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FREFAGB 

Whkn a teacher of railroad engmeering writes a book on law, some justi- 
fication ought to be expected from him. Tlie author was admitted to the 
Bar of New Mexico, and practised law there, serving as local attorn^ for 
the A. T. ft S. F. R. R. and as City Attorney of Socorro. He was later 
admitted to practice in Massachusetts. He also spent several yean as a 
civil engineer in water works, seweragey and railroad construction. 

The purpose of this book is not to make ''every man his own lawyer,'' 
but rather to give the engineer a sufSicient understanding of important 
fundamental features of law, so that he may have some idea of when or how 
to act himself and when to seek expert advice, as well as to enlarge his 
hoiison and perhaps encourage him to further study of law. Many en- 
gineers will find that there is some chapter which covers ground concerning 
which they are better informed than the author or than most practising 
lawyers. They will, nevertheless, probably find other chapters with which 
they are less familiar, and which may prove interesting. 

This book can treat any of the subjects of Part I only briefly, and it is 
hoped that it may be judged by the good it contains rather than criticised 
for omissions. The entire ground of law cannot be covered in the space 
available. The preparation has extended over several years, partly in 
trying to avoid the plight of the business man who once apologised for a 
long letter ; he had not time to write a short one. 

Some variation in the style will be noted in passing from Part I to 
Part II. In the latter, the words Contractor, Engineer, Owner, Company, 
City, and Board are capitalised, as these parties seem to be more clearly 
distinguished by this means. Tlie important documents which constitute 
the subjects treated in Part II, as Advertisement, Proposal, Contract, Bond, 
Specifications, and Information for Bidders, are also capitalised for a 
similar reason. 

The system of paging is unusual, and was adopted to give flexibility 
in revision. The nature of the book is such that later revision will certainly 
be desirable and even necessary. New legislation touching corporations 
and workmen's compensation acts may be considered certain. The adop- 
tion by a large number of States of the Uniform Sales Act, or some sub- 
stitute for it, would eventually make the re-writing of the chapter on sake 
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well-nigh imperative. The art or the practice of writing the forms con- 
tained in Part II is likely to show changes and advances, and new material 
will doubtless come into the author's hands, partly as the re^t of this book. 
Such changes as seem necessary will probably be made first by additions 
to chapters rather than by any general revision. 

The author desires to express his thanks to many who have furnished 
him with advice or with forms of contracts and items of information other- 
wise. He is especially indebted to Mr. Homer Albers, Dean of the Law 
School of Boston University, who read many of the chapters of Part I, 
and to Mr. Roscoe E. Learned, of the Boston Bar, who read other portions 
of the book ; also to Mr. Frederick H. Fay, of the consulting engineering 
firm of Fay, Spofford, and Thomdike ; to Mr. James W. Rollins, a civil en- 
gineer and contractor, and president of the Holbrook, Cabot, and Rollins 
Corporation ; and to Mr. Charles R. Gow, a civil engineer, and president 
of the Charles R. Gow Company, contractors, all three of whom have read 
most of Part II and offered valuable suggestions ; also to Professor Charles 
B. Breed and Professor Carroll W. Doten, both of the Faculty of the Massa- 
chusetts Institute of Technology, the former of whom has made useful sug- 
gestions covering several of the earlier chapters, while the latter has read 
substantially all the text. None of the readers, however, has read the text 
in its final form. 

Grateful acknowledgment is made to the American Railway Engineering 

Association for permission to use contract forms copyrighted by them; 

also to the American Institute of Architects, for similar permission to 

use their cop3nighted forms. 

C. Frank Allbn. 

September, 1917. 



PREFACE TO SECOND EDITION 

The 1918 Edition of the Standard Contract Form of the American 
Institute of Architects is substituted for the 1915 Edition. Later schedules 
of fees and of rental rates are stated in connection with the United States 
Emergency Contracts, and a form of agreement for Sub-Contractors is 
added. A brief discussion of '' cost plus " contracts is introduced. 

C. Fbank Allen. 

Maroh, 1919. 
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PART I 

ELEMENTS OF LAW FOR ENGINEERS 

CHAPTER I 

nrntoDvcnoK 

Dfrfltittfan of Law. Law has been defined by one of the most noted 
legal writers as a rule of action. This definition evidently applies to, and 
includeSi the laws of mechanics and many other natural laws. In a r^ 
stricted sense the law with which attorneys and courts have to do is 
sometimes called '' municipal law/' which is defined by the same lawyer 
as '' a rule of civil conduct prescribed by the supreme power in a State, 
commanding what is right and prohibiting what is wrong." It is w\th 
this kind of law that this treatise is to deal. 

Purpose of Law. It should be observed and definitely understood at 
the outset that the purpose of law is to secure right and justice, and 
as great a measure of liberty for each as is conristent with the rights and 
proper privileges of others ; it relies in part upon usage and custom as to 
right and wrong. That hardship, or what seems injustice, may at times 
result from the workings of any system which of necessity has some rigidity, 
ought not to occasion surprise nor provoke harsh criticism. While justice 
may seem in some cases to miscarry, nevertheless far greater respect is 
felt, and properly so, for the judges of the courts and the work of the 
courts, taken as a whole, than is felt for either the executive or the l^s- 
lative branches of the government. Much of whatever dissatisfaction 
exists with the results of court trials is the outcome of the work of the 
juries, whose fimctions in court, as will appear later, are entirely removed 
from determining what the law is, and whose errors result more often 
from inexperience and the difficulties of the situation than from any 
consdous bias or wrong int^at. The judges, upon whom rests the duty of 
determining the law, are as a rule qualified by learning, experience, and 
temperament to perform the duties required of them and are in general 
well entitled to the respect almost universally accorded them. 

1—1 
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COMMON LAW 

CommoiQ Law and Statate Law. Law is ocmveniently and properly 
divided iato two kinds: Common Law and Statute Law. Of these, 
Statute Law, as its name indicates, oondsts of laws and ordinances passed 
in set terms by the proper legidative bodies. The Common Law may be 
properly appreciated if it be stated that it represents the determination 
of what is right and wrong as found by the judges (or *^ courts ") to which 
various cases have been submitted by parties to legal controversies ; the 
decisions of the courts, so far as these are known to us, are foimd in the 
printed reports of cases which have been decided by courts of sufficient 
dignity to warrant perpetuating thdr decisions, and together they cover 
so large a field of probable dispute as to form a fairly complete guide as 
to the rules of conduct prescribed by the Common Law. 

Definitions of Common Law. Not only do the decisions of the courts 
as found in the reports determine for us what is the law in a case referred 
to it, but, in addition, we find in the reports definitions even of what the 
Common Law is. This Common Law has come down to us from the 
mother country, and a Maryland judge thus states of it : 

"The En^ish Common Law is derived from immemorial usage and cuatom.'' 
"It is a S3rstem of jurispnidenoe foimded on the principles of Justice, and denomi- 
nated by Blackstone 'the perfection of reason.' The evidences of its existence are 
the treatises of men learned in the law and the judicial records of the courts of 
justice of England." 

Blackstone's Statement Blackstone, whose treatise is the oldest and 
the most fimdamental of those generally read, says : 

"These maxims and customs of the Common Law are of higher antiquity 
than memory or histoiy can reach, and nothing is more difficult to ascertain than 
the precise beginning and the first spring of an ancient and long-established custom.'^ 

So that while we may not trace the progress of the Conmion Law from its 
b^^ming, we may rightly speculate as to some of its earlier workings. 

Early Example. At some distant time in the past it doubtless happened 
that a man carrying a case into court secured a ruling as to what the judge 
considered right and just, and in harmony with prevailing customs. This 
man, in his future transactions, carried them on according to the rule 
thus established ; but in this early day when a second case, quite like the 
first, was tried before another judge, sometimes a contrary ruling was 
made. It is quite clear that this produced an intolerable condition of 
affairs ; stability of business procedure became an impossibility, and a 
law-abiding and well-intentioned man could have no fixed rule of conduct 
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for his guidaaoe. The next step was very simple. After a time^ when- 
ever a legiBl controversy was dedded, a record was made of the decision, 
in writing or in print, and this record became available for presentation 
when a similar case came up elsewhere. The decision made by one court 
came to be r^arded as of great importance, or even of controlling weight, 
in determining the dedeion of the second court or of any future court 
passing upon substantially the same points in controversy. In this way 
there was secured the advantage (practically a necessity) of a fibced rule 
of conduct in business affairs, or affairs of various kinds, and order pre- 
vailed instead of something like chaos. 

Kent's Statement Kent's Conunentaries on American Law is a book 
very commonly used as the foundation for the reading of American law 
students, and Chancellor Kent describes or outlines this process : 

''The Ckimmon Law includes those principles, usages, and rules of action 
applicable to the government and security of peraon and property which do not 
rest for their authority upon any express and positive declaration of the will of the 
legislature." "A great proportion of the rules and maxims which constitute the 
immense code of the Common Law grew into use by gradual adoption and re- 
ceived, from time to time, the sanction of the courts of justice, without any legis- 
lative act or interference. It was the application of the dictates of natural justice 
and of cultivated reason to particular cases." 

Rhode Island Opinion. The procedure in determining the law in a 
new case in court is well described by a Rhode Island judge in a way 
which enlarges our outlook over the Conmion Law : 

''When a case arises which is not affected by any statute, the facts therein 
being fully established, the question first to be considered is: Does there exist 
any clear and welMefined principle of Common Law which directiy and immediately 
controls it, and determines the rights and obligations of the parties? If no such 
principle is found to exist, the question next presents itself : Is there any principle 
of the Common Law which, by analogy, should govern itf If both these sources 
fail in furnishing a determinate solution of the controversy, resort must next be 
had to the principles of natural justice which form the basis of a portion of the 
Common Law; and should these principles be discovered to apply in a full and 
determinate manner to all the circumstances of the case, they are adopted and 
determine the rights of the parties." 

Evidently this decision based upon the " principles of natural justice '^ 
becomes in its turn a part of the Common Law from that time on. 

Example. Innkeeper. It has come about that a rule of conduct or 
a prindple once established under the Conmion Law stands good and 
sometimes holds even after the pasang away of some of the conditions 
which had been instrumental originally in determining the law. For 
instance, during the ];)eriod when the highway robber was a constant 
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menaoe, a traveler had Bttie chanoe to protect himself either m trayeling 
or while deeping at the wayside mn. It was poamble for the innkeeper 
to furnish protection if he desired, or to stand in with robbers if it would 
profit him to do so. The law therrfore did right in holding the innkeeper 
responsible m case his guest was robbed, and under the Conunon Law the 
rule even now holds good, although the conditions are so changed that 
the necessity hardly exists. As a result, and as a cure. Statute Law has 
in most States repealed the older Common Law, so that the umkeeper is 
now respondble for valuables only when deposited in the hotel safe. This 
provision seems wise and just, for without it there would be today more 
probability of collusion between some guest and thief, than between the 
hotel keeper and a robber. A rule of similar ori|^ which remains un- 
changed, holds that a railroad company, as a common carrier, is fully 
responsible for the safe transportation of all freight intrusted to its care, 
with certain unusual exceptions to be noted later. 

New Tork View. The tenacity of the Common Law has been in- 
dicated in a case before the Supreme Court of New York, where it was 
stated: 

''While the rules of the Common Law and the lesult of the application of its 
principles will vary with the facts to which it is applied or the condition under 
which such application is made, the fundamental principles of the law remain 
immutable." 

Value of Stabflity. Possibly it is not stating the case too broadly to 
suggest that it is more important that a rule or principle which has been 
once well established should remain fixed, than that it should seem in 
all cdses that the ruling of the court should be free from hardship or some- 
times apparent injustice. The Supreme Court of Indiana has gone so far 
as to say: 

"There are some questions in law the final settlement of which is vastly more 
important than how they are settied." 

This is especially true as it affects titles to land. Where a fixed rule 
may at times seem harsh, a shifting and changeable law must eventually 
work much greater wrong, injustice, and hardship. It is wiser on the 
whole that the settled rule should continue unless, o!r until, a sense of its 
injustice under changed conditions leads to the proper cure by Statute 
Law. 

Rules Changed for New Conditions. It is not quite true, however, 
that the courts exercise no discretion or liberty in adapting the principles 
of the Common Law to new conditions. While slow to change a rule 
once fixed, it is sometimes found that circumstances and conditions have 
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dianged Buffidently so that, in the opinioii of the ooint, the role 10 fai- 
applicaUe. BometiiDeBy but very mdjf the hic^est oourt of a State 
will levene a ruling made by the eame oourt (differently oompoeed piol^ 
ably) at an earlier date. This happens so seldom, however, as not to 
affect the general proposition. 

Pennsyhania Statements. A Pennsylvania oourt sheds lif^t upon 
the subject in stating that : 

"The CommoD Law of the United States is ocHnpoeed partly of the Common 
Iaw of Eni^and, and partly of the usages which have grown up in and are indigenous 
to the United States. Whm the anoeetors of the people of the United States 
emigrated from the mother country; they brought with them such principles only 
as tiiey deemed expedient for the situatbn in which th^ were about to place 
themselves.'' 

A similar view is eacpressed in two other caseSi both of them in Pennsyl- 
vania: 

''It is the very essence of Ckmunon or Customary Law that it consists of those 
principles and forms which grow out of the customs and the habits of the people. 
It is therefore involved in its veiy nature that only so much of the English Law as 
is adapted to our dreumstances and customs, is properiy recognised as part of 
our Common Law." 

"Common Law grows out of the general customs of the country, and consists 
of definitions of these customs and those auxiliary principles that naturally accom- 
pany them, or are deduced from them. The Ccmunon Law of one country or 
century is not necessarily the Common Law of another, because customs 
change." 

Coomion Law in Different States. Following the principle of these 
Pennsylvania rulings, it happens that, under the different conditions 
prevaUing in various States of the United States, the law in one of these 
States has come to differ in some particulars from that in another, although 
in general the main tines of the Common Law will be the same throughout 
all the States. Louisiana alone of the States is not governed by the 
Common Law; another system, the Civil Law, acquired from France, 
which will not be discussed here, has attained a foothold so strong that 
it still forms the basis of the law for that State. Each State of the Union 
is a sovereign State, and is thus independent of other States in the opera- 
tion and control of its internal affairs. Especially is this true of its courts, 
which determine its laws ; and the highest court of any State (generally 
called the " Supreme Court ") is not controlled or boimd by the action 
of the courts of any other State, nor even by the courts of the United 
States in any controversies as to matters within the State when the parties 
to it are citizens of that State. One exception is when there is some 
conflict with a provision of the Constitution of the United States; in 
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this case an appeal may be carried to the Supreme C!ourt of the United 
States. Another apparent exception lies in the fact that the United 
States courts are available and a proper resort for the trial of cases or 
controversies between dtizens of different States. 

Systems of Courts. In each State there are courts of higher juris- 
diction and of inferior jurisdiction. In most States the court of highest 
jurisdiction is called the Supreme Court. The inferior courts are designated 
differently in different States; in Massachusetts the Superior Court is 
the second in dignity ; there is also a Mimicipal Court ; and, as in most 
States, there are also the minor courts presided over by justices of the 
peace. The Supreme Court is made up of a number of judges who to* 
gether act in determining the law and formulating the '' decisions " of 
this Supreme (or highest) Court ; these deciaons are recorded and printed, 
and it is now well settled that they are absolutely binding upon any lower 
court in the same State. The Supreme Court of a State may (but very 
rarely does) reverse an earlier decision of the same court, as has already 
been stated. The inferior court has absolutely no discretion ; it is strictly 
held by the decisions of the Supreme Court of its State. While the de- 
cisions in one State are not binding upon the courts of another State, yet 
even here they are entitled to, and do in fact receive, the greatest considera- 
tion, and in a large share of cases will be accepted as conclusive.. It is 
true, however, that the decisions of the courts of some of the States are 
regarded more highly than those of other States. 

Reports of Decisions. In this way have grown up a vast number of 
printed reports, and from the decisions found in these reports can be 
extracted, if one be wise and skilful, what the established law is ; that is, 
the ''Common Law." It should be understood that the opinion of a 
judge has force in the Common Law only upon the points specifically in 
controversy before him. Each case is tried, the two sides are presented 
by their respective lawyers, and the case is decided in harmony with other 
decisions to be sure, so far as the cases are parallel, but, so far as new 
principles are involved, according to what the court believes to be right 
and just. 
/ Textbooks. Textbooks of law are valuable as compilations of the 
law as foxmd in law reports ; often the text is in reality a series of quota- 
tions from reports. So far as the author of a textbook ^qpresses opinions 
of his own, they are of no binding force upon any court, and are valuable 
only as these opinions are soxmd and likely for this reason to favorably 
impress the mind of the judge. 

Sense of Rig^t and Justice. So far does the spirit of right and justice 
enter into the law that some good lawyers believe that a fine sense of right 
and wrong is well-nigh the best equipment any lawyer can have. A keen 
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fleose of what is rq^t and what ou|^t to be the law in a special case 
often lead to the discovery that this is in fact the law. 

It cannot be too strongly emphaedsed that the fundamental basb of 
the Ck>miDon Law is ri^t and justice ; with this is a recognition of the 
fact that in many cases business custom determines what it is ric^t to do, 
and that certainty and stability as to ri^t action are essential if correct 
xelations and conduct are to be secured. 

Value of StabiBty for Bogineeni. Following the principle underiying 
the Common Law that stability is a prime necessity, it would add much 
to the dignity and the respect accorded to the profession of entpneering, to 
the engineer and surveyor, if greater stability was secured from their 
work. A boundary line once reasonably fixed by one surveyor should be 
held to by another surveyor unless definitely found to be in error. In 
other directions, unnecessary disagreements should be avoided, and, so 
far as reasonable, en^neering should be recognized as fixed and definite 
in its principles. The entire prof esaon of en^neering suffers when the 
^ork of a reputable engineer is unnecessarily attacked or held up to con- 
tempt. 

STATUTE L4W 



Statute Law to Meet Changed Conditions. As has been suggested 
previously, it will be found sometimes that what seemed right and just 
A hundred years ago may cease to be right and just now ; this is one reason 
for the passing of laws or statutes. Statute Law serves various purposes ; 
it sometimes changes the older Common Law ; it sometimes provides for 
^different penalties, or different legal procedure. In any case it does 
away with previous law inconsistent with it. A later statute as a rule 
repeals all earlier conflicting laws whether Statute or Common Law. 

Definition. Statute Law consists of acts or statutes passed in set 
terms by the proper legislative bodies. It may be divided into three 
classes; declaratory, remedial, and penal. Sometimes the statute is 
passed for the purpose of clearing a doubt which may exist in the Common 
Law, and in this case it is caUed '* declaratory " ; when the statute is passed 
to remedy what seems to have become a defect, or an injustice, in the 
" Common Law,'' or to improve the procedure, it is " remedial," and a 
^statute which provides for the imposition of a penalty is called a '' penal " 
.statute. 

Example. Interstate Conmierce Act. The original Interstate Com* 
merce Act of 1887 is partly declaratory, as where, in Sections 2 and 3, it 
declares it unlawful (which was already the case) for any conomon carrier 
to charge or recdve from one person more or less than from another for 
ihe same service, or to give undue preference to one over another ; it is 
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partly remedial, where in Seetion 11, a oommiaaan is created ; also where 
in Section 15, provision is made for a hearing rather than a suit, and an 
opportunity is c^ven for the carrier to make reparation for a wrong found 
to be done, thus providing a new and simple remedy; and it is partly 
penal, as in Section 10, which provides that for infractions of this act by 
discrimination in rates there may be imposed a fine or sentence of im- 
prisonment. So far as some of the declaratory clauses lead to penalties 
in later sections, the whole effect becomes penal rather than otherwise, 
but there are remedial clauses independent of penal clauses, so that this 
act, or law, or statute, may fairly be considered to combine all three classes ; 
declaratory, remedial, and penal. 

Constitational Questiona. It has already been stated that a statute 
sets aside or '' repeals " the earlier Common Law so far as the latter is 
antagonistic to the former. It should further be understood that al- 
though the state or national government has three different sides, execu- 
tive, legpislative, and judicial, it may, and sometimes does, happen that 
the legislative branch passes and the executive approves some act which 
is illegal, being contrary to that part of the law of the land which is supreme 
and enduring, the Constitution of the State, or of the United States. 
The foremost question as to the proviraons of any written law will usually 
be with every legal mind, '* Does it interfere with any constitutional provi- 
sion. State or federal? " In case it does, the courts declare such a statute 
unconstitutional. An act which seems unfair, senseless, unwise, will not 
be set aside for that reason; to be void it must contravene some con- 
stitutional right of an individual, community, or State. 

Examples. As an instance of constitutional law affecting statutes, 
the CJonstitution of the United States provides that no State shall pass any 
law impairing the obligation of contracts ; State constitutions commonly 
provide that private property shall not be taken, even for a public use, 
without just compensation and without due process of law. These rules 
or principles are meritorious rather than technical and are de^able for 
every one to keep in mind. An enpneer's judgment on either of these 
propositions will often be keen and correct, and justify him in consult- 
ing competent legal authority (insistently, if necessary) for an opinion on 
this point. The en^eer finds it necessary to secure by right of ^ninent 
domain, land for a city street, for a reservoir, for a public water supply, 
for right of way of a railroad ; the statute which provides for so taking 
land makes provision for determining the compensation to be paid, and 
arranges for a convenient and also constitutional legal process. 

Master and Servant The '' Employers' Liability Act " or statute is 
not without interest to engineers in connection with the discusaon in 
this chapter, although it will be treated more fully later. Under the 
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Gommoii Law of '^ master and aenrant/' the maater ia reaixniaible for 
the acta of his aervanti or employee, performed (or n^ected) in the 
line of hia duties. Thia rule ia of long standing. 

Fellow Servanta. Between 1830 and 1840 oondittona existed which 
led to the estaUishment from that tame forward of a new rule affecting 
many caseSi the law of " fellow servants.'' Under this rule of the Com- 
mon Law, one emjdoyee oould not recover from hia employer for injuries 
received throu^ the carelessness or neglect of a fellow-servant or co- 
employee in those caaes whare an outdder clearly could aecure compensa- 
tion if injured. 

Lftw Stated. One of the decisions under the Common Law reads as 
follows : 

'^ When a master uses due diligence in the selection of competent and trusted 
servants, and furnishes them with suitable means to perforai the senrice in which 
he employs them, he is not answerable when there is no countervailing statute, 
to one of them for an injury received by him in consequence of the cardessneas 
of another, while both are engaged in tiie same service." "The ordinary risks 
of the employment" "are taken into consideration" "in agreeing to the terms of 
the contract," "including the n^Bgence of competent fellow-eervants." 

The employer was responsible for discoverable defects of machinery or 
apparatus or plant, but not for neglect of a co-employee if proper care 
was exercised to provide competent and suitable workmen. 

It became difficult sometimes to determine whether an accident was 
chargeable to a co-employee or to the employer, perhaps where a piece of 
apparatus was slightiy ddTective and was carelessly used by a oo-employee. 
After a time the courts had also come to show some disposition to hold 
corporations responsible where an accident was caused by the negligent 
or improper act of an officer high in authority in the corporation, in one 
case by an employee no higher than the conductor of a railroad train. 

Bmployera' LiabQitjr Act. Finally in 1880, in England, a statute was 
passed known as the '' Employers' Liability Act.'' Afterwards in 1885, 
1887, and at other times later, in several of the United States, similar 
statutes were passed. These somewhat enlai^^ the responability of the 
employer, specifically holding that the acts of the superintendent should 
not have the effect of those of a co-employee ; while in the case of a rail- 
road the Massachusetts act provides that, when the injury results from 
'' the negligence of a person in the service of the ^nployer who was in 
eharge or control of a signal, switch, locomotive engme or train upon a 
railroad," and the injured employee did not contribute to the negligence, 
he shall have the same rights as if he had not been in the employ of 
the employer; and this has been liberally construed in favor of em- 
ployees. The Massachusetts act is substantiaUy a copy of the English 
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act; in Indiana and Alabama acts somewhat similar have been passed. 
These acts although in part apparently declaratory are largely remediali 
and their constitutionality seems to be established. 

Federal Act. The Congress of the United States passed a similar 
act applying to employees of railroads engaged in interstate oonmieroe. 
The constitutionality of this United States statute Was called in question 
on the ground that the employment of an employee within a State is 
not a matter of interstate commerce and therefore not within the province 
of United States action, but purely a State matter. The United States 
Supreme Ck)iut in 1908 decided the act to be unconstitutional, on the 
ground that when the employee is not engaged in interstate work (al« 
though the railroad may be) the United States has no authority. A later 
act, passed in 1908, was intended to cure the defect, and apparency has 
done so. 

niustration. There is illustrated here the older rule of the '' master 
and servant,'' modified later purely through the action of the C!onmion 
Law xmder the rule of " fellow servants," modified again (constitution- 
ally) by statute by the " Employers' Liability Act," while the earlier 
attempted eztenaon by United States legislation illustrates an interest- 
ing case of a statute set aside because unconstitutional. 

Construction of Laws. When a statute has been passed it becomes 
necessary to determine what it means (as a law) ; and the law states clearly 
that it means what it says; it is not always, however, entirely easy to 
determine what it does mean or does say, and for this reason certain 
rules have been laid down by the courts in order to aid in determining 
the meaning. Tlus determination of meaning is technically called the 
" construction " of the statute (or of a contract or of any document). 
Before entering critically into this matter it may prove helpful to briefly 
consider the character of a suit at law. 



LAWSUIT AND COURT TRIAL 

Metiiod of Bringing Suit When a condition of affairs exists which 
seems to justify a lawsuit, the first step is to secure from the proper court 
certain papers so that the necessary notice may be served upon the person 
sued, who is called the d^endant. The person who brings the suit is 
called the plaintiff; he has a complaint against the defendant. The 
technical features of these papers and of serving them are matters for 
the lawyer, and not for the engineer or any layman. It is well for the 
en^eer to imderstand, however, that the correct name of the defendant 
should be known, both the surname, or family name, and the given, or 
Christian name ; these should be stated in full to secure certainty as to 
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tbe party sued. The middle name is less important and is generally not 
i^ecified in full, but by initial only. Using the first initial and the middle 
name in full is not considered good practice in formal legal matters. Ckun- 
plete identification is the essential point, however. For all lefgsl purposes 
the full Christian name should be given, whatever may be the ordinary 
agoature of a person or popular way of using the name. It is worth 
while to suggest abo that in any suit where the court is called upon to 
deprive the owner of control of property, as in attachment or replevin, 
a bond is required in many States, sometimes for twice the amount of 
the property involved. Statutes have been passed in some States doing 
away with the requirement of a bond in attachment. Wh^re a bond is 
necessary, parties who can give bonds in satisfactory amount should 
therefore be secured before going to the lawyer, especially in cases where 
the party bringing the suit lives at a distance from his lawyer. 

Proceeding In Personam and In Rem. When the action is against 
some person who is summoned into court, it is often referred to as a pro* 
ceeding "in personam'*; and the remedy contemplated is a financial 
award in cases at Common Law. When the action, however, looks to a 
piece of property which is either to be returned; or else acquired as security 
for a debt and sold to satisfy it, the proceeding is " in rem.'* 

In Personam. In actions " in personam" the preliminary paper, the 
summon^, must be served upon the defendant personally, or perhaps by 
leaving it at his residence, or possibly in some other way authorised by 
statute. The service must be within the State and within the jurisdiction 
of the court. Until such personal service of the summons is made, the 
court has not acquired jurisdiction of the case. A non-resident cannot 
be served unless, unwittingly, he enters the State. 

In Rem. In a proceeding " in rem," personal service is not required. 
A man must look after property which he owns, so that notice may be 
given by tacking the summons on a piece of real estate, or seizing goods 
by attachment, together with such other notice, like advertising, as the 
statutes may require. While the court in the latter case obtains juris- 
diction of the case, provided the property be within the jurisdiction of 
the court, even then its jurisdiction will not support a judgment for money 
against the defendant personally if the property reached is insufficient; 
the jurisdiction is confined to the property reached by the service. 

Appearance. If a person upon whom notice has not been served 
allows his lawyer to appear generally for him in court, this act is held to 
acknowledge service, and the court then has jurisdiction. 

Pleadings. The next thing is to specify distinctly or declare what 
complaint is made, and this is the work of the lawyer in the " declaration." 
A reply to this is made by the lawyer for the defendant, and by a series 
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of such " pleadings/' as the tenn is, the real questions at issue between 
the parties are reduced to their lowest terms, so that the evidence sub- 
mitted may be closely directed to the essential points ; unless so directed 
it will not be accepted. 

Examples. For instance, A sues B for money loaned. B says A 
loaned him no money. 

In another case C sues D for money loaned. D says that it is true 
he borrowed, but that he has paid C and now owes him nothing. 

In another case E sues F for $100, the value of furniture sold F. 
F rejoins that E owes him $105 for groceries sold E. 

Again G sues H for 10 barrels of cement sold him. H claims failure 
of consideration because the cement was of poor quality and useless. 

Pleadings by Lawyer. All pleadings are formal papers requiring the 
skill of the lawyer. The engineer is likely to have clearly in mind the 
evidence available in any suit in which he is interested, and this evidence 
will be the foundation for the pleadings. The collection of evidence is 
00 important and the engineer is so often in position to gather evidence, 
that the next chapter will deal with " evidence," a branch or subject of 
the law very important to the en^neer. 

Questions of Law for Judge. When the case comes to trial before 
judge and jury, if all the evidence is harmonious, as is sometimes the 
case, the judge, or as more commonly expressed, the '^ court," decides 
what is the law applying to this undisputed state of facts ; there is nothing 
left for the jury unless to bring in the verdict which the court directs them 
to find. Similarly, if all the facts presented by the plaintiff, even if 
true, would not in point of law make the defendant liable in this case, the 
court will properly instruct the jury to bring in a verdict for the defendant. 

Questions of Fact for Juiy. When, however, the evidence presented 
is inharmonious, and it becomes necessary that there shall be some means 
of determining what part of the evidence is to be accepted as true, and 
what part rejected as false, then the settlement of this matter is for the 
jury, who are the sole judges of the facts ; for example, the credibility of 
witnesses, or what was the position of a signal which was an element of a 
railroad accident, or the condition of a sidewalk where some one fell and 
was injured. The judge is not allowed, however good his judgment, 
to pass upon those facts which are in dispute ; this is for the jury alone. 
On the other hand it is not allowable for the jury to determine what is 
the law in the case ; the jury is not skilled in the law and is incompetent 
to do this. The judge instructs the jury what the law is, that is, so much 
as is applicable to the case and is necessary to enable them to reach a proper 
verdict, which must rest upon their findings as to the facts combined with 
the judge's instruction to them as to the law. 
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Appeal firom Judge's DedsioiL What happens if the judge does 
(impioperiyy unlawfully) express au opmiou upon a matter of fact, a 
function exclusively bdonging to the jury? If the case be appealed to 
a higher court (as from the Superior Court to the Supreme Court), anew 
trial will probably be ordered as the result. Suppomng the judge of the 
lower court is free from interference with the jury's duties but commits 
another error (through misapprehension) and declares that to be the law 
(applying to the case) which is in reality not the law ; again an appeal to 
the higher court will result in setting aside the verdict and ordering a 
new trial or directing a different verdict, dependent upon the circum- 
stances in each case. 

Setting Aside Verdict of Jury. In case the jury makes the mistake of 
substituting its own ideas of justice instead of following the instructions 
of the court as to what the law is, the situation is of greater difficulty, since 
the action of the jury is secret and its methods of reaching a result 
are not evident ; apparently to meet this emergency the law permits the 
judge to set aside any verdict of the jury which he regards as " contrary 
to the law and the evidence," and even here a refusal to set aside the 
verdict may be oveiruled on appeal to the higher court, if this decides 
that he should have set it aside. If improperly set aside in the lower 
court, again there is a chance for reversal of decision. The judge in the 
trial of a case needs to keep his head clear, and to possess an intimate 
knowledge of the law, so as to avoid rendering any incorrect decision as 
to any question of law involved in the suit. 

Ifixed Questions of Law and Fact. While the duties of judge and jury 
may be stated simidy enough, nevertheless the line of cleavage becomes 
in some cases hard to determine. For instance, when there existed a de- 
fect in a sidewalk where an accident occurred, if there was no conflicting 
testimony as to the condition of the sidewalk, the judge might properly 
decide, as a matter of law, whether the city (or the owner) was negtigent. 
If, however, there was some conflicting evidence as to the condition, then 
the jury must determine what that condition was, and in connection 
with this must find whether the city (or the owner) was negligent. There 
is a mixed question of law and fact, and the jury settles this. 

Trial Witiumt Jury. The lawyer of the client who sues the city, or 
railroad, or manufacturing corporation, will generally present evidence 
of a character which raises questions of fact and so requires that the j 
shall decide whether or not the corporation was negligent. Somel^ uq^ 
by arrangement between parties, the jury is dispensed with for som^ pg^^ 
ticular suit, and it is agreed that the judge shaU decide in that su^jl all the 
questions, both of law and fact. This is a wise proceeding in Khoae cases 
(not rare) where both parties to the suit desire what is rip^ht, but have 
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an honeBt difference of opinion on it and desire the decision of some one 
skilled in sifting eridence, as well as competent to unravel a comj^cated 
set of accounts or a mass of technical evidence. 



IHTERPRBTATION OR COVSIRUCTIOlf OF STATUTES 

Deftoitioa. In the use of language, uncertainty and ambiguity are 
sure to occur. Feebleness or imperfection of language lends itself to va- 
rious interpretations put upon it by ambitious fraud and also by honest 
difference of opinion. To settle such difference some tribunal is neces- 
sary, and the determination of the meaning, the '' interpretation " or 
'' construction " of a statute is a matter for the judge, and is quite out- 
side the functions of the jury; nor can the l^slature interpret it, al- 
though it may by a new enactment change the law. 

Controlled by Common Law. Rules of interpretation are derived from 
the Common Law, and since that law constitutes the foundation and 
primarily the body and soul of our jurisprudence, every statutory enact- 
ment is construed by its light and with reference to its cognate principles. 
'' Interpretation " and '' construction " signify the ascertainment of the 
meaning and intent of the author, and this intent is that expressed in the 
instrument itself ; the intent is what the writer actually expressed, and not 
what he may have intoided or did intend to say; when this statement 
is dear and unambiguous, nothing further is needed or is considered in 
law. 

Coostnie as a Whole. It is necessary to look into the writing as a 
whole, and it is a rule of law that every part (even every word) shall be 
given effect if possible, and that is the correct construction which does 
harmonize all the parts. In general a meaning will not be ^ven or sup- 
plied if the maker in a simple way could, and naturally would, have ex- 
pressed that meaning, but failed to do so. Where two constructions are 
possible, one valid and the other invalid, that one will be adopted which 
is valid. Similarly a construction is adopted which shows a legal purpose 
rather than on illegal ; effective and useful, rather than frivolous ; reason- 
able and just, rather than the contrary ; nevertheless the clear language 
and intent prevails, and an argument as to reasonableness and justice 
will not prevail against a reading showing clear intent. Neither does 
grammar, nor wrong spelling, spoil what is clear in intent. 
^Ij^ it. When a construction harmonious throughout cannot be so- 
ured. IS^^^ intent is still the thing sought, and where words are written 
'nto a ^Hif^^^ instrument or form, the written words are held to, as more 
surely ha^l^^S ^^^ ^ ^^^ minds of the maker of the instrument. The 
circumstan^>(k. attending the making of the writing, the purpose in having 
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the paper writteD, are proper subjects for inquiry when nothing more 
certain is available. In the case of contracts, anjrthing which may show 
in what way the writing had previously been interpreted by the parties 
to it will have definite weight. While punctuation is said not to control, 
yet if the dear meaning can be better found by the help of punctuation, 
and not without it, then the punctuation is important, or even controlling. 
Clerical errors may be corrected, words added where clearly intended, or 
words left out in a similar way, but only when adding, omitting, or cor^ 
recting leads to maintrfuning Ihe clear intent. Sometimes meaningless 
words will be rejected as surplusage ; but in general a strong effort will 
be made to give effect to every word. 

Ordinarily words will be used in their general and popular sense rather 
than in any technical sense ; but in a statute, or more especially in a con- 
tract covering special trade or technical operations, the technical rather 
than the popular sense will often be clearly intended. Where there is an 
irreconcilable coniict in parts of a statute the last is of greater weight 
and will control. Where an inferior court, or the officers even, have for 
a long time acted upon a certain construction of a statute, a higher court 
will hesitate about setting aside this accepted view and will tend to stand 
by the Common Law principle of holding to usage and custom. A statute 
expressed in such form that no useful construction can be put upon it 
is in effect void. 

Strict or Liberal Construction. Whether statutes shaU be interpreted 
" strictly " or " liberally ^' is sometimes of considerable importance ; 
but it is unsafe to attempt in this short treatise to lay down any rules, 
once these oftentimes have sufficient variation locally to require a some- 
what careful study of authorities. In general, statutes in derogation of 
Common Law, of the common rights of individuals, are to be strictly 
construed; for instance, the statute providing for mechanics' liens, it 
is generally held, should be construed strictly, and no more power as- 
sumed than the strict reading allows. 

Repeal of Previous Statutes. The rule has been stated that a later 
enactment serves to repeal not only the Common Law previously in force 
but also probably repeals any previous statutes or parts of statutes which 
are inconsistent. It is best, however, for the repealing act to state that 
'' all previous inconsistent acts are hereby repealed." The courts do not 
favor repeal by implication, and an act well drawn will leave no un- 
certainty on this score. 

Certain Spedal Words. It will be found that, in the case of certain 
words, court decisions have determined the meaning under the Common 
Law. For instance, the words '' and " and " or " are very commonly 
construed as equivalent, although not always. Again, " shall " is some- 
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times construed ''may/' and ''may" sometimes construed "shall''; 
the distinction as to these is often of great difficulty and the true intent 
is not eaenly determined by the layman, not always even by the experienced 
lawyer ; but it will sometimes depend only on the decision of the court, 
which in a close case is sometimes jocularly said to " have the last guess " at 
the meaning. 

Impoftance of Clear Eqaession. It would be quite improper to leave 
the question of the interpretation of writings without making the sugges- 
tion that the engineer who has to do either with the production or inter- 
pretation of writings can have no better preparation than a thorough 
training in the clear expression of English and a critical analysis of its 
meaning. The school training must be supplemented by systematic 
individual work in this direction* 



CHAPTER n 

EVIDEirCE 

DeftoitioiL Evidence, in a legal view, is the means by which any 
alleged fact is established or disproved. There are two important sidei 
or features of evidence ; first, its '' competency " ; second, its *' weight/' 
Competent evidence is that which is appropriate in its nature as a means 
of proof. Satisfactory or sufficient evidence is that amount or " weight '' 
of evidence which is adapted to convince a reasonable mind. 

Duties of Judge and Juiy. It is for the judge to decide whether 
evidence offered is competent or admissible; the jury decides as to the 
" weight " or sufficiency of evidence presented which bears upon the 
point at issue; that is, what credit shall be given to it. The jury has 
no opportunity to decide whether evidence offa^ shall be admitted ; the 
judge settles this, and often sends a jury out while the attorneys argue 
whether certain evidence ought to be admitted or not. 

Erroneous Rulings. If the judge rules improperly, in view of prece- 
dents forming the Common Law, or in view of special statutes, this 
constitutes an error on his part, and if the ruling be on a point material 
to the decision of the case, it probably will result in a new trial being 
ordered if the case is appealed to a higher court, just as is done in any 
other case of miednterpreting the law. The judge may, and occasionally 
does, exceed his functions by pasong judgment upon the '* weight " to 
be given to certain evidence presented; this again is eiror on his part. 
The jury is, in the first instance, the sole judge of the ^' weight " of evi- 
dence, the credit to be given it; but after the verdict of the jury is 
rendered, the judge may, and occasionally does, set the verdict aside 
because, in his opinion, it was clearly against the weight of evidence. 

When, however, the judge directs a verdict dther because the evidence 
is harmonious, or because, even if true it makes no case in law ; in ndther 
of these cases does he pass on the weight of evidence, but only upon its 
l^al effect, and this lies within his proper functions. 

Standards of Evidence. It is said that mathematical truth alone is 
susceptible of actual demonstration beyond possibility of error. Demon* 
titration beyond reasonable doubt is the utmost that can be demanded or 
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expected in ordinary human affairs. In criminal trials this high standaid 
is called for; evidence conclusive beyond a reasonable doubt is required 
before a man accused can be convicted. In dvil cases a less rigid standard 
secures more satisfactory results ; here proof by preponderance of evidence 
only is necessary, quality as well as quantity being elements in the pre- 
ponderance. 

Engineer may Secure Evidence. The engmeer has to deal with the 
performance of contracts, and is often directly in contact with what is 
done in connection with them. Cases of n^ligenoe or of trespass are 
also frequently within the knowledge of the engineer. He is oft^i early 
on the scene of an accident. In one way or another, therefore, the en- 
^eer is on hand and in position to secure facts, evidence then obtainable 
but soon lost through changed conditions, so that it is of great importance 
that he should have some knowledge of the qualities of evidence both with 
a view to its competency which penmts its introduction, and also with a 
view to its importance, in getting together enough facts of a valuable and 
convincing sort, so that the interests of his employer shall be adequately 
protected. Many cases in court have been lost because of insufficient 
evidence to establish actual facts favorable to one party, for the reason 
tiiat nobody at hand had knowledge of what evidence was competent 
and valuable, and of how and by whom it could be presented in court. 

Quality of Evidence. Evidence, and particularly the evidence of 
witnesses, is measured, the weight to be given it is determined, first by 
our general knowledge and belief, to which evidence commends itself as 
being reasonable ; second, by our fsdth in human testimony, as a matter 
^ of experience ; third, by the influence or effect of other collateral facts 
presented which bear upon a point in controversy. The value of the 
evidence of any witness thus depends on : 

1. His opportunity of observing the matter he relates. 

2. His powers, natural and acquired, of perc^tion and observation ; 
including his temi)eramental qualities. 

3. Whether the facts in question were suffidently within his experience 
and training to have secured careful observation. 

4. His memory, taking into account lapse of time and opportimity for 
refreshing memory. 

5. His reputation as to honesty or his apparent honesty. 
These are matters which directly appeal to juries. 

Classes of Testimony. But the courts, the judges, through the ex- 
perience of years, have found that certain classes of testimony are def- 
initely unreliable and should not be considered, and so should not be 
admitted in evidence ; that certain other classes are comparatively unsat- 
isfactory and should be admitted only when more reUable testimony 
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lias become unavailable. In such ways the law relating to the admiBdo 
bility of evidence has become established. 

Irrelevant or XmmateriaL When the real issues in a case have been 
defined by the pleading, evidence is rejected if it be irrelevant or if it be 
immaterial. In either case it not only adds to the mass of evidence (which 
is undesirable) but it furtho: opons an opportunity for the jury to acquire 
a prejudice or to draw conclusions from this testimony which from the 
law point of view are all wrong, so that such evidence is detrimental to 
justice and properly shut out. 

Sometimes evidence is temporarily rejected as irrelevant, and after- 
wards admitted when a foundation is laid by other evidence which shows 
it to have a proper bearing on the case. The skill of the lawyer is of 
importance here, and the engineer may often aid the lawyer in a pre- 
liminary conference, for the reason that in technical matters the bearing 
of facts may be clearer to him than to the lawyer. 

Another requisite is that the evidence offered shall be the '' best evi- 
dence " available ; further attention will be devoted to this point later. 

Direct, Indirect, Cirasmstantial. Evidence may be divided into three 
main classes ; direct, indirect or circumstantial evidence, and real evidence. 
Each of these requires, in general, oral testimony for its introduction. 

Judicial Notice. There is, however, one class of evidence which 
requires only presentation by the attorney to secure its acceptance by 
the court; that is, evidence of which the court will take "judicial 
notice." 

This procedure of taking judicial notice, like that of having the plead- 
ings lead to as simple a pomt, or points of controversy as possible, is 
clearly adopted to promote simplicity of action in court and facilitate 
generally the conduct of the trial. There are many matters of law which 
it is within the province or the duty of the court to know, and which 
should, and do, require no proof. The court must know the Common 
Law, the Constitution of the State and of the United States, statutes, 
treaties, law of nations, municipal diarters and ordinances, the courts 
and the court practice within its own State. While the court does not 
take judicial notice of the statutes or the Common Law of other States, 
it accepts without question the fact that the printed reports of another 
State do define the law as applied in that State. Most of the above 
matters the court is under obligation to take judicial notice of. In many 
cases the court may exercise discretion, but this will generally be exercised 
under the Conunon Law principle of following precedent when the cases 
are substantially identical or very similar. 

Examples. The court will thus judidally notice well-known geo- 
graphical facts, the graeral location of cities or counties, but perhaps not 
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the precise boundaries of townSi certainly not of private property ; for this, 
evidence must be submitted. It will judicially notice distances or the 
position of location of a long-established railroad ; the facts of the almanac, 
including the time of sunrise or moonrise, the time of the tides ; tables of 
logarithms, astronomical computations; and there would appear to be 
no reason why other tables such as those for earthwork computation, or 
ior railroad curves, should not be treated similarly. 

As a further example, it has been judicially noticed in one court or 
another that the Mississippi River at New Orleans is a tidal river ; that 
the Connecticut above the Holyoke dam is not a public highway for 
commerce with other States or coxmtries. The court takes notice of the 
conmion properties of matter and well-established facts of science, prob- 
ably of much more now than forty or fifty years ago when school instruc- 
tion failed to cover such matters; that photography, for instance, is a 
well-established process for obtaining correct representations of objects 
or scenes, so that this need not be shown (but definite evidence must be 
pres^ited that a particular photograph is a correct representation of the 
things shown by it). There are many matters of common knowledge 
among intelligent people which need not be proved by evidence. The 
judge may,. in matters of knowledge readily ascertainable, refer for his 
own enlightenment or refreshment of knowledge, to a cyclopedia or any 
book or source of information he pleases, to aid him. 

Discretion of Judge. These matters are legal technicalities and th^ 
determination as to their introduction lies in the discretion of the court ' 
the lawyer's advice is both available and necessary as to the matter and 
the manner in presenting this and all other evidence at a trial; never- 
theless it is extremely desirable that the engineer should have some work- 
ing knowledge or appreciation whether such evidence is undisputed; 
it is often of importance; the opportunity to acquire all necessary evi- 
dence may occur before he has had opportunity for preliminary consulta- 
tion with his lawyer. 

Statutes. In some States there are special statutes governing such 
testimony; in Iowa, for instance, books of science and charts made by 
unprejudiced parties are allowable in evidence to make a prima fade case ; 
yet the court here has held that an extract from a treatise on brakes was 
not admissible to show the distance in which a train would stop when it 
did not give the size of train, pressure of brakes, nor the grade ; and in 
Iowa, the Railway Age has been held not to be a book such as is admis- 
sible in this way. 

Instruments of Evidence. The instruments of evidence are; wit- 
nesses, real evidence, documents. Oi these, documents are generally 
the most definite, and for that reason very satisfactory. They include 
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mitingSy printed matter, jHctures, mapB, diagrams* The method of intro- 
duciiig these will be taken up later. 

Real Bvidence. Real testimony is that directly brought to the sight 
or to the soises of the court or jury, who are thus enabled, by inspection 
and without the testimony of others, except to identify it, to appreciate 
and understand this evidence. A coroner's jury has real evidence of 
death in the corpse ; in murder or assault the pistol or ax used is often 
put in evidence. Persons injured and brought into the courtroom con- 
stitute another example of real evidence. In case of an accident in a 
machine shop, a chain, a hook, a broken iron ring, the cause of the ac- 
ddent, are in the courtroom as real evidence, partly to make the testimony 
and descriptions more intelligible, partly so that the fracture of the ring, 
and the ring itself, may be inspected by the jury. 

View. It is not uncommon for a jury to '* view '' a piece of real estate 
in controversy, or the scene of an accident ; when the roof of a railroad 
car was blown off and kiUed a man, the jury " viewed " the roof, which 
had been brought into a warehouse for safe keeping. A view is usually 
granted when the jury camiot acquire a clear or proper understanding 
of the premises, or the object, from the evidence alone. Whether a view 
shaU be had lies in the discretion of the judge. 

These are examples of real evidence. 

Witnesses. Although the evidence of witnesses has elements of weak- 
ness, it is nevertheless the most important of all ; not only does it con- 
stitute a large part of that presented in the greater share of cases, but it 
is further true that either documentary or real evidence usually requires 
some basis of oral testimony as a preliminary to its introduction. 

It should be understood that a witness duly summoned into court 
must appear and give testimony to any facts of the case within his knowl- 
edge, under penalty of fine or imprisonment for failing to appear, or for 
refusing to answer the questions asked him (with some special exceptions). 
Among these exceptions a witness may at any time refuse to answer a 
question on the ground, if true, that his answer would tend to incriminate 
himself. Clearly this is an undesirable position for a witness to be forced 
into. A witness duly summoned is also liable to a suit for damages for 
failing to appear. 

Direct and Indirect Bvidence. Direct evidence is that of a witness 
to acts which he saw or heard or which impressed themselves upon his 
senses, or to facts which in a similar way are within his knowledge, when 
these acts or facts are those definitely and directly in issue. 

Indirect evidence on the contrary is similar evidence of a witness to 
collateral facts or acts which bear upon the point at issue and, together 
with other testimony, go to make up a state of facts from which the fact 
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in issue may Intimately be inferred or deduced. A series of drcum- 
stanoes is interwoven in such fashion as to be inoonastent with any other 
state of fact than the one sought to be established, and so become ccmvino- 
ing although no direct testimony is available ; the term '' circumstantial 
evidence " is probably a more common and a better known term than 
" indirect evidence." 

Comparative Value. As to the comparative value of the two kinds 
of evidencCi direct and circumstantial, there seems to be some divergence 
of opinion. Direct testimony is probably held in not quite as high re- 
gard by judges and attorneys as it is by the jury or by people generally. 
It is a well-known fact that the stories of direct witnesses will differ in 
detail, sometimes widely, even in cases where there is no suspicion of 
fraud or dishonesty. Few people are accurate obs^vers, and memory 
plays strange tricks, so that there is always opportunity for error even 
where fraud and prejudice are absent. 

The direct witnesses are, in the nature of things, few in number in 
most cases, and the opportunity for false and fraudulent testimony is 
especially good, since a very simple story commonly suffices. Circum- 
stantial evidence, on the contrary, to be effective, must have its parts 
fit in so as to make a well-built and codrdinated case ; it often requires 
a number of witnesses who must testify to facts whidb together form a 
more complex case, and these witnesses must hold their own, often under 
a searching crosa-examination. That circumstantial evidence should 
often be more conclusive than direct, seems altogether logical. Never- 
theless, the human mind acts in such a way that the average juror prob- 
ably tends to give greater weight to direct evidence ; an index of that is 
found in the fact that men are plenty who will refuse to convict on cir- 
cumstantial evidence in a murder case where conviction leads to capital 
punishment. 

BBST SVIDENCB 

Best Evidence Rule. Whether the evidence be direct or indirect, 
it must be the best evidence. The ''best evidence" rule is probably 
the widest known of the rules of evidence and is well accepted, although 
not literaHy followed in all cases. The rule is that the evidence presented 
shall be the best that the nature of the case wiU admit; and no evidence 
is admissible which shows the existence of better evidence unless the 
absence of this better evidence is properly accounted for. Under this 
rule the best evidence of the terms of a deed for land is the writing or 
deed itself. The best evidence of what a contract covers is the contract 
in writing (if there is one in writing). Oral testimony of its terms is in- 
ferior and inadmissible, so long as tiie written contract is in existence and 
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available. The best evidence of a letter is the letter itself. An impreesion 
copy from a copying booki or a carbon copy, is not received if the origmal 
is available. Oral testimony is neoeesaiy, however, to present, to identify 
a writing. 

Secondaty Bvldenee. Secondary evidence, such as a copy, in allowable 
only when the original is not available, as wh^i the original is in the hands 
of the adverse party who does not produce it after proper notice; or when 
in the hands of a stranger who cazmot be compelled to produce it; or 
when destroyed or lost ; or when not readily movable ; or when a public 
document ; or when originals are numerous documents not conveniently 
examined. 

When one party has in his possession the best evidence and fails to 
produce it when duly requested, the other party to the suit may present 
secondary evidoice, and there are no d^^rees recognised in this case as to 
the secondary evidoice. While a written copy of a contract or letter 
may exist and may seem better, nevertheless oral testimony is admissible 
as to the contents of the letter. The written copy will doubtless be more 
convincing to a jury, more effective in weight; the oral testimony is 
equally competent and will be accepted by the judge as evidence, the 
jury to determine its weight. 

Inadmissible to Contradict Wfitiog. The rule is general that, in the 
case of a written contract which is not ambiguous, it is inadmissible to 
vary, contradict, or modify it by oral, or ^* parole," evidence of anything 
which occurred at or before the time it was executed. This has b^on the 
law in England since 1771. 

In case of apparent ambiguity, the court will construe it if possible 
and find its correct and harmonious meaning, and may allow some oral 
teslimony as to the technical meaning of words or terms if that will assist. 
In the building trades th^e are technical practices, such as allowances 
for openings for doors and windows in computing the payment for brick- 
work or masonry, and if not covered clearly by contract, oral testimony 
may be allowable to establish what is the custom. Similarly, oral testi- 
mony might be admissible to determine whether or not the prismoidal 
method should be used in earthwcnrk computation. 

Writing is Best Evidence. As has been stated, in proving the con- 
tents of a contract or other writing, the best evidence is the writing itself 
and this must be produced. Where any documentary evidence is not 
within the control of a party to a suit who desires its introduction, a reason- 
able notice to produce it should be served upon the other party to the 
suit (if in his control) ; or i[ in the hands of some third party, a avb- 
posna duces tecum should be served, a summons to attend the trial 
and bring the dec^red documents. A failure of the attempt to obtain 
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them in this way (faithfully made) allows the introduction of seoondary 
evidence, such as the copy-book page, or the carbon copy of a letter, or 
sometimes as a last resort even oral testimony as to the contents of the 
document. Before the secondary evidence will be allowed, however, the 
document must be proved to be in the hands of the other party or hope- 
lessly lost, or to be beyond the jurisdiction of the court. 

Oral Explanations. Occasionally the only writing used in connection 
with making a contract is a receipt, and while this may properly be sup- 
plemented by oral evidence as to what the contract was, it is sometimes 
difficult to determine whether such a writing is a simple receipt or is the 
expression in writing of a completed contract. Sometimes part only of a 
contract is reduced to writing ; perhaps there are several papers, and some 
of these require to be supplemented by oral testimony to explain their 
connection. An offer may be made in writing and accepted orally, or vice 
versa. Sometimes oral evidence is introduced to set up a counter-claim. 

Additional Oral Contract. Again there may be a written contract, 
and an oral contract upon another matter or upon a matter which possibly 
does connect with or infringe upon the scope of the written contract. 
Sometimes there is a question practically of implied warranty. In a 
case where a certain machine was contracted for in writing, and the pur- 
chaser was sued for payment, the purchaser offered parole evidence that 
there was a definite understanding and agreement (aside from the writing) 
that the machine " would do the work satisfactorily " ; the court held 
that if the agreement had been for machines to do this work therein spe- 
cifically described, there would have been an implied warranty, and from 
a similar point of view allowed the oral testimony to be offered. 

Oral Proof of Illegality. Oral evidence may be pres^ited to show that 
a contract signed was obtained fraudulently or imder compulsion. Fraud, 
intimidation, illegality, want of due execution, want of capacity in con- 
tracting party, want or failure of consideration, mistake of fact ; anything 
affecting the validity of a contract may be put in evidence under what is 
called the " parole " rule. It may always be shown by oral testimony 
that the transaction was not intended to have legal effect, or that while 
signed the contract or deed was never delivered. 

Complete Writing Conclusive. But when a l^al act is reduced into 
a single memorial in writing, all other utterances are immaterial. It is 
well established that you cannot disturb a clear meaning expressed in a 
writing. But if agreements are made subsequ^it to the written con- 
tract, oral evidence of these is clearly admisable; they are essentially 
new contracts. The careful engineer, however, should see to it that 
his contract is in definite and complete shape in writing, and further 
that there are no oral transactions of a sort to modify the contract, or 
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Buch 86 to be admissible in evidence to supplement, or in any way alter, 
the effect of the contract. 

All doubtful questions involved in the proposition that the writing 
stands, are eventiially for the lawyer, and the engineer should not expect 
to do otherwise than consult his lawyer whoi a fair question arises in his 
mind as to the admissibility of any evidence available. 

Engineer's Relation to Secondary Evidence. The admission of second- 
ary evidence, apparently contrary to the " best evidence " rule, is rather 
technical ; nevertheless, there is a principle involved which the engineer 
can profitably take to heart; at the trial his lawyer will attend to the 
technicalities. Any evidence of apparently good quality which the engineer 
can secure should be ready for presentation, and he should always secure 
the best evidence he can find so far as his knowledge, experience, and skill 
allow. He may profitably act upon the principle stated by a very able law 
writer that all facts having probative value are admissible unless some 
specific rule forbids. Nevertheless it is worth while for him to have 
some knowledge of the rules which restrict the admission of evidence. 

Best Evidence not Personal Quality. It should be understood that 
the standing or character of the man giving evidence has no bearing so 
far as the question of " best evidence " is involved. Whether evidence 
shall be admitted depends on the quality of the evidence and not on the 
character of the man. One man's evidence is as good as another's so 
far as its competency or admissibility is concerned. Before the jury, 
however, the situation is different and the weight given to any man's tes- 
timony may be much influenced by his standing in the community, by 
the clearness and apparent integrity of his answers, or by his demeanor 
while testifying. 

HBARSAT 

Definition. Oral evidence must be direct to satisfy the rule as to« 
the best evidence. If it refers to a fact alleged to have been seen, it must 
be the evidence of a witness who says he saw it. If it refers to a fact 
alleged to have been heard, it must be evidence of a witness who says 
he heard it. If it refers to a fact alleged to have been perceived by any 
other sense or in any other manner, it must be the evidence of a witness 
who says he perceived it by that sense or in that manner. The judge will 
not allow Jones to testify as to what Smith said ; that is " hearsay " 
and hearsay evidence is ruled out. Let Smith, the first man, come him- 
self and tell what he saw or knew to be the fact ; that is the best evi- 
dence. Statute Law has in some States provided that Jones may testify 
to what was said by Smith previous to the bringing of the suit ; this is 
not true in many States. 
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Why Hearsay B?iden€d is Bzchided. The reaaooB for the exduaon of 
'^ hearsay '' evideace have beea stated as follows : the original statement 
was not under oath ; there was no chance for the jury to see the demeanor 
of the oripnal witnioss ; there is possilnhty of error m repetition and trans- 
mission ; there is no chance for cross examination of the ori^nal witness. 
Of these the last reason is held by the best authorities to be the most im- 
portant ; the meat of the whole matter. 

Exceptions. While, in general, the exclusion of hearsay evidence is 
well established there are nevertheless various exceptions which are very 
perplexing, at least in thdr application. Where what another man said 
is definitely the point in issue, and not the truth of what he said, evidence 
of what he said is direct and of course admissible. Such evidence is also 
admissible when what was said was part of the transaction; what is 
denominated the rea gestoB, what was said forming verbal acts which were 
an important part or feature of a transaction the rest of which could prop- 
erly be established by evidence. 

Exanqde of Res Gestm, For instance, in Pennsylvania, a man sued 
a railroad for injuries from falling on the platlorm in ali^ting from a 
train. Declarations made by this man while he lay upon the platform 
where he fell, were allowed to go in as evidence as part of the res geske. 
In Michigan and Illinois in cases dissimilar mainly in the fact that the 
man had been removed from the spot where the accident occurred, the 
evidence was not admitted ; the declarations were made not during the 
transaction and as a part of it, but afterward and distinct from the affair. 
The engineer is liable to encounter similar cases where accidents of various 
kinds occur. 

State of Mind. It is further true tiiat what a man said may be impor- 
tant as showing his state of mind and become admissible for that purpose. 

Necessity and Trustworthiness. It will be found that there are, first 
and last, many cases where hearsay, indirect testimony, is admitted. 
The object of a trial is to elicit the real state of the transaction, and the 
rules governing the introduction of testimony have relation to this end. 
The purpose and tendency is to secure all pertinent evidence unless its 
introducticm would do more harm than good. And not a little evidence 
of the hearsay sort is admitted substantially on the combined basis of 
necessity and probable trustworthiness ; dther one alone in most cases 
does not sufBice. As to trustworthiness, it should be understood that 
the term is here applied to the kind or quality of evidence, independent 
of the merits of the person presenting it or of individual features of a 
single case under consideration. 

Statements of Deceased Persona. A common case illustrating neces- 
flity is where statements were made by persons afterwards deceased. In 
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a murder ease the dying dedaration of the man slain is accepted. In the 
shadow of death it is assumed that there is not sufficient motive to mia* 
state, and his statement of the cause of his death may be quoted by a 
witness who heard it. In a similar way, where a statement was made 
i^ainst the interest (at that time) of him who made it, it is assumed that 
there is no motive for falsification, and where death or inability to bring 
into court creates necessity, such statements are frequently allowed to 
be presented by one who heard them, or if made in writing, by one who 
can authenticate the writing. The statement against interest, if made 
by a party to the suit, is in effect an " admission," reference to which will 
be made later. 

Against Interest. Declarations of the owner of land, while in pos- 
session, in disparagement of his own title are always admissible in evi- 
dence. Sometimes evidence of this sort touches boundaries; and the 
declaration of a deceased may be in the form of a map, plan, survey, 
or the like. In one case the question at issue was the height of a dam ; 
the declaration of the former owner, now dead, stating the height to 
which he had a right to build, was admissible in evidence; this height 
being the lower height of those in controversy and so against his interest. 
It is the rule, and important, that such declarations should have been 
made before any suit was started touching the matter involved. 

Pedigree. In the matter of pedigree and family history there is often 
necessity for accepting the statements made by a deceased member of 
the family, and gen^^y with slight risk of imtrustworthiness when 
made previous to the suit being brought. Dependence here would be 
placed upon the declarant's means of knowledge. 

Depositions. Where the presence of a witness cannot be secured, 
there are cases where his written deposition or affidavit may be taken 
and admitted in evidence. The conditions allowing their introduction 
place them beyond the engine^'s functions to handle unless under in- 
struction. Nevertheless, the affidavit of a person who witnessed an 
accident or knew certain facts may be very desirable to secure. The 
witness may be liable to forget; from motives of friendship or other 
persuasion he may later be willing to testify contrary to the facts. The 
prompt securing of his affidavit will probably forestall all such difficulties. 
The affidavit, in general, will not be admissible in evidence ; but if , as a 
witness, the man who made it should deny having made it, then there 
might be an opi)ortiauty for its introduction to impeach his testimony. 
The mere existence of such a paper will often prevent a man from testify- 
ing contrary to the statements made in it. A statement signed but not 
sworn to may often be secured where a sworn statement would be ref used, 
and this is almost equally good. 
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Bntries In Coarse of Bttsiness. Another exception to the '^ hearsay 
rule " is the case of books of account, or other records, made in the regular 
course of business ; the latter feature is considered essential as an assurance 
of substantial accuracy, including freedom from attempted misstatement. 
An entry or record in such a book must have been made as a part of a 
series or system of entries, and at the time of the transaction or promptly 
after it. If any apparent motive to misrepresent should be apparent, 
it would render the evidence unavailable. 

Surveyor's Notes. In the case of surveyor's notes, for example, it 
appears not to be necessary (in many States at least) that the person 
making the entry should himself have made all measurements recorded, 
or have handled all articles entered in the book. In cases where they 
expect to testify in court some careful surveyors, in making surveys, do 
read every angle and read the distances measured by tape, and themselves 
plot the survey ; and this amount of care is eminently desirable whether 
absolutely required by law or not; testing the tape is also a proper 
precaution. 

Book of Original Entry. It is not always necessary that the man who 
made a record shall be at hand to swear to it ; the book containing it must 
be proved to be the book of original entry, not a copy, and the man who 
made the entry be unavailable at the trial. A note book containing the 
record of a survey, or a log book of experiments, might possibly be classed 
with other books of ori^al entry. The book itself must have an honest 
appearance and must be authenticated as a book of original entry. 

Refreshing Memoiy. Although not connected with the hearsay rule, 
it may be stated that a witness occasionally refers to a paper or book, 
and the rule seems to be that a witness may use, to refresh his memory, 
a paper with dates, or calculations, or other memoranda, made- reasonably 
contemporaneously with the transaction, provided that the witness testifies 
that in his present recollection such memoranda are correct. It is less 
satisfactory, but will probably suffice, if he testifies that in his pres^it 
recollection the memoranda were correct when made. 

Reputation. Reputation, that is a general reputation as to land 
rights and land boundaries of a public character, is also available as evi- 
dence, but apparently not as to private boundaries except so far as these 
happen to coincide with public lines. The coiu*ts have ruled that the 
boundaries established by the United States surveys are provable by evi* 
dence of common repute when the monuments have disappeared. Reputa- ^ 
fion may often rest on old maps or surveys which have been used in the 
conununity sufficiently to have acquired a reputation for correctness. Old 
deeds may have similar effect. In a Massachusetts case it was held that 
the location (of a creek) may be proved by reputation and tradition. 
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redtals in andent deeds, and the evidence offered by ancient maps and 
plans. 

Admissions. Differing in many ways from those declarations which 
may be established by hearsay evidence, are admissions by a party to the 
suit ; that is, statements or actions made by the party contrary to his 
present position in the suit as shown by his pleadings or evidence. State- 
ments by other parties as to such admissions are accepted in evidence. 
A statement by Smith that Jones owed him $50, or a demand for $50 in 
payment is an admisaon, if later a suit for $100 is instituted based on 
the same transaction; but an offer to settle for $50 rather than go to 
suit is not an admission, and not allowable in evidence against him. A 
failure to deny a statement made by any outside party may constitute 
an admission if a man reasonably careful of his reputation could not be 
expected to stand by without contradicting the statement. 

Declarations against Interest. In somewhat the same fashion that a 
declaration agsdnst interest by a party now dead is admissible, a state- 
ment by one living, in disparagement of his own title, is an admission 
and may be presented in evidence. Where the point in issue was whether 
a landlord or his tenant had the duty of keeping a platform in repair, the 
landlord repaired it after an injury had occurred; this was held an ad- 
mission of his duty to repair it. An admission by an agent, within the 
limits of his authority, will bind the principal who is a party to a suit. 
Oral admissions should always be received with some caution ; the judge 
controls their reception as evidence, but the weight to be given them, if 
introduced, is finally for the jury to determine. 

DOCUMBNTS 

Documents. Documentary evidence has been stated to include 
writings, printed matter, pictures, maps, and diagrams. Documents are 
public or private. Private documents must be introduced by evidence 
of their authenticity, usually by oral testimony. Every kind of private 
writing, except ancient documents, must be proved to have been made 
by the party whose act it purports to be in order to render it properly 
admissible in evidence ; this may be by the testimony of those who can 
testify to the fact of its execution, or, in some States, by virtue of the ac- 
knowledgment by a notary or other qualified official. When a document 
has been attested, the evidence of the attesting witnesses may be re- 
quired in many States, but the tendency now appears to be to require 
the testimony of an attesting witness only for documents (like wills) 
which are required by law to be attested ; for other writings the signatures 
may be proved by one who saw them made or otherwise knows them. 
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Public Documents. Documents of a public nature and of public 
authority are admissible without the same authentication required for 
private writings; and copies certified by the proper officers are often 
used. Oral accounts of the contents of a document given by some person 
who has himself seen it are in some cases admissible. The advice of the 
attorney is essential in determining the probable admissibility of evidence 
of this character. 

Documents Prima Facie Evidence. Documents are said to be only 
prima facie evidence ; other evidence may be presented to offset or over- 
come them. Nevertheless, in many cases no other evidence of equal quality 
can be found and often no evidence combating them will be considered 
admissible. Dociunentary evidence of certain kinds thus becomes well- 
nigh conclusive. It may properly be mentioned here that any erasure 
in a document tends to subject it to suspicion ; occasionally a document 
contains, just above the signature, a statement that a certain number of 
words were interlined on a given page, and this represents good practice. 

Ancient Documents. Ancient documents (more than thirty years 
old) need not be proved in the ordinary way ; but their age must be proved 
and generally by some one who has seen them more than thirty years 
before. Their appearance must inspire confidence, and they must have 
come from a custody apparently not improper, from a custody reasonable 
and probable in view of the character of the document. For instance, 
old surveys found in a stureyor-general's office have been accepted. 

Ancient documents ordinarily have qualities as evidence, as to whether 
relevant or material, no different from other documents ; but they have 
been admitted in some cases, where as modem writings they would not 
be admissible, as evidence of boundaries, title, existence of highways and 
of watercourses, and other purposes not of interest here. 

MAPS, DIAGRAMS, AITD MODELS 

Maps, Diagrams, Models. Special attrition may properly be given 
here to maps, diagrams, and models ; a map of a site or a parcel of land ; 
a diagram or a model of a structure, a machine, or a mine. One defini- 
tion of a map is that it is a transcript of a region which it portrays, nar- 
rowed in compass so as to facilitate an understanding of the original. If 
the map is to be used in this sense, and is to constitute substantially di- 
rect evidence to this end, it must have the testimony of a witness to support 
it. When its accuracy is thus established, it takes its place in evidence 
as a non-verbal means of expressing a witness's testimony. This is well 
established and the rule holds as to models and to diagrams of various 
sorts, including photographs ; these, like other diagrams, must be proved 
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to be true by proper witnesses. In this way they are pictorial testimony 
given by qualified witnesses. 

Official Maps. Official maps, like any official documents, are received 
on the basis of their official character and without other proof of their 
accuracy, which is prima facte assumed, but which may be disproved 
by presenting evidence sufficient to discredit it. The lithographed maps 
published by the U. S. Geological Survey are frequently made with direct 
authorisation and cooperation on the part of the State, and apparently in 
their official character should be admissible in evidence. 

Maps for Illuatration. But diagrams, maps, and models may be used in 
another way, when they are not introduced as direct evidence. It is well 
established that they may be used to iUustrate oral testimony, even 
though they be not drawn to scale, provided some witness testifies to 
thdr substantial accuracy, no matter who made them. This can often 
be done without formally introducing the diagram or model in evidence. 
A witness may even ma^e a diagram while testifying; he may use one 
he finds satisfactory, even if made by another, provided that it serves to 
make his testimony clearer and does not tend to mislead the jury. It is 
always desirable that a map, diagram, or model should be given full 
credit by the testimony of him who made it and knows it to be correct. 
In that case it has fidl and direct value as evidence. Nevertheless, a 
diagram not thus sponsored may be of great value, and should not be 
discarded unless ruled out by the judge ; even in this case, it may be an 
error for him to reject it, and an appeal from his decision may be taken 
by the attorney. 

Privileged Commtmications. Certain evidence is not admissible, but 
is " privileged," as it is called. A lawyer may refuse to divulge any com- 
munication made by his client as privileged, and this is at Common Law. 
The same rule holds between physicians and patients ; this is not a Common 
Law privil^e, but statutory in many States. It seems proper also that 
the rule should apply to conmiunications in the nature of confessions be- 
tween a member of a church or congregation and his clergyman or pastor. 
This is not Common Law, but prevails largely. This privil^e is in favor 
of the client, the patient, the church member, and may be waived by 
them. A similar privilege exists for oommimications between man and 
wife, but this privilege in many instances cannot be waived by either 
man or wife. 

OPINIONS 

Opinions. While an expert may express opinions and is often called upon 
to do so, the ordinary witness may not in general express opinions. The law 
holds the jury to be as competent as the ordinary witness where a matter 
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of opinion is involved^ and 00 is alow to allow a witness aa to facts to ex- 
press any opinion as to the quality or effect of facts which have come to his 
knowledge through his senses, of si^^t, hearing, or otherwise. 

Exceptions. The witness may, however, express opinions as to certain 
things, such as : 

1. The age of a man he has seen ; 

2. Identity of a person or object ; 

3. Appearance of a person — intoxicated, angry, sad, nervous, or 
apparently in pain ; 

4. Concerning another's health — sick, or rational or insane, looking 
well or ill ; 

6. Habits, as intemperate ; 

6. Actions — strange or childish, or short in answers ; 

7. Character — eccentric or fickle ; 

8. Reputation — good or bad. 
And opinions are received as to : 

1. Siase, color, weight or quantity ; 

2. Time or distance ; 

3. Direction and character of soimds ; 

4. Whether an act was in insulting or jocular manner ; 

5. How an object or an act appeared ; 

6. Value; 

7. Cold, heat, light, or darkness ; 

8. Dispositions of pernicious animals ; 

9. Sometimes the sufficiency of object for purpose intended. 

Expert Testimony. There is necessity oftentimes for an analyas of 
cause and effect, and the bearing of facts in a more complete way than 
the experience of the jury (or even the judge when trjing a case without 
a jury) would secure. Accordingly " experts ", as they are termed, may 
testify to their opinions concerning the facts in the case. Before anyone 
may testify in this way, however, he must be shown to be competent. 
Expert testimony will receive some attention in a later chapter. 

BURDEN OF PROOF 

Definition. When a man brings suit against another it is necessary 
in law for him to prove his case; if he alleges that the man sued owes 
him money, he must offer evidence to that effect ; unless he does so, the 
man sued need not prove that he does not owe him, and need not offer 
any evidence. The " burden of proof " is on the party suing. 

If one man alleges a debt, and the second denies it, and the testimony 
of one appears to be as good as that of the other, and there is no other 
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evidence, ihe ease falls to the ground ; there is no preponderaace of evi- 
dence ; the burden is on the plaintiff, and the plaintiff loees. 

If, in the pleadings that bring tho case to issue, the defendant admits 
receiving money but alleges payment, the burden of proof then rests on 
the defendant to prove payment, and with no preponderance of evidencCi 
the defendant loses. 

Placing flie Burden. In bringing a case to issue through the pleadings, 
there is some opportunity for skill in placing the burden of proof upon the 
oppoate party ; this is for the lawyer ; but the engineer, in collecting evi- 
dence, is at some advantage if he has a proper notion as to where the 
burden Lb likely to rest. 

The rule in a general way is that the party who finds it necessary in 
his case to affirm that a fact in dispute is true or is not true, has in sub- 
stance the affirmative, and the burden of proof is on him ; this burden 
he must support by a preponderance of evidence in civil cases ; in criminal 
cases beyond a reasonable doubt. One test as to the burden of proof is 
as to which party would be successful if no evidence, or if no more evi- 
dence, were given. 

The burden of proof rests on the party who wishes to support his case 
by a particular fact peculiarly within his knowledge, or of which he has 
special means of acquiring knowledge, even though this requires proving 
a negative. The party who finds it necessary to go forward with evidence 
not in n^ation of that presented, sustains the burden. These are some 
of the views which have been advanced. 

Shifting Burden. When evidence has been presented sufficient to 
make a prima fade case in favor of him on whom the burden of proof 
rests, his opponent has two courses open ; fi^st, to combat this evidence 
by other evidence opposed to it, to destroy the preponderance ; or, second, 
to introduce evidence leading in another direction, for instance to show 
that, if true, the evidence presented fails to make a case against him. 
This raises a new issue and was at one time thought to shift the burden of 
proof, but at present it seems to be good law that the burden never shifts. 

Burden both for Competency and Weight. There may be said to be 
two sides to the burden of proof. On one side then there is a burden on 
the proper party to bring to the judge evidence of competent character 
tending to prove his case, and sufficient, if true, to prove it. On the 
other side the evidence which is submitted must be sufficiently persuasive 
to convince the jury by a preponderance of evidence, even though some of 
ii may be disputed by testimony from the other side. 

The importance of the burden of proof is evident ; the scope of this 
treatise does not justify an extended discussion of this somewhat intricate 
question. 
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Lack of Evidence Presented. It has not infrequently happened that 
a case has been lost when sufficient evidence was at hand, because either 
the attorney was unskilled in presenting his evidence, which was ruled 
inadmissible, or was unfortunate either in the questions asked his wit- 
nesses or in their dullness in answering suitably, so that he was unable to 
bring out the evidence necessary to be presented by his client on whom 
the burden of prool rested. No e£Fective evidence was presented, and 
the case was lost. Such a result has scHuetimes been due to failure to 
prepare the case properly beforehand. 

Persuasiveness. On the other hand, with r^ard to persuasiveness, 
much depends upon the presence and clearness of testimony of a witness, 
and much finally on the skill with which the evidence is presented to the 
jury, depending upon the arrangement and clearness of presentation of the 
facts, and perhaps the eloquence or personal magnetism of the attorney. 

Slimming Up. When aJl the evidence desired (or admissible) has been 
presented by both parties to the suit, each attorney has opportunity to 
sum up, to bring to the attention of the jury the facts which seem to him 
important, and to arrange these in such a way as to make a clear and 
favorable presentation of the claims of his cUent. The judge finally 
** charges '' the jury, that is, instructs them as to the law pertinent to the 
facts presented in the case, but in this country without expressing any 
opinion whatever as to the probable truth of matters in dispute as shown 
by the testimony. It remains only for the jury to retire, to deliberate, * 
and to bring in their verdict, it they succeed in agredng, which is com- 
monly, but not always the case in civil trials. 
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CONTRACTS 

Contracts. It is the purpose of the law to secure to every man justice 
a&d as great a measure of freedom and liberty as is consistent with the rights 
of others. In a community the rights of one man cannot be secured except 
by placing upon others certain obligations and duties towards him, and from 
him also are demanded like concessions in order to secure and protect the 
rights of others. The law therefore has formulated many duties and 
obligations. For instance, the law expects a man to do what he has seriously 
agreed to do if another will suffer by his failure to do it. We have thus the 
Law of Contracts. 

Torts. In a similar fashion the law demands that a man shall refrain 
from many actions which will interfere with the rights of others. A man 
shall not unwarrantably deprive another of liberty ; he shall not be negli- 
gent and careless of others to the extent of injuring them ; he shall not 
trespass upon the property of another ; he shall not maintain a nuisance to 
the disadvantage of his neighbors. We have thus the Law of Torts. Con- 
tracts and Torts constitute the best known, the most important branches of 
law, and the present chapter is devoted to the Law of Contracts. 

Definition. A contract is a voluntary agreement, between two or more 
competent parties, for a valid consideration, to do or abstain from doing 
some lawful act. A contract may or may not be in writing. Many con- 
tracts are oral. 

Basentials. There are four essentials to a contract : 

1. Mutual assent to the terms of the agreement. 

2. Competent parties. 

3. A valid consideration, actual or presumed. 

4. Definite and lawful subject matter to be acted upon. 
If any of these four essentials is lacking there is no contract. 

AGSBEMENT 

Agreement The parties to a contract must agree ; there must be an 
agreement to the same definite thing which creates the obligation. When 
the contract is in writing, the agreement is to the thing written, and when 
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this is signed by both parties the evidence of the agreement is definite if 
intelligently expressed. But an oral agreement is no less completely a 
contract in fact. Memory of the terms may fail or there may be a wilful 
denial of these terms by one of the parties ; the enforcement of the contract 
may thus be difficult or impossible because the evidence is insufficient or 
inharmonious. In important matters a written contract, signed by both 
parties, is clearly desirable. In certain cases, to appear later, writing is 
required by the Statute of Frauds. 

Proof. Adequate proof of any contract should be secured in those 
cases where a single writing signed by both parties is burdensome or out of 
the question. If a dealer ofiFers to sell me 4000 bricks at $5 per thousand, 
and I accept his offer, the contract is made. No writing is necessary, but 
one is desirable. A letter or order from me to him fixes the terms, and his 
delivery shows his acceptance. The evidence is sufficient if there are wit- 
nesses to the delivery. 

Offer and Acceptance. An offer made must be accepted without quali- 
fication or there is no contract. Acceptance must be absolute and identical 
with the terms of the offer ; the offer and acceptance must be definite and 
certain. If a man offers to sell me a steam pump and I agree to take 
it provided it is as good a pump as the one furnished Smith, there is 
no contract and I cannot enforce the sale. If, however, he delivers the 
pump on the strength of my letter of acceptance, by that act he has 
accepted my qualifications and the original offer, as qualified, has become 
a contract. 

An offer generally holds good for a reasonable time, but may be revoked 
at any time before acceptance. The reasonable time for which an offer 
holds good will differ for different contracts. Where an offer is sent by mail 
or telegram, the contract is made when the letter of acceptance is mailed 
in the post office or post box, or the telegram sent, even though a letter of 
revocation in the meantime has been mailed but has not reached its desti- 
nation. The letter of offer and the letter of acceptance together constitute 
a valid contract. A copy of the letter of offer or acceptance should be 
retained, in case the other party fails or refuses to produce the original letter 
at the trial, if there should be one. As has been suggested, the acceptance 
may be by conduct, by acts, as well as by words (oral or written). Per- 
formance constitutes acceptance of an offer and its terms. 

Implied Contract. When a person orders an article sent him and no price 
is specified, although he does not specifically agree to pay, the law cures thia 
lack, and supplies the presumption that he a^'eed to pay. The sum to be 
paid will be a reasonable price. The careful man, except in minor trans^ 
actions, will take care to have and preserve proper evidence of the contract 
or transaction, and to have the terms clear and direct. 
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mstalce. The agreement must be by both partieB to the same thing. 
A mistake may prevent such an agreement. A mistake as to fact will 
make a contract null ; a mistake as to the law will not because every one 
is assumed to know the law. 

Mistakes of fact may be of several kinds : 

llistake as to Contract Mistake as to the nature of the contract. 
As an example : If a blind or illiterate man has a paper incorrectly read to 
him, it purporting to be a mortgage, while it is in reality a warranty deed, 
he has not agreed to the paper which he signed, and this is void as a contract. 
It is important that the mistake shall not be the result of his own careless- 
ness or neglig^ce. 

Mistake as to Person. Mistake as to the person contracted with. 
Mr. Potter became dissatisfied with the Boston Ice Company and termi- 
nated his contract with it, and contracted with the Gitisens' Ice Company ; 
this company later sold out to the Boston Ice Company, which con- 
tinued the delivery of ice to Potter, who afterwards learned the facts and 
refused to pay for the ice. The courts sustained Potter. There was a 
mistake as to the party, and no contract. When a person receives goods 
and it is clear that he cares not who furnishes them, he may be required 
to pay on an implied promise for goods recdved, but certainly not where 
he relies on his contract with one party rather than another. 

Mistake as to Existence. Mistake as to the existence of the thing 
contracted for. In one case a limiber dealer agreed to buy a tract of timber 
land and both parties assumed that the timber was standing. The standing 
timber was evidently the essence of the contract. It was later found that 
the timber had already been cut off. There existed a mistake of fact and 
the contract was void. 

Mistake as to Identtty. Mistake as to the identity of the thing con- 
tracted for. If I lay my hand on a barrel and say to the dealer : '* Send 
me this barrel of cement and I will pay you $1.50," and the barrel is in fact 
a barrel of lime, there is no contract ; he can not force me to accept the 
barrel. He agreed to sell me that particular barrel ; I agreed to buy a 
barrel of cement ; there has been no agreement to the same thing, no con- 
tract because there is a mistake as to the matter of the contract. 

Mistake in Expression. Where there has been a clear mistake in expres- 
sion in a contract, the courts will find some means to correct the contract 
so as to cover the evident intent. This may be done in a court of Equity 
to be described later. 

Effect of Fraud. Fraud will render a contract voidable at the election 
of the defrauded party. It is essential to fraud that there should be a mis- 
statement of fact, an intent to deceive, and that the innocent party was 
misled to his injury. The law imposes an obligation not to practice frtt&d 
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or deceit and will not assist one who violates his obligations in this way ; 
therefore a contract procured by fraud will not be enforced for the benefit 
of the party perpetrating the fraud. Fraud will receive special attention 
in the next chapter, on torts. 

Misrepresentation. With relation to misrepresentation made unwit- 
tingly, the textbooks on law show some divergence of opinion. In accord* 
dance with principle it is commonly stated to be the law that misrepresenta- 
tions (without fraud) if made in negotiations preliminary to the contract, 
perhaps as inducement to it, will not suffice to upset a completed contract. 
A misrepresentation that enters into and becomes a part of the contract, 
if material, may render it void, possibly on the ground of mistake ; more 
probably it will create a liability for damages. IS a plan, which is made a 
part of a contract, innocently misrepresents facts and the price \Ad is based 
on the plan, this misrepresentation, if material and serious, may render the 
party at fault liable for damages. 

Exceptions. There are several apparent exceptions with relation to 
representations not a part of the contract : 1. In marine and Ufe assurance, 
the company must rely upon the statements of the insured and is protected 
not only against misrepresentations but against failure to reveal all essential 
facts. 2. Similarly, a wrong description of lands or the terms or conditions 
to which they are subject will vitiate the contract, and this is of interest 
to engineers. 3. Contracts for the sale of shares in corporations are in the 
same class. 4. In cases where fiduciary relations exist between, the parties, 
good faith is so strongly insisted on that misrepresentation or failure to 
reveal all essential facts is fatal to the contract. 

Engineer's Misrepresentation. Contracts for engineering construction 
commonly contain a provision that *' the decision of the en^eer shall be 
final " and clothe him with great powers, part of his duties being essentially 
those of an arbitrator. The courts are likely to hold that his position ^ves 
him a fiduciary character such that misrepresentations on his part take on 
the character of constructive fraud, and impose liability upon his client 
because the engineer is his agent. 

Voluntary Agreement. The agreement must also be voluntary; if 
made under compulsion or duress, there can be no binding agreement. 
Imprisonment of a party to the contract made either imlawf ully or through 
abuse of legal process constitutes duress and raiders the agreement void- 
able by the party under duress. There are other f onns of duress such as 
the imprisonment of husband, wife, or child, or any near relative ; bodily 
harm to the party or a relative; an unlawful seizure or destruction of 
the property of the party to the contract ; and threats may be sufficient 
to make the contract voidable on the score of duress. These cases may not 
be of great interest to en^eers, but set out an important principle. 
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Undue Influeiice. Undue influence will also vitiate a contract if it be 
exercised by a parent or anyone having special fiduciary or confidoitial 
relations, and the same is true where the party unduly influenced is men- 
tally weak. Guardian and ward, attorney and client, principal and agent, 
ph3rsician and patient have been considered to hold such relations. Such 
undue influence prevents the agreement from being volimtary. 

PARTIES 

Parties. There must be at least two parties to a contract. A man may 
not contract with himself, even in a case where he is acting on one dde for 
himself, and on the other side as the agent for some one else. 

Competency. The parties must be legally capable of making a con- 
tract. Persons of imsound mind are incapable of making an agreement, 
and so incompetent to enter into a contract ; similarly, a minor, or person 
under twenty-one years of age, is held to be incapable, no matter how 
intelligent. Persons suffering from the infirmities of age or sickness 
sometimes have their affairs managed by a conservator appointed by the 
court, so that contracts in their interest may be made. A drunken person, 
depending somewhat upon how drunk, may be sufficiently wanting in 
understanding to be incapable, but, in general, ordinary drunkenness will 
not suffice to vitiate a contract. 

Married Women. Formerly, married women could not contract, but 
in most States this has been changed by statute. When a contract of im- 
portance is to t)e made with a married woman, it is the part of wisdom to 
consult a lawyer so that the contract may be effective under the laws of the 
State where the contract is made. The fact that women transacting busi- 
ness have oftentimes had little training in business principles, renders a 
contract with a woman more liable to misimderstanding, and for that 
reason more care should be used in making it. 

Minors. A minor may contract for necessaries, and there are other 
cases where a contract clearly in his favor will be enforced. A contract 
with a minor has the disadvantage that the minor is not bound but may 
hold the other party if he so desires. Contracts are sometimes void, that 
is enforceable against neither party; sometimes they are only voidable, 
that is enforceable at the option of one of the parties and not of the other. 
The contract with the minor is voidable, rather than void ; in the case of 
some contracts the minor may act when he becomes of age, and ratify the 
contract if he sees fit. The case of the minor is abnormal since one party 
is held to the contract while the other is not. 

Minor's Services. The father is entitled to the services of a minor, and 
the engineer who employs him should in strictness make a contract with 
the father, and make payments to the latter. This is often burdensome ; 
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when a minor is employed and payment is made to him for a time and his 
father makes no objection, the courts will uphold this arrangement, but 
not when the father gives notice of objecting. 

Curiously enough, the minor has insufficient understanding to contract 
for himself, but as agent for another he may legally agree and make or sign 
a contract. The law protects the minor; the principal who employs a 
minor as agent is capable of protecting himself. If the agency is important 
and needs to be defined by a writing, any contract for the agency would 
properly be made with his father, as the minor may not make this contract 
for himself. 

Corporations. A corporation, which may be regarded as an artificial 
person, may be, and in fact often is, one of the parties to a contract. The 
contract must be signed in its behalf, and in its name, by one of its officers 
or agents, properly authorized. It is important that anyone either accep1>- 
ing the signature, or signing himself for the corporation, should have suffi- 
cient assurance that the authority is legally and completely exercised ; any 
one dealing with the corporation should know that the party agning for the 
corporation has authority to do so. 

An engineer is often an employee or agent of a corporation of some sort ; 
his representative character is such, his dealings with the agents of others 
so conunon, that special attention will be given in later chapters to cor* < 
porations, and to agency. A special chapter will deal with the relations 
of engineers to others. 

CONSIDERATION 

Consideration Defined. Consideration has been defined as something 
done, forborne, or suffered, or promised to be done, forborne, or suffered, 
by the promisor, in exchange for the promise. It may be a benefit to 
the promisor, or it may be a detriment to the promisee which gives it the 
quality of consideration. It must be lawful and it must be certain. If 
either ill^al or impossible in itself, it is insufficient. It must in general 
be a present or future benefit or detriment ; a past, completed transaction 
will not serve as consideration for a present promise. This means some- 
thing past or done without connection with the performance of a contract. 
A sum of money paid at the time of the contract or even the day before 
for the purpose of obtaining the promise or contract would be a valid con- 
sideration. This is sometimes called an executed consideration, rather 
than executory which contemplates future action. A promise to do some- 
thing already required by law or by public duty, however, will not serve 
as consideration. Forbearance, such as an agreement for the payment of 
additional money, or the compromise of a disputed claim is a valid considera- 
tion for a new promise to do something or to pay something. 
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Valid Coosidenitioa — Seal. There must be a valid consideration. A 
simple promise without oonsideration is not enforceable at common law. 
An apparent exception is that a written contract under seal need not have 
any condderatioa expressed. It is said that the seal imports a considersr- 
tion. A plausible reason for this exception is necessty ; in the case of cer- 
tain writings in the nature of contracts there is no natural reason for any 
actual consideration. For example, some friend of a contractor joins him 
in a bond for the faithful performance of the contract; this friend has 
nothing to gain, no consideration for his promise, but the transaction is a 
common and a necessary one ; affixing the seal is an act of some solemnity, 
and the law finds that the seal cures the defect. Necessity may not have 
been the primary cause of this legal rule or usage, but may now be con- 
ddered a fair explanation of its survival and present existesice. In some 
States there is a statutory provision that any contract put in writing is 
presumed to be founded on a consideration. 

Seal and ScroU. A seal is a piece of wax or adhesive paper attached to 
the writing. In some States a scroll (or scrawl) with the word '' seal " 
inclosed is a lawful seal ; in many others it is not. Unless it is known that 
the scroll is legal, no chances should be taken, a seal should be used ; half 
a postage stamp is a good seal in case of necessity. 

Desirabilily of Seal. The question may arise, if a seal does away with 
the necessity for consideration, why not make all contracts in this way? 
One answer is that contracts are often made through ofiFer and acceptance, 
or in some informal way. Another answer is that in case of a suit at law a 
contract or document under seal requires greater completeness of evidence 
in some formalities and in this way is disadvantageous. Moreover, the 
seal does not cure all defects ; it is true of sealed instruments that in some 
cases reliance is placed upon a consideration expressed, in other cases, upon 
the seal alone. In the former case, if the consideration is found to be illegal 
or in any way fails, the contract may be void in consequence, for failure of 
consideration, even though under seal. Where dependence is clearly upon 
the seal, the seal alone is sufficient. 

Mutual Promises. Most contracts call for the furnishing of goods or 
labor or both, on one side, and the payment of money on the other ; these 
contracts are in the ordinary course of busmess; but contracts often 
consist of mutual promises, in which case each promise serves as considera- 
tion for the other. Each promise must be such as to be enforceable ; if a 
man is so keen that he has made a contract in which the other makes real 
promises while he makes what are in form promises but which can not be 
enforced, he has overreached and there is no contract. It is held that 
mutual promises to subscribe to some beneficial object are enforceable 
although the consideration does not appear. 
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Inadequacy of Consideratioii. Inadequacy of consideration does not 
vitiate a contract ; but it may serve sometimes as evidence of fraud in pro- 
curing the contract, or of duress, or of undue influence, or mistake. The 
consideration need not appear adequate, but must have some value, real 
or theoretical. 

Failure ol Consideration. Failure of consideration results when from 
any cause the consideration, once good, becomes incapable of being done or 
furnished, and it renders the contract void. Bankruptcy of a contractor 
would release the private party or corporation which contracted with him, 
although action in this matter might more often be taken on the basis of a 
breach of contract. 

Reasonable Consideration Implied. It will be understood that often, 
while no consideration is expressed when goods are ordered or labor is hired, 
the law supplies the consideration that payment will be made, the amount 
to be a reasonable price, commonly the market price. 

Negotiable Instruments. The laws dealing with negotiable instruments 
(bills of exchange, notes, and checks) are peculiar, especially touching the 
question of consideration which in these writings need not always be 
expressed. A later chapter deals with this subject. 

SUBJECT MATTER 

Lawful Acts. The agreanent must be for the performance of some 
lawful act, or for the lawful abstaining from doing some specified act. 
The object of a contract must be lawful, both with reference to the Common 
Law and to statutory regulations. Engineers im their business have 
naturally nothing to do with wagers, which are unlawful ; the buying or 
seUing of stock on margins is practically a wager in cases where no stock in 
fact is transferred. Similarly, usury or contracting for interest on money 
at more than the legal rate is unlawful. 

Licenses. Professional and commercial regulations often require li- 
censes or prescribe restrictions. Doctors of medicine must be licensed; 
certain mechanics, gas fitters in some cities, must be licensed, and a contract 
with an unlicensed workman for personal services in his trade would be void. 
The formal surveys of mines for filing claims must be made by duly qualified 
Deputy United States Mineral Surveyors. 

Sunday Laws. Of importance to engineers are the Sunday laws. 
Work on Sunday is forbidden by statute in most States. Frequently, 
work on Simday seems necessary in the public interest, and works of neces- 
sity and charity may be legally done on Sunday. In a rapid transit sub- 
way the deepening of the foundations of a very high building, entered upon 
during the week, was continued over Sunday ; continuous work seemed 
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necessary to secure safety, and this was in the public interest and the 
courts upheld it. If the work of repairing a railroad is of such character that 
it cannot be done on a week day without incommoding the public, it is a 
work of necessity. If necessarily done on Sunday to preserve life, health, 
or property, it is again a work of necessity. But mere convenience or 
economy of Sunday over week-day work will not justify it. Provision is 
frequ^itly made by statute that certain other work may be done on Sun- 
day, for example certain trains may be run, certain shops opened, papers 
sold. 

Comsum Law Illegality. Under the Common Ijaw,'any contract promo- 
tive of crime, sexual immorality, or of torts is unlawful, being against 
public interest; the same is true of a contract in restraint of marriage. 
It is not important to include here all cases of common law ill^^ty. 
Contracts derogatory to public justice, or limiting legal rights, or com- 
mercial freedom are of interest here. Certain agreements tending to 
encourage litigation are unlawful. As an example, a lawyer may not encour- 
age litigation by taking caaes on contingent fees ; he cannot l^ally agree 
to prosecute a suit for one fourth part of the money secured ; that 
seems unprofessional and is prohibited by law ; this, however, is a provision 
of law which is easily avoided by a slight change in the form of the agree- 
ment, and is less effective than is desirable. 

Contraxy to Public Policy. The general attitude of the courts is not to 
encourage litigation, yet in some cases they refuse to allow persons to agree 
not to utilize the courts for the settlement of their disagreements, believing 
it contrary to public policy that these persons should part with their legal 
rights. For instance a passenger on a railroad train is entitled to safe 
passage, and an agreement to release the company from liability, even when 
made in writing, does not exempt the company from paying damages for 
injuries resulting from gross negligence on its part, even though the person 
was riding on a free pass. There is a general duty to the public involved, 
and the individual cannot waive this. 

Restraint of Trade. An important class of contracts against public 
policy in limiting commercial freedom includes those tending to monopoly 
through combination, and those in unreasonable restraint of trade. In 
recent years, no question of law or public policy has been more prominent 
than both the work of the courts and the action of legislative bodies touch- 
ing the regulation of comUnations tending toward monopoly or to limit 
freedom of trade ; statutory regulations must be looked to as well as the 
Common Law, and these are sure to be in a state of change for several years 
to come. But while statutory provisions may in many cases control, one 
should never lose dght of the broad Common Law point of view, the 
illegality of all contracts in unreasonable restraint of trade. 
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lll^flidrawal of CompeiitioiL Under the Common Law, an agreement 
for the complete withdrawal of competition is contrsury to public policy and 
void. A man may not agree to discontinue the manufacture of water pipes ; 
he may agree to withdraw from business for a definite time or within a 
restricted area, provided the time or area is not too great. In some States 
it has been held that an entire State lA too wide an exclusion, contrary to 
the policy of the State ; the State is soverdgn and '' the State " covers the 
entire field over which the court has jurisdiction. 

Suppressing Competition. An agreement to suppress competition at a 
public letting of work is illegal. In this way an agreement either not to 
bid, or to bid higher than another (whose bid is known), are alike illegal. 
The parties to such a transaction are liable not only to have the contract 
set aside, and payment under the contract refused, but to criminal prosecu- 
tion as well. In the letting of en^eeiing contracts there has often been 
strong suspicion of collusion and in some cases direct evidence of it, with 
indictment by grand jury as a result. 

Innocent Ptirties. An agreement, unlawful in itself, may nevertheless 
be sometimes enforced by the party innocent of fault, if the other alone 
was knowing to the illegality. An agreement illegal in part may sometimes 
be enforced in part. Where part of the consideration is lawful and part 
unlawful, the lawful part may in some cases be sufficient to prevent the 
entire avoidance of the contract for lack of consideration. 

Clearness. An important feature of any contract is that it shall de- 
scribe what is to be done, or the material to be furnished, with sufficient 
clearness and sufficient detail to result in securing what is wanted. This 
is a matter of buoness, of good sense rather than of law ; it requires an 
understanding of the English language and of the business in hand ; it 
requires a properly developed imagination so as to cover the points wherdn 
the contract would otherwise fail to secure the results desired. ^ Any busi- 
ness man who knows what are the four essentials of a contract should be 
entirely capable of writing simple contracts in the ordinary routine of 
business where the amounts involved are not large. 

Engineer's Initiative in Writings. In very important contracts the 
best method for the engineer to pursue may often be for him to write the 
contract and the specifications, exercising what skill and foredght he 
deems essential, and then submit them to a suitable legal adviser for {ap- 
proval or comment and modification. The man who best appreciates the 
subject matter is commonly the best man to make the first draft. 

Importance of Evidence. It may be appropriate finally to suggest that 
in making a contract, oral or written, the importance of evidence should be 
kept in mind; the terms of the contract should take into account the 
means of securing evidence in case of breach of contract by the other part^. 
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A later chapter will deal with some of the provisionB usoally found in con- 
tracts for constructing buildings or public works, or for the erection of 
structures of various kinds. 

STATUTB OF FRAUDS 

Statute of Ftauds. While most contracts are preferably in writing, 
partly to secure certainty of performance, partly from the standpoint of 
evidence, nevertheless, an oral contract is in general sufficient. In the case 
of certain contracts, however, it is provided by law that they or a mem- 
orandum of them must be in writing. Under an old English statute en- 
titled " An Act for the Prevention of Frauds and Perjuries,'' written evi- 
dence must be presented in order to enforce certain specified classes of 
contracts. 

Statement of English Statute. This Act is conunonly known and 
referred to as the *' Statute of Frauds*." The reading of Section 4 of the 
statute is as follows : 

"No action shall be brought: 

1. whereby to charge any executor or administrator upon any special promise 
to answer damages out of his own estate; 

2. or whereby to charge the defendant upon any special promise to answer for 
the debt, default, or miscarriage (misdoing) of another person; 

3. or to charge any person upon any agreement made in condderation of mar- 
riage; 

4. or upon any contract or sale of lands, tenements, or hereditaments, or an 
interest in or concerning them; 

5. or upon any agreement that is not to be performed within the space of one 
year from tiie making thereof; 

unless the agreement upon which such action shall be brought, or some m«no- 
randum or note thereof dxall be in writing, and signed by the pturty to be charged 
therewith, or some other person thereunto by him lawfully authorbed." 

This statute has been adopted or ro-enacted and frequently enlarged 
so that it is in force in all of the States of this country in substantially this 
form. 

It is further provided in section 17 that 

''No contract for the sale of any goods, wares, or merchandise for the price of 
£10 sterling or upimds shall be allowed to be good, except the buyer shall accept 
])art of the goods flo sold, and actuaUy receive the same, or give something in earnest 
to bind the baqpiin, or in part payment, or that some note or memorandum in 
writing of the said bargain be made and signed by the parties to be charged by such 
contract, or their agents thereunto lawfully authorised." 

This section also has been re-enacted and has become the law in many 
but by no means all of the States, and where in force, the price (instead ot 
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£10 sterling) raries in different states from |30 to $2500 ; an amount not 
uncommon is $500. 

GOODS, WARES, OR MERCHANDISE 

Labor and Materials. A very troublesome question, sometimes, under 
this Section 17, is to determine whether a contract is for goods in completed 
form, or for the labor and materials that go to make them in which case 
writing is not necessary. An order to a manufacturer is sometimes clearly 
for labor and materiak. The decisions in the different States show consider- 
able divergence of view, and a later chapter on sales gives some attention 
to this matter. 

Contracts Unenforceable, ^th relation to both sections of the Statute 
of Frauds, the proper view to take is that they do not declare the contract 
unlawful or void ; the moral obligation is in no d^ree lessened by this 
statute ; the only effect is to withdraw the aid of the courts in enforcing a 
contract specified by it unless made in writing ; they will lend no aid to 
compelling its fulfilment. The statute is in the interest of morality and 
wise public policy, and further serves to relieve the courts of much un- 
desirable litigation. 

Obligation of Another. Under the second clause, if a purchaser is 
accompanied by a friend, and the friend says " if the purchaser does not 
pay you, I will," the contract is unenforceable unless in writing; if the 
friend says '' deliver the article to this man and send the bill to me,'' 
it is his own debt and not another's, and writing is not required. 

Interest in Lands. The fourth provision touching interest in lands, is 
definitely of importance to engineers. It is sometimes dijfficult to deter- 
mine what is an interest in land under the statute. Growing crops are 
'' goods," not an '' interest in land." Standing timber, however, is part 
of the land and a sale would require writing. A sale after cutting does not 
involve an interest in the land. A contract to cut timber from the land and 
deliver after cutting need not be in writing. A sale of the timber after 
cutting niight require a writing in view of the price being in excess of $50 ; 
the contract to cut and deliver would clearly be a contract for labor and 
materials. How easy it would be, however, for a misimderstanding to 
occur from lack of perfect memory as to the form in which the agreement 
was actually made, and how important might be the question as to where 
the burden of proof rests ; how desirable, therefore, the writing is, whether 
necessary or not under the Statute of Frauds. 

Interest, or License, or Easement. During construction a contractor 
needs to use private lands for a temporary track, or for the diversion of a 
stream. Does the permission constitute a lease or an easement in the land 
and require a writing ; or is it merely a license or permit which needs no 
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writing? A permanent divenion of the stream would doubtless require a 
writing; the use of a temporary construction track for a short time would 
not. 

Not Wiflim a Tear. The fifth providon is as to contracts not to be per- 
formed within a year. To come within this statute the agreement must 
be such in its terms or in its nature, that performance within the year is 
impossible. A contract to sell your services for a year from next Monday 
cannot be performed in a year. The year dates from the maldng the 
contract and not from the time of entering upon the work or the duties 
required by the contract. 

I3nd of Writing. As to the nature of the writing in these cases, itneed 
not be a complete contract ; it need not, according to the statutes in most 
States, have the consideration expressed. A letter, a memorandum of any 
sort is sufficient, if it shows the parties to the agreement (or enables them 
to be determined), sets forth the agreement with sufficient certainty, and 
is signed by the party to be charged; this satisfies the Statute. The 
dgnature need not be in full ; initials will serve, or an unusual signature 
(even an assumed name) provided it can be established that the party 
wrote it, that it is his signature. Even printed initials on the back of an 
account book have been held to be a sufficient signature. 

DISCHAR6B OF CONTRACT 

Discharge. A contract once made is considered to remain in force 
until discharged. There are several modes of terminating or discharging 
a contract ; 1. performance, 2. breach, 3. imposnbility of performance, 
4. agreement or consent, 5. operation of law. 

Performance. Performance is clearly the method contemplated in 
entering upon the contract; the simplest case is where performance is 
complete on both ades. In some cases one party only has performed his 
part, and in that case he only is discharged from further obligation. A 
modification of the performance, if accepted, is sufficient, and a substantial 
performance made in good faith will be sufficient in spite of slight and trivial 
imperfections, and will justify the enforcement of payment. 

Completion. Whether the contract has been completed on either side 
is what is caHed a mixed question of law and fact. What any agreement 
means is a question of law (for the judge) ; what are the facts as to satis- 
fying that agreement is for the jury ; sometimes under undisputed facts 
a question arises as to the legal effect of these facts, and this is for the 
judge to decide. 

Money Payment Often a money payment by one party discharges 
that party ; if payment is made otherwise than by cash, the question may 
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arise as to ^fliether a check or draft or note is good, and whether this pay- 
ment satires the contract ; a check may be good if cashed to-day, bad if 
presented to-morrow after the bank has failed. When a note is given in 
payment, there may be a question of fact whether the contract was dis- 
charged by the payment of the note, or whether the party accepted it as a 
new obligation or contract whose performance by payment would then 
discharge the original contract. A check bad at the time issued will not 
discharge the man who drew the check. It may be worth while to accept 
it as evidence of the debt even if there is some suspicion that it is not good, 
provided nothing better can be secured at the time. 

Tender. In some cases one of the parties refuses to accept the money 
payment offered, or he obstructs the performance by the other party of 
his contract obligations. The second party is thus forced to make a 
" tender " of the money or of his services, or of goods, or whatever the con- 
tract calls for. Tender may be defined as attempted performance. Tender 
must observe e3cactly the terms of the contract as to time, place, and mode 
of payment. Money tender must be in legal tender, and change cannot 
be insisted upon, nor a receipt demanded ; the tender must be imcon- 
ditional. 

Effect of Tender. A tender of goods, of services, of labor and 
materials, if refused, relieves the party making it of further obligations, 
and suj£ces either to allow him to prosecute or to defend the suit, as the 
case may be ; evidence of the tender is of course essential. The tender 
of money does not release a debt or obligation, but does secure exemption 
from paying either interest or costs of suit, the various court costs, the 
latter being often a large item in a long contested suit, which is true also 
of interest. The lawyer's charges are not a part of the cost of suit ; each 
party pays his own lawyer. 

Reasonable Time for Performance. As to the performance of a con- 
tract other than by money payment, a reasonable time will be allowed 
unless the time is specified, and even then, imless time is of the essence 
of the contract, rigid requirements may not be enforced. In a later chapter 
special attention will be given to the question of liquidated damages, or 
penalty, for non-performance as to time. 

Breach of Contract. A breach of contract may be either positive or 
negative, that is by repudiation or by failure. The repudiation or renimcia- 
tion must be unequivocal and absolute, and must be acted upon by the other 
party, in which case the breach is complete and releases the innoicent party 
from further performance. The repudiation must affect the entire per- 
formance, or the essential features of the contract. Any positive act which 
renders performance impossible by the other party to the contract has the 
general character of repudiation. 
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Faflme from Kegligeiice. The breach may be, however, in the nature 
of a failure, the result of negligence or incompetence. The case here is 
less simple ; sometimes the efiFect is to release the innocent party ; some- 
times it amply gives him the right to sue for damages after performance of 
his own part of the agreement. Through the action of law, bankruptcy 
of one of the parties is equivalent to a breach, and allows the other party 
to cancel the contract. 

Impossibilily. Impossibility of performance, which may serve as a dis- 
charge, may proceed from the act of the other party ; if this be intentional, 
directly or by implication, it is a breach of contract. If the impossibility 
results without the fault of one party and through some failure or neglect 
of the second party, not deliberate, not intentional, nevertheless it will act 
as a discharge. Similarly, if impossible of lawful performance, whether 
through later le^slation or a change in conditions affecting the legal status, 
as through some judgment of a court affecting the parties or the subject 
matter, this serves as a discharge. 

If a thing essential to the performance (the subject matter) has ceased 
to exist, even though neither party is at fault, an impossibility is again 
created. When services are definitely personal, the death of the person 
renders the contract impossible, and frequently sickness or disability will 
work the same result. 

Discharge by Agreement. A contract may be discharged by agreement 
between the parties. Sometimes a provision contemplating this contin- 
gency is made a part of ihe original contract. Sometimes a new contract 
is made which by its terms supersedes the old. Sometimes the contract is 
set aside by a direct agreement that it shall cease to bind either. Sometimes 
a new contract is substituted for the old, or a modification of its terms is 
agreed upon. 

New Agreements. Whenever an additional agreement of any sort is 
entered into, great care should be exercised that such new agreement does 
not fail for lack of consideration. An agreement to receive less in payment 
than the contract specified, is void because without consideration ; so is an 
agreement to receive an inferior quality of work or of goods. However, 
if less money, or a different quality of goods or work has already been 
accepted, it will not render the contract void. 

Sometimes provision is made in the contract that the contract shall 
cease to remain in force if, or whenever, one of the parties shall do a certain 
specified act, or shall fail to do some act, or on the occurrence of an event, or 
even at the option of one of the parties, provided that the option be not so 
sweeping as to make the contract altogether unenforceable against the other. 

Discharge in Writing. It is evident that it is wise to have a written 
agreement il a contract in writing is to be discharged ; the evidence should 
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be clear. A contract, even under seal, howeveri has been set adde by a later 
oral agreement to do so, when the oral agreement has already be^i executed. 
Nevertheless, when any contract is to be discharged by a new contract or 
agreement, the latter ought to be of equal dignity with the ori^^al. 

The careful en^neer will see to it that any supplementary agreements 
are clear, that proper evidence of them exists, and that such agreements 
are in all respects valid and legal. 

REMEDmS 

Remedies for Breach. For a breach of contract there may be several 
remedies. Sometimes the breach operates as a discharge of the innocent 
party, and this is sufficient. Often money damages to the party injured, 
are the remedy to be pursued in a suit at law. Sometimes neither of these 
remedies is sufficient, and a suit in Equity is brought to secure ^ecific per- 
formance of the contract. A later chapter will be devoted to Equity. 



CHAPTER IV 

TORTS 

Law of Torts. The principle underlying the law of torts has been well 
stated by Judge Cooley : 

" The Tnayjmiim benefit of which govermnent is capable is attained when indi- 
vidual rights are clearly and justly defined by impartial laws, which impose upon 
no one any greater restraint than is essential for securing equivalent rights to all 
persons, and which furnish for the rights of all an adequate and equal protection." 

Therefore the rights of one can be secured only by imposing upon others 
the duty to observe those rights. So it has been said : 

" Every right is accompanied by a duty." 

Sometimes the duty is more evident, but sometimes the right. A some- 
what similar point of view is that : 

" The Common Law is generally said to consist in the established usages of the 
people, by which their respective rights are recognized and limited, and to which 
they are expected to conform in their dealings." 

Definition. More specifically a tort may be defined as : 

''An act or omission which unlawfully violates a person's right created by law, 
and for which the appropriate remedy is a Common Law action for damages by 
the injured person." 

The right must not be one conferred directly by the terms of a contract ; 
that is taken care of under the law of contracts. 

Crimes and Torts. It is further true that certain violations of the 
ri^ts of others are classed as crimes. It is s^ fact that crimes and mis- 
demeanors on the one hand, and torts on the other, are both offenses 
against the rights of others. There is this distinction, that a tort is an 
offense against an individual for which the individual should receive 
redress, while a crime or misdemeanor is an offense which affects the 
general community and which the public interest demands should be 
punished. 
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Classiflcatioii of Torts. Efforts to systematiiBe and classify torts have 
been somewhat unsatisfactory. It is sufficient for present purposes to 
state that while the Ck>mmon Law does not attempt to right aU wrongs^ 
nevertheless it has from time to time recognized certain rij^ts whose vio- 
lation constitutes a breach of duty of a sort which may be dedgnated a 
tort, for which a suit of damages may be maintained; and attention 
will be called to a number of torts of special interest to engineers. 

Ways in which Torts Occur. There are various ways in which torts 
may occur. One may take unlawful action in the nature of tort, by : 

1. Actually doing scnnething he has no legal right to do, to the preju- 

dice or injury of another. 

2. Doing something, not in itself unlawful, wrongfuUy by such means, 

at such times, or in such manner that injury results to another. 

3. Neglecting to do that which he ought to do, with the result that 

another suffers injury. 
Under the first class come trespass, fraud, and others ; under the second, 
under some conditions, nuisance ; while negligence clearly comes under the 
second and third classes. 

LIST OF TORTS 

An eminent writer has classified as torts the following : fraud ; negli- 
gence ; trespass ; violation of right of support ; violation of water rights ; 
nuisance ; conversion ; procuring refusal to contract ; procuring breach of 
contract; infringement of patents, trademarks, and cop3rrights; escape 
of dangerous things ; damage by animals ; slander and libel ; slander of 
title ; malicious prosecution ; false imprisonment ; seduction ; assault and 
battery. 

In many of these the engineer has little interest, and only a few will re- 
ceive further attention here. 

FRAUD 

Fraud or Deceit. A duty exists not to mislead another to his injury 
by false and fraudulent representations. The term " deceit " is often 
used instead of ** fraud," although fraud is a more common expression. 

Requisites. In order to establish fraud before a court it is requisite 
that there has been : 

1. A wrongful representation of fact ; 

2. which is material ; 

3. and with knowledge of its falsity ; 

A. with the intent that it should be acted upon by the other party ; 

5. who did act upon it ; 

6. to his damage ; 

7. while ignorant of its falsity. 
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1. Fact. The lepieBentation must be of a fact, not of opinion, nor a 
trtatement of the law unless made by a lawyer to one inexpert in the law. 
It may be made by a statement or an act. Silence wUl seldom have the 
effect of representation, although this is posable when happening in con- 
nection with other acts or statements. The representation must create 
a clear impression of a fact or facts. 

2. Material. The fact must be material, and not incidental and un- 
important. 

3. Wilfal. Knowledge of its falsity on the part of him who made the 
representation is also essential, and the law is satisfied if he made it either : 
(a) knowing it to be false ; (b) recklessly without knowledge of its truth 
or falsity ; (c) positively, when he only believed it without positive knowl- 
edge ; (d) when it was his duty to know and the facts were within his reach. 

4. Intent. As to the intent that it be acted on, in case of a trans- 
action between the two parties involved, no specific proof, probably, is 
necessary. In any case motive is not an essential element ; neither is it 
required to show an intent to injure the other party ; that it will benefit 
himself is sufficient. 

5. Acted Upon. The representation of fact must have been acted 
upon ; however base it may have been, it can ^ ve rise to no suit unless acted 
upon. The party aggrieved must also have been entitled to act upon it ; 
a rank outsider, who properly is not connected with the transaction, is 
not a party entitled to act. Sometimes any one of a class or commimity 
may have seen fit to act on a proposition which has general application and 
interest, and thus properly be entitled to a remedy by suit in tort. 

6. Injuzy. Th^re must have been injury. A suit is not appropriate 
when there has been no injury (beyond a loss of faith in human nature). 
For example, a suit for fraud based upon a note obtained by fraud is not 
applicable until the injury has come through the payment of the note ; or 
in connection with a contract until some injury or damage has resulted 
under the operation of the contract. 

7. Ignorance. The party injured must have acted in ignorance of 
its falsity. He must have been deceived by the representations. If he 
had equal information as to the facts, or if he acted on the strength of 
other knowledge, he has no case. If there was no warranty (in the case 
of a sale) and the buyer had ample opportunity to discover the facts and 
did not, he has no case. 

Equal Opportunity. T'Vlth equal opporttmity at hand for both parties, 
a lack of prudence on his own part prevents a man's maintaining his suit. 
When a man himself reads a contract, he is not in law deceived by it; 
when it was knowingly misread to him, he may be able to sustain a suit 
for fraud. 
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Engmeer's Duty. Under paragraph 3 (d) the court would be likely 
to decide that when an engineer sets forth facts in a plan or specificationfl 
by which a contractor or other party interested is deceived, the case is 
one of constructive fraud, although the engineer had no actual intent to 
deceive ; there was a duty upon him which he failed to observe to the con- 
tractor's injury ; the railroad, the city, or his clie9t is responable for his 
tortious, his fraudulent act. A contract or specification, therefore, some- 
times provides that the information shown on a plan shows the facts cor- 
rectly so far as known, but that their accuracy is not guaranteed. 

Torts in Contracts. In general it is said that a tort grows out of duties 
not created by contract, but it is nevertheless true that fraud is very 
often connects in some way with contract, and negligence often occurs in 
carrying out contracts. 

It appears not to be important, in the case of a contract (be it a con- 
tract of sale or otherwise) whether the false representations form a part of 
the contract or were a part of the proceedings which induced the contract. 
Whether it be a misrepresentation or a warranty, the element of fraud in 
it will justify an action for tort, although in some cases a suit for breach 
of contract might be equally allowable. Fraud in making a contract will 
completely vitiate it. 

NEGLIGENCE 

Definition. A duty exists to exercise care to avoid doing injury to 
another. There is required that amount of care, skill, and diligence 
"which circumstances justly demand," and which a "reasonable, prudent, 
and careful " man may be expected to exercise. An action or failure 
to act with such care, if injury results to another, constitutes negligence. 

In the varied relations of Ufe, and in the many positions in which one 
is placed, every one must exercise his rights in such fashion that others 
affected by such rights shall not be injured by his neglect to use due care. 
The continued possession of a right may be a sufficient exercise of the right 
to impose the duty. 

Duties in Possessing Property. The possession of property, for 
instance, imposes duties. One must so employ his property as not to 
injure others; he must keep his premises in repair sufficiently so that 
those invited or licensed to enter, may not be injured by defects. In 
general he need not use great care to protect trespassers or even those 
invited or licensed to enter certain parts, if they wander into other parts 
of the premises ; he may properly exercise his rights with little or no relsr 
tion to these people ; yet, if there is a reasonable possibility that a man 
licensed to enter may stray in unexpected directions, some care is neces- 
sary as to pitfalls or the like, so that this man exercising due care on his 
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part may not readily receive injury ; even a trespasser may have a remedy 
if hurt by a simng-gun set by the owner ; furthermore, on some premises 
trespassing is not unusual. 

Use of W^wtLjB. The right to use a highway or street for purposes 
of travel must be exercised witii due care to others using it. In driving a 
horse and vehicle or an automobile through the streets, care, and some- 
times great care, is necessary to avoid collisions or to avoid frightening 
horses or doing some injury otherwise ; it is necessary to use the degree of 
care that prudent, careful, skilful men find necessary under the circum- 
stances. 

Occt^ation of Qghways. If a city or town official, or a contractor 
for public or private improvements, when acting with due authority, 
tears up the street, or digs a trench, or otherwise interferes with travel, he 
must protect it, perhaps by a railing or a barrier by day, certainly by suit- 
able lighting by night, so that travelers exercising due care shall not be 
injured. 

A householder, or any abutter on a highway, must exercise similar 
care when he lawfully sets out ash barrels, or builds hatchways, or when he 
places any obstacles on the sidewalk. 

Others* Real Property. It has been said that a man has a right to 
dig in his own land ; furthermore a man has a right to build a house on his 
own land ; the rights are reasonably regarded as equal. The man who 
digs must not dig negligently, but must at least give his neighbor, the 
owner of the house, an opportunity to shore up and protect it; if the 
owner is negUgent and does not shore it, the digger has the right to dig, and 
may even shore up his neighbor's house and charge the expense to the owner. 

Duty from Contract or Statute. The action which is urgently per- 
formed may grow out of a contract, or it may be imposed by statute, or 
it may follow from the general exercise of a man's rights as a citizen or 
member of the community and a user of its facilities. 

Bailment. Whenever, by arrangement, an owner puts his goods in 
the hands of another whom we call the '' bailee," and the owner is en- 
titled to recdve them again, negligence shall not be exercised by the bailee 
either in the use, or in the holding and care of the goods. How much care 
is due depends upon the nature of the case. 

1. Are the goods held or used for the benefit of the bailee ? In such 
case considerable care must be taken. 

2. Are the goods held for the benefit solely of the owner, and without 
payment for the service 7 Slight care only is necessary. 

3. Are the goods held for mutual benefit ? Ordinary care suffices. 
Duty from Bailee. At one time three classes of negligence were recog- 
nised, growing out of the conditions above described ; gross, ordinary, and 
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slight negligence ; but the tendency is otherwise of late. Different degrees 
of care are necessary, it is true, but n^^ence is the result of lack of that 
care '' which the circumstances demand/' and the degree of care which 
may be negligence in one of the above cases may not be in another. 

Duty to Bailee. It is further true that where ^ owner allows a bailee 
to use his wagon, for instance, the owner is negligent if the wagon is fur* 
nished in a seriously imperfect condition. The owner's obligation to a 
man who hires is greater than to a man who borrows ; the borrower has 
no right to demand approximately perfect repair and safety before the 
owner consents to loan the wagon. It would be somewhat different if he 
rented it ; especially if he were in the habit of renting it. 

In the case of conmion carriers, or warehousemen, in holding gooda 
during repairo, and in many other ways, the above subject of bailments, 
as it is called, is of much importance and some difficulty, but further atten- 
tion does not seem wise here. 

Professional Service. In the case of professional service, one must 
not be negligent. What amount of care is necessary for the lawyer, the 
doctor, the en^jieer, the contractor? It is well settled that either one 
inust exercise that degree of precaution, vigilance, diligence, and skill 
which a reasonable, prudent, skilful man of his profession or occupation 
would exercise. Sometime later it may be necessary to use the skill 
which a skilful and properly educated man would use; but probably 
" skilful " includes the effect of education even now. A lawyer does not 
guarantee to win his case ; a doctor does not agree to effect a cure. Neither 
lawyer nor doctor can be, nor is, free from liability to error in some part 
of the work; nor is the en^eer or contractor. A lawyer must under* 
stand the law ; the doctor must have adequate knowledge of the practice 
of medicine ; the engineer must understand the laws of mechanics and the 
behavior of materials ; the contractor must understand labor and materials 
and processes necessary in his work. The care necessary " under the cir* 
cumstances of the case " is the requisite. Probably the ordinary country 
doctor would not in general be justified in attempting an intricate sur- 
gical operation except in an emergency. An en^eer whose practice 
had been mainly in surveying would not ordinarily be justified in design- 
ing a bridge of unusual size and importance. 

Proziniate Cause. In whatever line of action or inaction it may occur, 
the negligence must be the proximate cause of the injury, and for this ^t 
is ordinarily enough that a chain of circumstances is set in motion which 
naturally results in the injury; yet if an intervening, independent acci- 
dental circumstance occurs mthout which no injury would have resulted, 
there can be no claim of negligence ; nor is there liability for an accident 
if a reasonable, careful man could not have foreseen the unfortunate result. 
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Contrfbotoiy ITegUgence. Nor under the Common Law can a man be 
held responsible, even if he has been neg^g^it, if as an intervening cause 
the person injured has himself been n^^gent in a way which has contrib- 
uted to the injury. This is the doctrine of '' contributory negligence '' 
which has be^i of much importance, especially where relations of em- 
ployer and employed are concerned ; and a considerable amount of Statute 
Law has been enacted first and last touching contributory negligence. 

Comparative N^;ligence. In some cases there has been an attempt by 
statute to discriminate as to the '' comparative negligence " of two parties. 
If the party injured contributed in any material degree to the result, the 
Common Law excused the party whose negligence primarily caused the 
injury ; the doctrine of comparative negligence is not generally adopted. 

While, as has been stated, the tendency now is not to recognise " de- 
grees of negligence " nevertheless the statutes of some States do distin- 
guish between simple and '' gross " negligence. 

Essentials of Negligence. In order to establish negligence in law, 
there must be : 

1. A legal duty. 

2. A n^ect of this duty. 

3. Injury to the one to whom the duty is owed. 

4. A causal connection between the breach of duty and the injury, 
which makes the one responsible for the other. 

Evidence. Evidence sufficient to satisfy a jury is necessary upon these 
points. An accident alone is not proof of negligence. It may be that the 
only practical means of establishing the duty is to show that the person 
injured was in the exercise of his rights, which it is the duty of others to 
respect. It is necessary to establish as facts, the acts which are claimed 
to constitute negligence, in such a way and in such sequence, as to satisfy 
reasonable men that the acts constituted negligence. 

Burden of Proof. To establish negligence, the burden of proof is 
naturally upon the plaintiff, the one injured by the neglect. But what 
about contributory negligence? In some States it is sufficient that the 
facts presented by the plaintiff fail to show contributory negligence. 
In others, as in Massachusetts, it is required that the plaintiff shall estab- 
lish definitely his freedom from contributory negligence. In the first 
case the burden of proof as to contributory negligence is in effect on the 
defendant ; in the second case clearly on the plaintiff. In some trials the 
difference means the winning or losing of the case, and the rule is different 
in different States. 

Examples. As a matter of evidence, in the case of an alleged defect in 
highway, sidewalk, machine, or structure, evidence of the condition of 
the highway or machine just before or just after the accident will be 
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admissible as bearing upon the condition at the time of the accident ; and 
it is desirable, if possible, to have testimony that the condition had not 
changed; these points are definitely of importance for the engineer to 
appreciate. 

Functions of Judge and Juiy. When the evidence is in, it is usually a 
question for the jury to determine whether or not, from the facts presented, 
there was negligence. In general, in lawsuits when there is no inharmo- 
nious testimony, when the facts are not in dispute, the judge decides what 
law applies to these established facts. In a case of negligence, however, 
the jury decides whether the facts existing do show a lack of care; in 
other words, whether there was a lack of care is a matter of fact and not a 
question of law. Sometimes when, as it is said, it is clear that reasonable 
men could come to but one conclusion, the judge will settle the matter as a 
question of law, but for the en^neer this feature of a trial is of minor 
importance. 

Measure of Damages. What is the measure of damages? In the case 
of injury to property, it is in general the difference in value before and 
after the offense. In the case of personal injuries, loss of time, expense of 
illness, decrease in capacity for work, bodily disfigurement and pain, 
mental suffering, shock or fright ; all of these may have an influence upon 
the award ; and in the case of gross n^^ligence, exemplary damages may 
be awarded from a punitive standpoint. In some cases the loss of services 
of the person injured, a wife, daughter, or servant, may be the measure oi 
the damage. 

Care and Foresight by Engineers. While securing evidence is an im- 
portant function of the en^neer in many cases of negligence, a more im- 
portant duty is for the en^jieer to exercise sufficient care and foresight to 
properly design work under his control or advice, to adequately maintain 
it, and to see that the operation is in good hands and that proper methods 
are used, so that few if any accidents shall occur which are not due to the 
contributory negligence of any one who may suffer injury. The engineer 
should intend to exert more skill, care^ and diligence than the law defi-« 
nitely demands of him ; this as a matter of good buoness. As an example, 
many raibx)ads, both as to signals and as to braking apparatus, have made 
improvements more frequently than the law could demand, fairly inter- 
preted ; no doubt, other illustrations will occur to the reader. 

The subject of negligence is of great importance in considering the 
relations of master and servant, or employer and employee, and in the 
chapter on agency, master and -servant, some additional attention will 
be given to negligence. 
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TRESPASS 



Dirflnttion. A duty exists not (a) to enter another's lands without per- 
mission, nor (b) to interfere with his possession of personal property. 
A violation of this duty is called ** trespass." 

Trespass and License. The engbieer and contractor have special 
interest in trespass upon lands, as drcumstanoes may make it easy for them 
to offend in this way. It should be understood that it is not necessary 
always to secure specific permission to enter a man's premises ; whoever 
has the right to possession of land holds it in general subject to easements 
or licenses of some sort, and there are several classes of license. 

Every one in business impliedly invites the public to enter his place 
of business, and, similarly, every householder invites certain tradesmen 
and neighbors to enter his grounds and perhaps his house ; there are often 
limitations imposed as to the extent of the invitation. In other cases, 
the owner or lessee or tenant expresdy invites certain persons upon his 
land to perform certain specific acts; such license may, in general, be 
recalled at any time. 

Legal Entry. The law in some cases permits an entry ; in case of a 
conflagration, the public authorities enter, and with dynamite demolish 
the building in order to stay the course of the flames. Where a highway is 
impassable, the traveler may lawfully enter upon adjoining lands; this 
as a matter of Common Law ; but curiously enough wh^re there is only 
a right of way its limits must not be transgressed. 

Surveyor's Treqiass or License. A surveyor with his rodman enters 
certain premises to make inquiries and sometimes does this under license ; 
if he afterwards remains on the land without permission, in order to make 
a survey, he is doubtless a trespasser. Surveyors frequently do enter 
lands without previous permission and there is seldom any objection. 
They lay themselves liable to a suit for trespass ; but ordinarily they can 
take the risk that no exception will be taken to their action ; the damages 
probably would be small, or nominal, but any misdemeanor conmutted may 
result in exemplary damages which may be of considerable amount. 

Bntiy under Rights of Eminent Domain. The law in most States 
allows a city, a railroad, or a water works company to take lands for 
public uses from any owner by legal process under the " right of eminent 
domain," and, when this process has been pursued to the proper point, 
the entry on the land becomes lawful ; but if the dty or town n^ects to 
use this legal process, it has no more right on the land than any other 
trespasser and may be made to pay damages independent of whatever 
may be awarded later in the eminent domain proceedings if these are 
Afterwards instituted. 
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Ihjaiy not Essential. In order that a trespass be committed, it is not 
necessary that any injury be done ; the offense lies in the unlawful entry ; 
furthermore the trespass is against the party in possession of the land 
rather than against the owner. The old form of pleading in trespass 
recites that " with force and arms " the defendant '^ entered and with his 
feet in walking trod down and trampled upon the grass and herbage.'' 

Trespass is against Possession. It appears that possession is con- 
sidered so important that, where the possessor has only a shadow of title, 
the owner, not then in possession, is not allowed to forcibly enter and dis- 
turb peaceful possession. The law does not allow the owner to assume 
the law's ftmction (of deciding the title) to the extent of breaking the 
peace ; however, the owner, when in possession, may forcibly resist inva- 
aion. The engineer or contractor who desires to use lands, for storing 
material or otherwise, should secure permission from the party in posses- 
sion, the lessee or tenant perhaps, and for some uses also from the owner ; 
for instance the tenant has limited powers, and may cut crops, but not 
chop down trees without the owner's permission; a tenant certainly 
cannot grant to a contractor a right which he does not himself possess. 

Examples. The cutting or tramping down of crops, the carrying away 
of gravel, stone, ore, or coal, the carting across land unoccupied or otherwise, 
the deposit of lumber or other material, or dmnping surplus earth or rock 
on lands ; any one of these actions constitutes a trespass. The diverdon 
of water, or collecting surface water and discharging it in volume on land, 
also constitutes trespass ; but not disturbing or absorbing waters altogether 
underground; nor casting water upon a lot as the result of grading a 
street ; the owner may raise a bank or dike and turn it back if he cares to. 

Public Rights in Highways. Land botmded by a public highway com- 
monly carries title to the center line of the highway. In many cases, 
however, there are statutes providing otherwise; moreover a deed con- 
veying land, for instance only to the westerly side line of a street, often does 
not convey to the center, although the element of intent is important; 
but deeds in fee simple to a city or town, of lands for highwa3rs probably 
divest the owner of all title in the street, althou|^ there are some decisions 
to the contrary. 

The public then have rights only for the proper purposes of a highway, 
and where a private party uses it to store material of any sort, or plows 
it and removes soil, trespass results; the same is true when trees have 
been removed from the ddewalk or where branches of trees have been 
cut to allow electric lighting wires to be strung from pole to pole. 

Examples. In the case of a highway under construction and duly 
authorised, the court decided in one case that there was no trespass al- 
though the oxen used passed on the plaintiff's land, when this was neces- 
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sary to the conduct of the work and no undue injury was done ; andfurther 
stated that the law allows the highway surveyor to use necessary means 
to do such work. 

But where a contractor built a duly authorised sewer in a street, he 
had no right to go upon abutting premises and put earth upon them ; he 
committed a tort, a trespass, and was liable for damages. In blasting, if 
pieces of rock are thrown upon another's land, or throu^ a window or 
roof, there is a clear case of trespass. 

Engineer's Duty. In general, the railroad, the city, represented by 
the engineer or the contractor under his control, dther of these is more 
likely to commit trespass than to be the su£Ferer from it ; the nature of 
the duty required of the engineer is thus mainly defined. 

VIOLATION OF RIGHT OF SUPPORT 

Definition. A duty exists not to remove the lateral support from 
another's land in its natural state when not loaded with walls, buildings, 
or materials, nor to withdraw subjacent support. A failure to observe 
this duty, resulting in another's injury, constitutes a '' violation of right 
of support." 

Stqpport of Soil Only. At Conunon Law, the landowner has the right 
to have his soil preserved intact as against its own weight by the ordinary 
elements, and if the adjoining owner excavates so near the line as to cause 
the same to crumble, he is liable for ensuing damages without r^ard to 
his care or negligence in so doing. The landowner has the right to lateral 
support of the soil only, but no natural easement for the support of his 
buildiogB, and upon notice of excavation in adjacent land, it is his duty 
to protect his building by underpinning perhaps ; otherwise the excavator 
may enter and protect at the owner's expense, or proceed with his excava- 
tion, using ordinary care under the circumstances. 

Buildings. Not only is there no liability when the weight of build- 
ings helped to cause the soil to fall, but where the soil fell of its own weight 
only, and in no way due to the buildings thereon, and the buildings also 
fell in consequence of the dropping of the soil, the damage is measured by 
the injury to the soil and includes no part of the injury to the bmldings. 
Such is the law in this country ; in England a different rule prevails. 

N^;ligence Lmnaterial. The offense occurs if the support of the soil 
is withdrawn, whether or not there has been any negligence ; in proving 
a case, therefore, negligence need not be diown. Unlike trespass, however, 
actual damage must be shown or the case will be thrown out of court. 

Easements Granted. It appears to be the case that, where a landowner 
sells land for a building, a highway, or a railroad, he grants also an ease- 
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meat against himself for the support of any buildings on the land at the 
time it was sold, or for such support as may be necessary for the purpose 
for which the land was sold; a deed for a railroad, for instance, often 
specifies land for its right of way. Frequently land is sold for the specific 
object of building, and the purchaser then acqiiires a right to the support 
of his buildings from the seller which he does not have as to an independent 
neighbor. 

Undeipinning Buildings. It has been ruled also that, in underpinning 
a building, a man who uses a prop resting on his neighbor's land has a 
right of support against any stranger who removes it, although he may have 
no case against the neighbor if he removes it, and may even be a trespasser 
against the neighbor by placing the prop on his grotmd. A simple ex- 
ample of the principle stated occurs when a man builds two houses on his 
land with foundations abutting and sells the houses to different purchasers. 
Each purchaser has a right of support as to the neighbor. But when two 
houses have foundations which abut, and these houses were erected by 
independent owners, no such right of support attaches. 

Avoid Negligence. It should not hastily be assumed that one may 
remove a contiguous foundation or even supporting soil from a neighbor's 
building. While not liable as a matter of right of support, he must 
nevertheless not exercise negligence toward his neighbor. He certainly 
should notify him, and thus give his neighbor opportunity to protect him- 
self ; on his failure to do so he may underpin his neighbor's building, using 
ordinary care only m so doing. It is not uncommon for an agreement to 
be made by which the contractor who excavates also undertakes to protect 
a neighboring building. In one case of this sort, although permission was 
^ven to enter the neighbor's land for this purpose, it was held that the 
contractor was not justified in digging away the soil underneath the foun- 
dation ; this apparently was trespass. 

Legal Advice. Where buildings are valuable, where the interests are 
large, it will be wise to consult a capable lawyer as to one's rights, unless 
some one concerned in the work has already acquired a knowledge of the 
law applicable, as interpreted by the laws of the State in which the work 
is done, and this should include a knowledge of the proper form of agree- 
ment in case an owner or his ^contractor undertakes the work of protecting 
his neighbor's building. 

Ground Waters and Quicksand. In the construction of a sewer or 
other imderground work, the withdrawal of ground waters does not consti- 
tute a tort even if some settlement of adjoining soil results ; but if quick- 
sand is encountered, and it flows into the trench causing subsidence of 
near-by soil, a suit for violation of right of support may properly be main- 
tained without showing negligence. If negligence can be shown, it may 
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be better to bring the suit for negligence, and in this case evidence of 
n^igence must be secured. 



VIOLATION OF WATBR RIGHTS 

Classiflcatioa of Waters. There are several classes of waters whose 
characteristics, and the rights connected with which, the engineer should 
understand. A sufficient classification for present purposes is : 1. Water- 
courses. 2. Surface waters. 3. Percolating water. 4. Navigable waters. 
5. Lakes and ponds. 

Watercourses. A watercourse consists of bed, banks, and flowing 
water ; constant flow is not essential, however ; it may be dry at times. 
As to title or ownership, the bed of a stream is regarded as real property, 
real estate ; with navigable streams, the title rests in the State ; if the 
stream separates two States, it rests in the Nation. The boundary lies 
along the middle of the main channel, unless provided otherwise by treaty 
or agreement ; and if a new and distinct channel is afterwards formed, 
the middle of the old channel is still the boimdary ; when a channel is 
constantly and slowly changing by attrition and accretion, however, the 
boundary changes with it. 

Riparian Sights. With non-navigable streams the riparian owner on 
either side owns to the middle of the stream, and each has rights in con- 
nection with it. 

Every riparian owner has a right to the reasonable use of wat^ flow- 
ing past his land, but is not allowed to interfere with the lawful use of the 
water by other proprietors to their injury ; their rights are equal to his ; 
in general, he must allow the water to pass on xmdiminished in quantity 
and unimpaired in quality. 

Reasonable Use of Water. What is a reasonable use of the wat^ by 
the riparian owner? This varies somewhat in different States. In the 
older States, in the eastern part of the country, it is restricted to the 
domestic uses of home and farm, drinking, washing, cooking, and for his 
stock. For these purposes he probably could consume all the water of the 
stream if necessary, but any extensive use would be looked upon with 
suspicion, and would be justified only by real necessity combined with 
economy, and secured perhaps only after a costly lawsuit ; ordinarily the 
reasonable use will consume comparatively little of the volume. A city 
or town which has become a riparian owner clearly cannot take the water 
for a town supply for domestic or fire purposes. In these sections of the 
country, a use must be clearly necessary to justify abstracting any con- 
siderable quantity ; the water may not be used for the general purposes of 
manufacturing as distinct from power. 
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Priority of Appropriatioo. In the mining regions of the Pacific coast 
and in the arid regions, the reasonable use of water has been quite different ; 
without water, mining is impossible; and irrigation for the lands is a 
necessity for productiveness and for the prosperity or even the existence 
of the conununity. Growing out of these necessities priority of appropria- 
tion of the water became the early custom, and was acquiesced in by the 
national govenmient which was the riparian owner of the other lands on a 
stream ; and finally Statute Laws were passed, first sanctioning the cus- 
toms prevailing in mining camps, and later definitely regulating these 
rights along the line of priority of appropriation; CJongress also passed 
legislation legalizing priority of possession on the public domain of the 
United States. 

Water Power. In New England, the use of water power for mills has 
been of much importance to the prosperity of the community and has 
been favored in various ways by legal decisions. As the simple use of 
water power does not consume nor injure the water, it is an allowable use, 
and one to be protected. In some of the New England States if a man 
wants to build a dam to develop a water power, he may by right of emi- 
nent domain secure flowage ri^ts over the lands above, paying of course 
a reasonable sum for these rights. 

Mill Privileges. In Massachusetts, something of the principle of 
prior appropriation also exists to protect the owner of a mill privilege. 
If an owner erects a mill and builds a dam, he has a right, by prior appro- 
priation and use, to the waters of the stream to run his mill, and the owners 
above or below must not build dams to interfere with the workings of his 
mill ; he, on his part, however, must return to his lower neighbors all the 
water he has used to run his mill. 

Law versus Economic Use. It is idle to suggest that, where no question 
of water power is involved, the economic use of water would best be 
reached if each riparian owner was allowed a considerable use for all pur- 
poses, so regulated that, while each has his share, the owner lowest on the 
stream should by his use exhaust it ; clearly this is not the law except that, 
in the Pacific and arid States, some approach is made to it. The right of 
the riparian owner to use the water is incident and appurtenant to the 
ownership of the land, and this fact strongly tends to prevent legislation 
modifying this right materially, as this would smack of taking a man's 
property without due process of law and without adequate compensation, 
and would be therefore unconstitutional. 

Lawyer Necessary. It is hardly safe to carry on any important work 
involving riparian rights without consulting a careful lawyer practicing in 
the State where the work is to be done, since the interpretation of the laws 
in different States varies materially. Probably in every State the water 
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most run past without deterioration in quality, a matter of interest to 
euipneers in oonnection with water supply, with sewerage, and with 
manufacturing. 

Manufactmkig Wastes. Manufacturing wastes are often deleterious, 
and it may happen that continued use may lead to the acquirement by 
prescription of rights to discharge waste. Certainly if damage can be 
shown by the riparian proprietor lower on the stream, he has, if taken in 
time, his remedy by action at law. Even where his damage is nominal, 
he may bring a case in Elquity (explained in a later chapter) to enjoin fur- 
ther pollution of the stream, for the manufacturer's rights acquired by use 
and prescription might afterwards be exercised with some large measure of 
pollution. 

Anomalies. There are some anomalies in the law touching this matter. 
For instance, sewage must not be discharged into;a stream, as that would 
constitute a nuisance ; but, if a dty is a riparian owner, the water flowing 
over the lands may carry street droppings and in that way bring much 
filth into the stream. Again cattle may go to the stream to drink and 
may stir the mud and otherwise foul the water ; but a pigpen close to the 
banks of a stream is a nuisance. 

Waterworks and Sewers. — A city may purchase the riparian rights 
of all owners down the stream and then be entitled to use the water for a 
public supply ; the city may perhaps, by buying rights, turn its sewage 
into a stream provided no nuisance is created ; a mill and manufacturing 
company may do the same and turn mill wastes into the watercourse. All 
work of this sort should be done only under competent legal advice. 

Surface Waters. Where water spreads like a blanket in flowing over 
the surface, it is not a watercourse, and the law of riparian rights does not 
apply. An owner may appropriate so much as he likes of such water, but 
he must not befoul it. In many States he is at liberty to erect a barrier 
at the upper side of his land and turn back the water, or divert it upon a 
neighbor's land ; in other States the law does not justify this ; so again no 
general rule can be stated here. 

Percolating Waters. When the water percolates beneath the surface, 
if it is known to flow in a regular channel, the owner of lands above the 
stream must not appropriate the waters to the injury of other owners; 
but this is seldom the case and, with waters percolating widely under the 
surface, an owner may sink his well or draw off the water for any reasonable 
purpose, even if it should drain his neighbor's well ; the law will support 
him in so doing. However, it is the law, in New York State at least, that 
the city may not eink wells on its own land and pump large quantities of 
water, with the effect of drawing away water from an extensive contiguous 
district, for this is not a reasonable use or exercise of the right. Neither 
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will a man be allowed to contaminate percolating waters by building 
privies or cesspools where the effect will be contaminating. This matter 
is perhaps more pec^iaily appropriate to the subject of Nuisance. 

NUISANCE 

DefiQitio&. Nuisance has been defined as the disturbing of 

" the reasonably comfortable use and enjoyment of his property by another, 
or the enjoyment by him of a common right." 

The test to be applied is whether the conduct of the defendant, or the 
state of things for which he is responable, subjects ordinary persons in 
the neighborhood to material and unreasonable discomfort. 

Nuisance, Trespass, Negligence. It is difficult in some cases to dis- 
tinguish between nuisance, trespass, and negligence. Nuisance ordinarily 
means the use of one's property to the disadvantage of a neighbor ; tres- 
pass, an offense against a neighbor's property ; either offense may be en- 
tirely free from negligence. For a nuisance to exist it must violate some 
legal right, must work some material annoyance, inconvenience, or in- 
jury ; that it is unpleasant or unsightly is not sufficient, and the question 
of intent is not important. What is a nuisance in one place, or under 
certain circmxistances, is not necessarily so in all places and under all 
circumstances. In definitely residential sections, the canying on of cer- ' 
tain necessary trades would constitute a nuisance; the courts consider 
not only the thing done, but the place and the circumstances. 

Injury to Health, Comfort, or Property. The injury may be either to 
property or to health and comfort. In most localities chemical works, gas 
works, slaughter houses, or any works sending out noxious or offensive 
odors, vapors, or stenches, such as to cause material physical discomfort 
and annoyance, are nuisances ; the same is true of manufacturing plants 
where the noise, vibration, or smoke cause sufficient discomfort to resi- 
dents close by. The fouling of streams or waters, whether on the surface 
or undergroimd, whether ponds or watercourses, constitutes a similar 
offense. Along a different line, the imlawful obstruction of navigable 
waters, a highway, a sidewalk, or a right of way is a nuisance ; also erect- 
ing or maintaining a building whose roof overhangs a neighbor's lot and 
discharges water from the eaves ; also maintaining a dam in an insecure 
state, or any other structure likely to ^ve way and do damage. Nuisance 
may also result from the storage of explosives or gas or oil, or a large volume 
of water, or of any dangerous things in a place where their escape (or dis- 
charge) will do serious injury, and where their presence is a menace to 
health or reasonable comfort. There is evidently an opportunity to take 
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actioii in these eases before direct physical damage has resulted, provided 
that injury to property has resulted, whether in rental value or otherwise. 

Negligence Often a Feature. In a number of these cases, negligence 
is a feature of the offense, but in some of them a suit for nuisance may be 
instituted at once, while a suit for negligence may be allowed only after 
direct physical damage has followed the negligence. In the conduct of 
engineering work, in cities especially, there is the opportunity for the 
creation of a nuisance ; and, perhaps in some cases where it is well-nigh 
unavoidable, it may be wise to trust to the good nature of the community 
to tolerate a temporary invasion of their rights. Sometimes, however, 
this may prove expensive ; a firm of contractors occupied part of a public 
square in a large city to the injury of a hotel opposite, and finally paid 
$80,000 for the injury done. 

Public or Private. A nuisance may be public or private. When it is 
purely public, an individual who suffers only as others of the public do, 
cannot sue for damages to himself ; he must sustain damages peculiar to 
himself or distinct from the general public. He must then present evi- 
dence of personal damage ; injury to his neighbor is not material, and evi- 
dence of it will not be accepted except for the purpose of establishing the 
character of the nuisaace ; he must show injury to himself or his household. 
The damages he may recover will be the amount of depreciation in the 
value of the property, perhaps fixed by the rental value, or they will depend 
upon the injury to health or comfort, and the injury established by the 
evidence will fix this as well as determine whether the offense does exist to 
an extent sufficient to constitute a nuisance. 

Equity. In some cases, a court of Equity will take the case in hand, 
and issue an injunction against the continuance of a nuisance. 



PROCUBING BREACH OF CONTRACT; OR MALICIOUSLY, A REFUSAL TO 

CONTRACT 

Duty Defined Breach of Contract. A duty exists not to bring about 
to another's injury a breach of contract, knowing one to exist. Originally 
this had application mainly in enticing servants, and no doubt still has use 
in this way. 

Apparently one is at liberty to offer work to one employed by another 
and thus secure for himself a desirable employee, provided that the em- 
ployee is not in some way under contract. If an engineer is under contract 
to serve a city, or other corporation, for six months or a year, an offer to 
him which results in his leaving his employer (breaking the contract) is 
actionable. Procuring the breaking of any other kind of contract is equally 
unlawful. 
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Refusal to Contract A duty ezurts also not to prevent by wrongful 
means any one intending to do so from contracting with another, to the 
iatter's damage. In some states, malicious action, even when not wrong- 
ful, is sufficient to justify a suit at law. 

Actual Damages. It will be noted that in both the above cases actual 
damage is an element of the legal wrong. It is doubtful if cases are often 
brought to suit along these lines, but it is well to have some understanding 
of the law in the matter. 



INFRraOBMBNT OF PATBRT, TRADBMARK, OR COPnaOHT 

While engineers may have special interest in this subject, space is not 
available for extended notice here. Statute laws cover the matter. A 
publisher can be expected to know the steps necessary to secure copy- 
right, and a patent lawyer is essential if a patent is to be secured. If 
something more or different from this is needed, an examination of the 
statute, and the reading of a textbook on the subject would seem to be 
necessary. 



CHAPTER V 

EQUITY 

Miaccmcepttai as to Equity. Much misconception appaiently exists in 
the mind of the general public as to what Equity means when used in con- 
nection with legal affairs or procedure. The opinion largely prevails that 
Equity is a synonym for pure right and justice unrestricted by such rules 
and precedents as have produced rigidity in the Common Law. In an 
excellent engineering law textbook it is stated that : '' The less you have 
to do with Law, and the more with Equity, the better." This statement 
tends to suggest to the mind three errors : first, that the Common Law 
largely works injustice ; second, that Equity can be asked to right most 
wrongs ; third, that one has usually some choice as to the court to which 
he shall apply. None of these propositions is even substantially true. 

Rules and Precedents. Modem Equity is by no means free from the 
restrictions of rule and precedent ; it is necessarily administered by imif orm 
rules. It is true here, just as in Common Law, that a failure to have 
definite rules of action laid down must result in an uncertainty which would 
prohibit consistent lawful procedure by amy individual, an uncertainty 
not to be tolerated. 

An Established System. Equity does in fact rely upon precedent ; its 
principles are fixed and can be changed only by Statute Law. It is an 
established system, in some features as rigid as the Conunon Law, especially 
as to jurisdiction. Furthermore, in this country, to a very considerable , 
extent, the same judges liy cases both in Law and in Equity, sitting today 
for Law cases ; tomorrow for Equity. 

Delay. As to delay, while some earlier Equity cases extended over many 
years, at present, in most Equity cases, more speedy justice can be secured 
than at Common Law, if either party is duly insistent. This is especially 
true in the United States Courts. 

Hardship. Sometimes the decree of a court of Equity, established by 
precedent, even works hardship and apparent injustice to an extent not 
usual at Common Law. In the case of water rights, an owner higher 
up on a stream will be enjoined from polluting the stream although the 
stream may sufficiently purify itself so that no material damage occurs 
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to the owner below who, nevertheless, secures an injunction. The (^ence 
exists independent of any damage done and requires a remedy lest it may 
lead to the acquirement of rights from which injury may possibly result 
later. 

Limitations of Comm<m Law. In the development of the Common 
Law, it came about that the remedy was commonly the award of money 
damages, although in some cases property, real or personal, was restored to 
the owner. The forms of action were also limited. It was further true 
that in some cases the legal title to property rested in one person, while the 
real beneiSicial interest rested in another ; that certain rights existed which 
needed protection and which the C!ommon Law did not at all recognize. 

Origin of Equity Jurisdiction. In earlier days, it became the custom, 
after a time, when the Common Law faUed to meet the case, to address a 
petition to the King who was recognized as the fountain of justice; a 
residuiun of justice not secured by the Common Law was assumed to rest 
in him. The procedure was to have these petitions referred to the Privy 
Council, where they were settled by the Lord Chancellor. Later a Court 
of Chancery or Equity performed these duties and the foimdation of 
Equity jurisprudence became established. This differed materially from 
that of the Common Law. In the final outcome courts of Law and of 
Equity existed side by side, with no substantial overlapping of action or 
jurisdiction. 

Kind of Relief Granted. The relief granted by the court of Equity in 
certain classes of cases was intended to put the person wronged (or inmii- 
nently liable to suffer a wrong) in the same position he was before the wrong 
was committed (or in a position he was entitled to, by preventing the wrong 
from occturing). The court was invested with power to command things 
to be done (or not to be done), and in this way to remedy defects in the 
Common Law. Thus was created the important remedy of injunction, a 
command not to do some improper act ; and the similar remedy of man- 
damus, which positively directs some act to be done. 

Equitable Rights. It has been seen that certain, but not all, wrongs were 
recognized by the Common Law as torts. In a similar way certain specific, 
but legally incomplete, rights were found to be worthy and capable of 
protection. These rights or interests did not rest on a complete legal 
title, so that the Conmion Law failed to reach them ; some of these were 
connected with trusts. They came to be recognized as " equitable rights.^' 

System of Equity Jurisprudence. The two important functions of 
Equity are the recognition of titles and of rights not known to the Common 
Law, and the application of remedies not provided by the Common Law. 
Under the system of Equity jurisprudence which has grown up, certain 
rights are recognized which are outside the sphere of action of a court of 
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Law ; certain o£FenceB are especially recognized as justifying jurisdiction 
by a court of Equity ; and in many cases the relief granted by a court of 
Law is so inadequate that the court of Equity is sought because it has power 
to grant relief in forms not exercised by courts of Law. It is not often that 
a court of Equity will take action contrary to that which a court of Law 
would take in the same case. It is largely true that any specific wrong 
must seek its appropriate remedy id one court or the other, but usually 
without any choice as to which it shall be. 

Flexibility of Remedies. Among the features which mark the differ* 
ence between Law and Equity, the greater flexibility in the remedy is 
probably of the greatest importance ; specific performance of contract, and 
ID junction to prevent wrong or require right action, are particular samples. 
While a case at Common Law is a two-sided controversy. Equity takes 
care of cases where there are numerous parties, each with distinct interests. 
The award of a court of Equity is in the form of a decree directing what shall 
be done, not always by one of the parties, but often by his opponent also, 
or by several when many interests are involved. There is thus afforded 
opportunity for a more even balance of justice than in a court of Law where 
there is simply an award either of money or of specific property to one or 
the other of the two parties to the controversy. 

Procedure. The procedure in Equity differs materially from that at 
C!oinmon Law. In Equity the statement of the plaintiff's cause of action, 
which is called a " bill," is filed in court, and thereupon a subpoena is 
issued for the defendant to appear and answer. The defendant puts in an 
'' answer " which is sometimes under oath, and such an answer imder oath 
is taken to be true to an extent such that if disputed, it can be overcome 
only by the testimony of two witnesses, or of one witness and corroborating 
circumstances. 

Evidence. The rules of evidence in Equity are the same as in Law, 
but the method of taking it is different ; in Equity it is reduced to writing, 
and forms a part of the record of the case. The functi<Ni of evidence, 
however, is different in the two cases; in Law, evidence is directly the 
means by which a jury determines the issues raised in the pleadings ; in 
Equity it is the machinery by which the facts in the case are brought before 
the judge, whose duty it is, in Equity procedure, to detemaine the facts. 

Juries Sometimes Used. In some cases issues of fact are framed by 
consent of the court, to be determined by a jury. Whether a jury is used 
to find such issues of fact is not a matter of right but is within the discre- 
tion of the judge. Where a jury is not used the probability of unwise or 
unfair action is lessened since it is confined to errors of the judge, and these, 
if made, are more readily corrected if an appeal is made to a higher court 
for review. 
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Engineers' Relations to Pleadings. It is perhaps more important in 
Equity than in Law that the evidence available should be known to the 
lawyer who draws up the papers either for the plaintiff or the defendant ; 
the drawing of the papers, the pleadings, is a more critical matter in Equity 
than in Law, and it is important that the engineer should read these papers 
carefully and ask questions if need be, certainly before he signs or swears 
to them, not only as to facts ass^-ted but also as to whether the remedy 
asked for is as complete and adequate as it should be. Any intelligent man 
may in that way be a valuable check upon almost any lawyer. 

EQUITT JURISDICTION 

Essentials of Jurisdiction. In order that a suit may be brought in a 
court of Equity rather than, as conmionly phrased, a court of Law, it is 
essential that there shall be no adequate remedy at Common Law. Either 
the Law remedy fails to effect a full measure of justice, or the rights or 
titles involved are not recognized at Law. The latter condition occius 
in the case of trusts, where the substantial interest Ues with one party while 
the title rests in another ; and the same is true with mortgages. In the 
former class are contracts ; if an award in money is an adequate remedy, 
a court of Equity will not interfere ; where '' specific performance " of the 
contract is necessary to secure justice, a court of Equity only may assiune 
jurisdiction. Similarly with torts, if an award in money will not effect a 
reasonable remedy, a court of Equity may assume jurisdiction and issue 
an injunction to put a stop to, or prevent the b^inning of an injury ; this 
is true as to fraud, trespass, and nuisance. When there are diverse interests 
involved, one of which must suffer if a Law remedy is followed, a court of 
Equity will sometimes appoint a receiver in an effort to protect the various 
interests. 

Multiplicity of Suits. Resort is also had to a court of Equity in order 
to avoid a multiplicity of suits, which may result either from an offence 
recurring or from an offence in which a number of persons are involved, 
whether as plaintiffs or defendants. While the courts in some cases seem 
jealous of their rights and refuse to allow agreements to be made to dis- 
pense with a court trial, and thus " oust the jurisdiction of the court," 
in this case protection is given against an undue amount of litigation. The 
law in both cases seems wise and just. 

Kind of Right to be Remedied. In order that Equity jurisdiction shall 
apply, the right must be one of which municipal law takes cognizance, and 
not merely moral law. Not only will Equity not afford relief where there 
has sAwAjB been a full, adequate, and complete remedy at Law ; but it also 
will not give a remedy in <Urect contravention of Common Law. 
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TIfles, Hig^tB, Remedies. The domain of Equity may be considered to 
embrace three important heads; equitable titles, equitable rights, and 
equitable remedies. 

Under equitable rights are accident and mistake, fraud, notice, estoppel, 
election, conversion and reconversion, adjustment, liens, and unconscion- 
able stipulations. 

Under equitable remedies we find specific performance, injunctions, 
re-execution, refonnation, rescission, cancellation, account, partition, 
partnership bills, creditois' bills, administration suits, discoveiy, receivers, 
protection of infants and other incompetents, and quieting title. 

No attempt will be made here to cover fully the lists given above. 

Maxims. As a part of Equity practice there have come into existence 
a series of maxims : 

There is no right without a remedy. 

Equity follows the Law. 

Equity aids the vigilant, not those who slumber on their rights. 

Between equal equities, the Law will prevail. 

Equality is Equity. 

He who comes into Equity must come with clean hands. 

He who seeks Equity must do Equity. 

Equity looks upon that as done which ought to be done. 

Between equal equities, priority of time wiU prevail. 

Equity imputes an intention to fulfil an obligation. 

Equity acts in personam not in rem. 

Equity acts specifically. 

Equity r^ards substance rather than form. 

There is hardly opportunity for extended explanation or discussion of 
these maxims, whose applications and value will develop at the conference 
with the lawyer in case of a suit in Equity. 

TRUSTS 

Definitions. For one reason or another it is not uncommon for someone 
to put into the possession of a second party, property not intended for 
the latter's own use but for the benefit or use of a third party. The second 
party then holds the properly in trust for the third party, or beneficiary, 
who is caUed the " eedui que trtut " while the second party is the '' trustee.'' 
Smith conveys to Jones lands and securities to be held for the benefit of 
Smith's minor son. Jones is to pay to Smith's son interest on the securi- 
ties yearly, and when the son is of age, is to convey to him all the lands and 
securities. It is evident that the title and possession rest in the hands ef 
the trustee, who, however, has no real interest in the property ; the real 
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party in interest is Smith's son, the ceHui que tnut. The Common Law 
looks to the legal title (sometimes to possession), and the cestui que irtut 
must go to the court of Equity if his intangible interest needs protection, 
as it may, if the trustee fails in any considerable degree in his duty under 
the trust. 

Express Trusts. Trusts may be express or implied. Where a trust is 
to be expressly created, a lawyer should be consulted ; there are sufficient 
technicaUties involved to make such procedure not only wise, but sub- 
stantially necessary, in most cases. An express trust is often created by 
the provisions of a will. 

The subject of trusts has little interest to engineers except that anyone 
having important dealings with a trustee under an express trust should 
know the terms of the trust, as the trustee's powers are limited to those 
created by the deed of trust ; consultation with a lawyer is often advisable. 
Where registered bonds, or securities in the form ai stock, are transferred 
by a trustee, it is customary now for corporations to require the filing of a 
certified copy of the deed of trust, an inconvenience not always anticipated 
by the trustee at the time of piurchase. 

Trustee's Duties. A trustee under an express trust is held to high stand- 
ards of conduct and performance. He cannot properly act in any trans- 
action where his personal interests may conflict with those of the cestui 
que trust. In his investment of trust funds, conservative action is de- 
manded ; a^somewhat recognized standard requires that securities bought 
by a trustee be such as are legally authorized for purchase by savings 
banks. This rigid standard would not always be insisted on. A trustee 
may be held pecuniarily responsible in case of ill-advised and unprofitable 
investments. 

Implied Trusts. Implied trusts result when in some transactions the 
title and the beneficial interests rest in different parties, or where a trustee 
has acquired personal title contrary to his duties as trustee. This t^lass of 
trusts seems not to demand special attention here. 



V MORTOAGBS 

Definition. When a person wants to borrow money, it is common to 
require some form of security or pledge for payment of the debt. When 
the security is real estate, the conmion procedure is for the borrower or 
mortgagor to make a note and also to execute a ^' mortgage deed " in favor 
of the lender or mortgagee, as security for the note. Commonly this 
mortgage deed is in form a deed '' in fee simple " to the mortgagee, but 
with a stipulation that, in case the debt or loan shall be paid on a certain 
date specified, the mortgagor shall be entitled to a reconveyance, or release 
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of mortgage ; but in case of failure to pay, the property under the Common 
Law became the property of the mortgagee. The chapter on real property 
should be read to understand the nature of deeds and estates. 

Equity of Redemption. The value of the property is almost always in 
excess of the debt, and the law has looked upon the forfeiture of this excess 
as a penalty, and a penalty is commonly regarded with disfavor by the 
law. The Common Law as it formerly stood, exacted the letter of the 
deed. The interest of the mortgagor in this excess seemed an interest 
which a court of Equity could, and did recognize and protect. This inter- 
est is caUed the " equity of redemption," and by virtue of it, under the 
earlier law, the mortgagor had the right at any time within twenty years 
to redeem the property by pa3ang the debt with interest. Under fore- 
closure proceedings, or as the result of Statute Law, this right is, practically, 
never exercised. 

An Estate. The courts have held this equitable interest to be an 
" estate " which may be conveyed, or devised by will, or go to the heir by 
descent. It is an estate under which the mortgagor retains possession or 
control, may lease, collect rents, and exercise substantially all of the func- 
tions of ownership ; this is by virtue of the equitable title which rests in 
the mortgagor, while the legal title is held by the mortgagee. The mort- 
gage now is held to be essentially a lien on the property. The law does not 
allow the mortgagor to part with this equity of redemption to the mort- 
gagee at the time of executing' the mortgage, nor at any later time, without 
consideration, and this a court, in many States, will insist shall be actual 
and real. 

Foreclosure. Equity thus gives protection to the mortgagor, but it also 
looks after the interests of the mortgagee. The mortgage deed commonly 
contains a provision for '^ foreclosure " of the mortgage, under which a 
court of Equity arranges for a sale of the property for the payment to the 
mortgagee of all that is due him and for the return to the mortgagor of 
the excess, after the payment of proper costs and fees, so that a reason- 
ably prompt remedy is provided. The equity of redemption, when this is 
done, ceases to exist. 

In this country, in part through statutory enactments. Common Law 
jurisdiction is now exercised over these matters in many States. 

ASSIGNMENT 

Scope of Assignment. Under the^Common Law, things not in posses- 
sion, perhaps not fully in existence, could not be transferred or assigned. 
A court of Equity, however, will enforce such transfers or assignments in 
many cases. 
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A chance or poflsibility of aoquiring an estate in lands is assignable . The 
share which a sailor will have in the profits of a voyage in fidhing or whaling 
is assignable before the beginning of the voyage. A workman may assign 
his wages in advance unless some statute forbids. If a person agrees, for a 
consideration paid, to sell property at that time not acquired, a court of 
Equity will enforce the contract if the person later secures the property. 
A manufacturer assigns machinery not fully in existence to the purchaser 
who makes pajrment for it ; when completed, creditors of the manufacturer 
attach it ; the original purchaser will be granted the property. 

Assignments for the benefit of creditors are regulated by statute in most 
States and will not receive attention here. 



ACCIDBNT AlfD MISTAKE 

Accident Defined. When a document or paper is destroyed by accident, 
due perhaps to the " act of God," but certainly not due to the serious 
negligence or fault of the person entitled to its possession, and when the loss 
obstructs, or imperils the future assertion of rights dependent upon such 
possession. Equity may be called upon to give relief on account of this 
'' accident." Where a construction bond, not in duplicate, is lost by acci- 
dent a court of Equity may order a re-execution of the instrument, and 
similar action may be taken in case of a lost deed, or of other important 
documents. Where a penalty or forfeiting is provided for a failure to act or 
to respond within a definite period of time,if Uie failure has occurred through 
'' accident " and without negligence^or fault. Equity will give relief against 
the enforcement of the penalty or forfeiture, but not where a money payment 
only is involved. Cases may occur in engineering work where a failure to 
execute work at the appointed time would work forfeiture in some way, 
except that the element of accident intervened. 

Negotiable Instruments. The loss of a negotiable instrument is a differ- 
ent matter, for that is good in the hands of any innocent holder for value, as 
will appear in a later cluster. 

Mistake. Equity wiU also give relief in some cases of '* mistake " ; 
but this must be a mistake of fact, and not of law. A mistake as to the 
legal effect of an instrument is an apparent exception, and Equity will give 
relief in this case. 

The mistake must be mutual, material, and not induced by negligence, 
if a writing is to be re-formed. The mistake may be due to failure to prop- 
erly express what was intended in a deed or other writing ; it may occur 
through misapprehension or ignorance of some important fact. A f ailiue 
to write '^ wi^ interest " in a note, when this was intended, has been cor- 
rected. When both parties intended an instrument to be under seal, an 
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omicBion to attach seals has been held to be a '' mistake/' to be rectified 
t^ a court of Equity. An agreement may, d course, be rescinded for 
fiaud. 

Bni^naer's Interest in Mistske. Engineers have a definite interest in 
the case where error appears on the face of an award, or where an arbitrator 
shows or admits circumstances constituting ''mistake.'* The services 
of a lawyer are necessary in cases where accident and mistake are to be 
rectified and his advice tiius becomes available before any action need be 
taken by an engineer. 

FRAUD 

Relief in Equity. Common Law often affords sufficient relief in many 
eases of fraud. Fraud vitiates a contract ; fraud also constitutes a tort, 
and damages may be awarded at (Common Law if a suit instituted is suc- 
cessful. While there is thus some measure of relief in Law, the remedies 
often f aQ to put the party in as good a position as before the fraud was 
committed, so that a court of Equity may properly assmne jurisdiction. 
If a legal title has passed due to fraud. Equity may regard the holder of 
the title as a trustee for the benefit of the grantor, or may set aside the 
deed, as has been stated. A contract may be set aside for actual fraud, 
and also in the case of constructive fraud, where for instance one has taken 
advantage of another where confidential relations exist between them, as in 
the case of guardian and ward, attorney and client, trustee and cestvi que 
trust; the decree of a court of Equity may go far to right the wrong and 
place the party a^rieved in a position nearly or quite as good as before 
the fraud was committed. 

Fiduciary Character of Engineer. If an engineer unwittingly mis- 
leads a contractor as to matters preliminary to a contract, the relation of 
engineer to contractor is likely to be held by the courts to have sufficient^ 
the fiduciary character to make it a case of constructive fraud, as has been 
suggested elsewhere. 

ESTOPPEL 

Definition. When A, by statement or action, has led B to do certain 
acts, a court of Equity will sometimes refuse to allow A to make a counter 
statement, however true it may be, when such a statement would lead to 
injustice or loss to B ; even silence in some cases has the same effect as a 
positive act. This action is taken under the doctrine of estoppel. The 
point of view of some law writers is that the attempted action amounta 
to constructive fraud. When estoppel may be set up as a defence is a. 
matter for the lawyer finally, but that such a remedy sometimes exists is a. 
fact perhaps worth knowing. 
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NOTICB 



Definition. Notice is of two kinds, actual and constructive. Actual 
notice is knowledge ; constructive notice occurs where facts brought to a 
man's knowledge are such that a diligent, sagacious, and prudent man 
ought to make inquiiy concerning them ; a neglect to make such inquiiy 
makes him liable for the consequences. 

Examples. A general knowledge that property about to be bought by 
a man is in some way encimibered is constructive notice which requires 
inquiry on his part. Knowledge of imrecorded encumbrances has the 
same effect. An avoidance of inquiry may have, similarly, the effect of 
constructive notice, if clearly established by evidence. A general lack of 
caution, not connected with any specific matter, has not the same effect. 

A person buying property under litigation has constructive notice, 
although he has no actual knowledge of such litigation ; he buys subject 
to any decree agaiost the party from whom he buys. In some States a 
formal statement of such litigation must be filed with the registry of deeds 
to constitute notice. A purchaser has constructive notice of the registrar 
tion of instruments ; not only of the fact of registration but of the contents 
of the instrument. 



CONTRIBUTION, EXONERATION, SUBROGATION 

Contribution. In the case of contract bonds or other debts where several 
parties, possibly sureties, are liable for a common debt and one pays the 
entire obligation, Equity will give to the one who pays, the right to recoup 
from the others their proportional share, tmder the name of " contribution." 

Exoneration. In a similar way a surety who has paid a debt may look 
to his principal, perhaps the contractor, for reimbursement, probably 
including the costs of the suit, as '' exoneration." It is likely to happen 
that the city or the railroad finds it more satisfactory to collect from the 
surety than from the contractor directly where both have signed the bond ; 
the surety then needs a remedy against the contractor which the Common 
Law does not adequately provide. 

Subrogation. Somewhat technically subrogation is the substitution of 
one creditor for another. In a broad sense, it is sometimes considered to 
be the means by which contribution and exoneration are effected. In a 
narrower sense, it is held to apply especially in the case where one surety, 
or the principal, has collateral security for the debt, in which case Equity 
will provide that the obligation be met by the one in possession of the 
securities. 
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RBSCISSION, CANCELLATION 

ReadfirioQ. There is neoessity sometiines for setting aside some docu- 
ment or writing either because it was obtained by fraud or otherwise it 
ought not to stand. Such a case occurs when the legal title to lands has 
improperly passed by deed and where a money award will not set matters 
right. Resort must then be had to a court of Equity for '' rescission " of 
the contract or deed. Any part perfonnance by the plaintiff after dis* 
covering the fraud or wrongful act, seems to aflSrm the contract and is 
fatal to the suit. The maxim '' He who seeks Equity must do Equity '' 
finds application here. The plaintiff who asks rescission must tender 
everything he has received, so as to put the defendant in as good position 
as before, so far as possible. Where in the nature of things it is impossible 
to approximate to this, the court wiU refuse to interfere. 

Cancellation. Somewhat similarly, a court of Equity will decree the 
" cancellation " of an instrument obtained by fraud or otherwise invalid, 
in cases where, whOe a good defence exists at present, the evidence of its 
invaUdity might later be unavailable. This remedy is an extraordinaiy 
one, to be seeing only under expert advice. A suit to clear title to land 
where some cloud exists on the title is a remedy of a similar sort. 

To Perpetuate Testimony. There are other cases where the assistance 
of Equity may be asked in order to perpetuate testimony which may later^ 
become unavailable. 

SPBCmC FBRFORMANCB OF CONTRACT 

Specific Performance. Equity assumes jurisdiction in the case of 
contracts only when the Common Law remedy fails or is inadequate. In 
the case of a breach of contract the ordinary remedy is a suit at Common 
Law for damages, a favorable outcome resulting in a money award which 
in some cases is an inadequate remedy. A man secures from several owners 
contracts in writing to convey parcels of land to him ; one of the owners 
refuses or otherwise fails to convey; all the parcels of land are neces- 
sary if the projected hotel, or business block, or church is to be built ; it is 
impossible to secure a money award which will make the purchaser whole. 
In this case recourse is had to a court of Equity to secm*e specific perform- 
ance of contract, a well recognized remedy of Equity. Specific performance 
of contract deals as a rule only with lands, real property rather than per- 
sonal, although where the personal property is of a unique character it may 
apply even then. It applies also when the goods cannot be acquired in 
the open market if money damages are awarded. The remedy of specific 
performance is appropriate also in some cases where the damages cannot 
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be satisfactorily asoertained, and where part perf onnaiioe has abea4y been 
done. 

Witiiin Discfetion of the Court. The granting of a decree for specific 
performance is not regarded as a right in all cases, but often as resting 
within the sound discretion of the court ; and alUiough this f cdlows in some 
sense from precedent, yet if the contract seems unconscionable or vague, 
or if otherwise the court thinks it ought not in equity and good conscience 
to grant a decree, it will refuse to interfere, leaving open such remedy as 
the Common Law affords. It is true, in general, that a court of Equity 
will not grant a decree which it is unable to enforce. 

Money Awards. Cases may occur in which Equity jurisdiction is 
duly acquired, but specific performance is found impossible ; in such case a 
court of Equity will not hesitate to award money damages, if this can be 
done with justice to the defendant. It is, in fact, not uncommon to award 
money damages as a part of the relief sought, in connection with other 
purely equitable relief which justifies a court of Equity in luwiimiTig juris- 
diction. 

UNCONSCIONABLE STIPULATIONS 

Penalties or Forfeitures. Equity protects not only against fraud but 
also against the rapacity of a party toward another with whom he has a 
contract, when the latter has failed in performance of some unconscionable 
provision which subjects him to forfeiture or penalty. Equity will grant 
relief against the consequences of such provision as to penalty or forfeiture. 
Penalties are abhorrent in the eyes of the law, and the court of Equity wUl 
relieve against the penalty, and may either make a decree awarding the 
damages actually suffered, or leave the question to be settled at Common 
Law, depending upon the relief sought. The question of "liquidated 
damages " or of " penalty " is of special interest to engineers, but is dis- 
cussed in a later chapter on additional contract forms. 

SBCEIVERS 

Definition. A recdver is often a person appointed by the court upon 
application of an interested party to assume control of property in order 
to protect the interests of some party who does not otherwise have com- 
plete and certaiQ title and control of the property. Sometimes two or 
more parties have interests not readily protected except when in the hands 
of some impartial party. Sometimes a receiver is appointed where inter- 
ests are in doubt and pending their determination. The receiver appointed 
is an officer of the court, looks to it for instructions, and accounts to it for 
his doings with the property entrusted to him. 
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Railiottd RdcdavmUfB. A common case of receivership is that of a 
railroad which has issued bonds as security for money borrowed to help in 
building; the stockholders also have contributed money and are in posses- 
sion of the property and operate it. Whatever of net eaminge is left after 
paying the interest on the bonds, is available for dividends to the stock- 
hdders who thus are alone interested in the measure of success of the busi- 
nessy so that normally the railroad operation is and should be conducted 
with a view to their advantage. If the earnings are for a time insufficient 
to pay interest on the bonds, the stockholders' prospect of dividends, 
temporarily at least, is wiped out. 

Bondholders' Interest. The bondholders then become the real parties 
involved in the success of operation ; when interest on the bonds is not 
paid, foreclosure becomes possible, although this is not to the advantage 
either of the bondholders or of the stockholders. A receivership is peti- 
tioned for by the bondholders, and the receiver appointed conducts opera- 
tions primarily for the benefit of the bondholders who commonly hold a 
mortgage on the property, but also with due regard for the stockholders 
who still hold an equitable interest, which under skilful management may 
again become tangible and active. 

Friendly Receiverships. Where such an outcome seems probable, the 
court of Equity has often appointed the president of the road, in what is 
called a friendly receivership; for if the business is conducted so as to 
ultimately restore the interests of the stockholders, the bondholders who 
have a prior security will clearly be protected, while the spirit of the law 
is fully complied witii, with due regard for the rights of all. 

INJUNCTION 

Definition. An important remedy is '' injunction,'' sometimes defined 
as a remedial writ commanding one to do, or refrain from the commission 
of, some specified act ; thus it may be mandatory or prohibitory. More 
commonly, but not always, the form is prohibitory even when the result is 
substantially to dictate a positive action. When anyone enjoins or restrains 
another from retaining possession of certain goods from the owner, his 
neighbor, the action is negative ; as a result he gives them up to his neigh- 
bor, a positive action. One may, however, directly and positively be com- 
piled to restore water to its former channel, or to abate a nuisance. The 
remedy of injimction is directed towards preventing the beginning or the 
continuance of a wrongful and harmful action, while the Common Law 
jremedy can at best only secure reparation. It is in this way one of the 
most valuable of the remedies of Law or Equity ; in practice it is also the 
most prompt, efifective, and complete. Injunctions in the first instance 
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are usuaDy temporary, to be dismisBed or made permanent after a later 
hearing on the merits. An apparently good prima facie case must be 
shown in order to secure even a temporary injunction. 

Prevention of Torts. It may be used in many cases for the prevention 
of threatened or reasonably apprehended torts. After a tort has been 
committed, but not before, the Conunon Law awards damages. Where 
a tort has been repeated and will be further repeated, a court of Equity 
will often make an award to cover the whole case, past and f utiue, in order 
to avoid multiplicity of suits. In order to prevent a tort, or a repetition of 
one already conmiitted, an injunction may therefore be granted. This may 
be done especially in case of nuisance, but also for trespass, fraud, violation 
of water rights, violation of right of support, and some other forms of tort. 

Eujoining Actions at Law. The remedy of injunction is so far reaching 
in its character that actions allowable at Common Law are sometimes 
enjoined, when such actions would result in injustice of a sort which a court 
of Equity can prevent. This is accomplished by enjoining htigants from 
pursuing such Common Law actions, but a coiui^ of Equity is slow to 
grant this remedy. 

Engineers' Relations to Injunction. Engineers are peculiarly liable to 
attempt some action to which the law takes exception, and to be enjoined 
from such action. It may be the occupation of lands, public or private, 
for a railroad ; it may be the infringement of some rights in connection 
with a water supply or a sewerage scheme ; it may occur in some way with 
mUls, or with mining plants. When an injunction has been issued, it 
must be obeyed ; a failure to properly obey it constitutes contempt of court. 
The superintendent of a railroad in Massachusetts spent a year in prison 
for such a failure to obey the order of a court. 

Discovray 

Definition. In Equity a right exists to compel a defendant to " dis- 
cover " and disclose under oath the facts within his knowledge which are 
essential to the plaintiff's case, while under the Common Law the plaintiff 
must present evidence to make his case. He may, of com^e, put the 
defendant on the stand to give the evidence needed, but at much dis- 
advantage. 

Compelling Evidenced. While in Equity the defendant cannot be forced 
to give *' evidence tending to priminate himself," he may be compelled to 
uncover fraud on his part, and his lack of memory may not be excusable 
in a written answer where it might be in an oral examination in court. 
More time becomes available, also, for finding errors in the answer, or facts 
contradicting it. 
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The defendant cannot be forced to disclose matters peculiarly of defence, 
and is furthermore reasonably exempt from answering questions which 
would extract information as to private accounts, or confidential correspond- 
ence, or privileged information. 

Effect of Answer Under Oath. Where an answer under oath is thus 
required of a defendant, the plaintiff suffers the disadvantage, already men- 
tioned, that the answer is accepted as true unless overcome by the testi- 
mony of two witnesses, or of one with corroborating circmnstances. The 
plaintiff sometimes may be able to make his case good by the evidence of 
one good witness and so prefer in his bill not to make int^rogatories which 
the defendant can answer under oath. 



ACCOUlfT 

Jmisdiction. Equity assumes jiuisdiction in many cases to settle an 
account between debtor and creditor. It will not entertain a bill where an 
account has been adjusted, or in simple accounts such as between a banker 
and his customer. It is only when an account is complicated, or in some 
other way the remedy at Conmion Law gives inadequate relief, that a 
court of Equity is properly sought. In some cases the opportimity for 
** discovery " constitutes an element as to a remedy in Equity. 

Examples. The assistance of a coiLrt of Equity may thus be necessary 
to secure an accounting between partners as well as in other cases where 
there are several issues involved, where the accoimts are complicated and 
intricate, and where no jury could be expected to ferret the matter out, 
but where a '' master " appointed by the court could do so, laboriously 
perhaps. The defendant in such cases may be required to state the accoimt, 
when in Law the plaintiff would be required to prove his own case in full. 
Whether the court of Equity will take jurisdiction in cases of accounting 
is within its discretion. 

Closing vtf Partnerships. In the case of winding up of partnerships, 
requiring the action of judicial tribunals, a court of Equity frequently 
must assume jurisdiction, provide for an accoimting, dissolution of partner- 
ship, calling in of assets, sale of partnership property, and an equitable 
distribution of proceeds. A court of Law evidently is inadequate for the 
purpose. Sometimes a receiver is appointed to conduct the affairs with 
due regard to all interests involved. Sometimes, on the death of a partner, 
the other partners are constituted trustees of the interests of the deceased. 
\y^' Rrinciiml and Agent. Sometimes in the relations between principal 
and agent, lack of care in the separation of the personal affairs of the agent 
from those of his principal may render an action in Equity necessaiy. 
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INTSRPLBADER 

DefinitioiL When a man holds mon^ or other property which it is his 
duty to pay over, and he is unable to determine which of two or more 
parties is entitled to it, he may ask a court of Equity to require the parties 
interested to ^* interplead " and allow the court to detennine what disposi- 
tion shall be made of the property. 

PARTITION OP LA5DS 

Partition of Lands. Partition of lands is a subject also within the juris- 
diction of a court of Equity, although there is a remedy at Common Law 
which, however, is lacking in efficiency. Statute Law exists in many States 
to control this matter. The fact that many interests in land may exist, 
through mortgage, lease, or otherwise, makes this a proper subject for 
Equity jurisdiction. The partition may sometimes be reached by an 
exchange of deeds ; in some cases a sale of the property and a division of 
the proceeds is decreed as the most satisfactoiy solution. 

Enough has been written in this chapter to give some idea of what 
Equity means, what its jurisdiction covers, what rights exist, and what 
remedies are possible under it. Actions in Equity, however, peculiarly 
demand the services of lawyers skilled in this branch of law. 



CHAPTER VI 

REAL PROPERTY 

Deflnitioii. PlopeHy is divided into two classes, real property and 
personal property. The distinction between the two is dependent fundsr 
mentally on the fact that land is immovable so that the thing itself , the 
'' real " thing, can be recovered ; while goods and chattels are movable 
and recovery is often impossible, so that an action against the person 
involved is, with certain qualifications, the accepted remedy. Hence 
" real " and " personal " property. 

Real property includes lands, the waters above, the minerals beneath, 
the houses standing and the trees growing thereon, but commonly not the 
growing crops. 

Historical. In England after the Norman Conquest, the law of feudal 
tenure established the principle that the supreme ownership of land lay 
in the Crown. No subject could hold absolute ownership of land; he 
could hold only an interest which came through a grant from the King. 

Estates. The interest or " estate " granted was at first for a limited 
period; later for life ; and eventually it became possible to sell or bequeath 
one's estate comidetely, so that to the estate granted were secured practi- 
cally all the elem^its of ownership. This fiction of ownership exists in 
this country to the eictent that if a man dies without making a will and 
without heirs, the land reverts to the owner, the sovereign, which in this 
country is the State in which the land lies. 

Estate for Tears ; for Life. The " estate for years '' we know under the 
name " lease " ; the ^* estate for life," not conmion in the United States, 
is granted during the life of some person specified, and on his death the 
land reverts to the grantor or the heirs or assigns of the grantor. 

Fee Simple. The '' estate in fee simple " is a conveyance to the grantee 
*' and his heirs forever " and conveys a complete title, which in the United 
States has so many of the characteristics of absolute ownership that the 
necessity for the distinction now seldom needs to be considered and in some 
States has been done away with by statute. The fact that land or real 
estate cannot be removed makes possible legal proceedings peculiar to 
real property ; the real estate remains within the jurisdiction of the ai^ro* 
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priate local oonrts, can readily be reached through legal processes and, if 
necessaiy and proper, can be returned to its rightful owner if for any reason 
it has illegally been taken from him. 

Delivery. With personal property, change of possession or delivery 
is often the critical feature that determines ownership or title to the prop- 
erty; with real property, actual delivery is not possible, although de- 
livery of something forming a part of the landed estate, perhaps a twig or 
shrub, has in times past been performed as the equivalent of the delivery 
of the land. Later the delivery of the deed, the written instrument solem- 
nizing the transaction, serves this function of delivery of the property. 

DEEDS 

Deed. The deed is thus evidence in writing of an executed contract 
for the sale of land. The Statute of Frauds requires that any contract for 
the sale of lands, or an interest in them, shall be evidenced in writing, and 
the written deed meets that requirement. The deed, however, is a very 
formal document and needs not only to be in writing, but also to be written 
by some one familiar with its requirements ; it is quite a different case from 
that of simple contracts. 

Warranty and Quitclaim Deeds. Deeds are of two principal forms or 
classes, "warranty" deeds and "quitclaim" deeds. In the warranty 
deed, the grantor engages that he is the lawful owner of the real estate and 
guarantees to make the grantee whole if it be found that his title to the 
estate is not good. The quitclaim deed passes on to the grantee whatever 
title the grantor has. There is commonly added to this a covenant that 
the granted premises are free from all incumbrances made or suffered by 
him. The formal words used in these two kinds of deed are in general 
quite different. 

Form of Warranty Deed. The general form of the short warranty deed 
formerly used in Massachusetts is as follows : 

Enow all men by these presents: 

That I, A. B. of , in County, State of , in considera- 
tion of dollars, to me paid by C. D. of , in Comity, 

State of , the receipt of which I hereby acknowledge, do by these presents 

give, grant, bargain, 8eU, and comey unto said CD., his heirs and assigns, all that 

certain parcel of land situated in , in County, and State of 

, bounded and described as follows : (herefoUowa the deecnpHan), together 

with all the privileges and appurtenances to the said land in anywise appertaining 
and belonging. 

To have and to hold the above granted premises with all the privil^es and 
appurtenances thereto belonging, to the said C.D. and his heirs and aseogos, to his 
and their use and behoof forever. 
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And I hereby for myself and my heirs, executors, and administrators, covenant 
with the grantee and his heirs and assigns that I am lawfully seized in fee ample 
of the granted pr^nises; that they are free from all incumbrances; that I have 
good right to seJl and convey the same as aforesaid ; and that I will and my heirs, 
executors, and administrators, shall warrant and defend the same to the grantee 
and his hdrs and assigns forever against the lawful claims and demands of all 
persons. 

InwitnesswhereQf,I,thesaidA.B. have hereunto set my hand and seal this 

. . . .day of in the year one thousand nine hundred and 

Signed and sealed in 
presence of 

(Signature) (sbal) 

Phraseology. In looking at this deed the first thing of importance 
is the phraseology, " do by these presents give, grant, bargain, aeU and 
convey unto the said party of the second part, his heirs and assigns.'' 
These words of conveyance seem to be important and it is advisable to use 
the exact phraseology that is oontmion in the State in which the land is 
sold, because in other States slightly different words are often used. For 
instance, in another State the words used are " grant, bargain, seU and 
confirm." 

Another Form of Warranty Deed. The general short form of the 
warranty deed once used in New Jersey is somewhat different : 

This convejrance made this day of A.D. 19. .,byA.B., of 

County, and State of , of the first part to CD., of County, and State 

of , of the second part, witnesseth : 

That said party of first part, for the consideration of dollars, the 

receipt of which is hereby acknowledged, has and by these presents does grant, 
bargain, seU and convey unto said party of the second part, his heirs and assigns, 

all that tract and pared of land, situated in , in County, and 

State of , to wit: {here foUowa description), together with the rights, 

members, privileges and appurtenances, and the reversions and remainders, rents, 
issues and profits thereof. 

To have and to hold the same unto said party of the second part, his heirs and 
assigns, to his and their only use, benefit, and behoof, forever. 

And the said party of the first part does, for himself, his heirs, executors and 
administrators, covenant with said party of the second part, his heirs and assigns, 
that at the sealing and delivery hereof he is the owner in fee simple of the said 
premises hereby granted or intended so to be; that the same are free and clear of 
all charges or incumbrances whatsoever, and that he and they the said premises 
unto said party of the second part, his heirs and assigns, against all persons lawfully 
claiming or to claim the same, shall and will warrant and forever defend. 

In witness whereof, said party of the first part has hereunto set his hand and 
seal the day and year first above written : 
Executed in presence of 

(Signature) (seal) 
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Anotber Fonn of Wantnty Clause. The following form of warranly 
clause is used in some States : 



And I| the said A.B. for myself, my hdrs, executors and administratorsy do 
covenant with said CD., his heirs and assigns, that I am lawfully seised in fee of 
the aforegranted premises; that they are free from all incumbrances; that I 
have good right to sell and convey the same to said CD. as aforesaid; that I 
will, my heirs, executors and administrators shall, warrant and defend the same 
to said CD., his heirs and assigns, forever, against the lawful demands of all 
persons. 

In witness whereof, I, the said A.B., have hereunto set my hand and seal^ 
this day of 19.. 

(Signature) (seal) 

Form of Quitclaim Deed. The quitclaim deed uses different words 
and the following sometimes used in Kansas is an illustration : 

This conveyance made this day A.D. 10..,byAB. of 

County in the State of , of the first part, to CD., of County in the State 

of , of the second part, witnesseth: 

That the said party of the first part, in considemtion of the sum of 

dollars, the receipt of which is hereby acknowledged, does by these presents 
remise, releaee, and forever quUcUnm unto the said party of the second part, his 

heirs and assigns, all the following real estate, situated in'the County of 

and State of , to wit : (here JoUowe description). 

To have and to hold the same together with all and singular the tenements^ 
hereditaments, and appurtenances thereunto belonging, or in anywise app^taining, 
unto the said party of the second part, his hdrs and assigns forever. And the said 
A.B. for himself, his heirs, executors, or administrators, does hereby covenant, promise, 
and agree, to and with said party of the second part, his heirs and assigns, that he 
has not made, done, committed, executed, or suffered any act or acts, thing 
or things, whatsoever, whereby or by means whereof the within granted 
and described premises, or any part thereof, now. are incumbered in any manner 
whatsoever. 

In witness whereof, the said party of the first part has hereunto set his hand^ 
the day and year first above written 

(Signature) 

Special Warranty. In some deeds having the general appearance of a 
warranty deed, a ''special warranty" form is used, substantially as 
follows : 

that he has not done, or suffered to be done, anything whereby said 

premises hereby granted or intended to be, are or may be in any manner incumbered 
or charged ; and that he and they the said premises unto said party of the second 
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peit^ his hein and aangnsy against aD peraons lawfully claimiiig or to daim, by, 
through, or under said paHaes of the first part shall and will warrant and forever 
defend. 

S€ope of Special Warranty. It should be noted and clearly under- 
stood that this special warranty does not insure or guarantee title against 
any one who has a good title, or who has an adverse claim against the 
grantor, but only warrants or guarantees that the grantor has not conveyed 
the property to others or allowed claims to accrue against the property. 
With the '' special warranty " it appears not very important whether 
the words used are *' grant, bargainf aeS, and convey" or are ''remise^ 
release, and forever quitclaim" The deed is little better than a quitclaim 
deed. 

Some of the old, long form deeds contain the words : 



together with all and smgular the tenements, hereditaments and appurte* 
nances thereto belonging, or in anywise appertaining, and the reversion 
and reversions, remainder and remainders, and the rents, issues and profits 
thereof. 

The terms were used when the idea was predominant that there was no 
ownership of land (except in the ffing) and when estates other than in fee 
simple were not unusual and when some interest in the land was either left 
over or reverted. They hardly need attention here. 

Kenf s Short Fcxnn of Deed. In Kent's Commentary it is stated : 

. '' I apprehend that a deed would be perfectly competent in anyqpart of the United 
States to oonv^ the fee, if it bias to be to the following effect : I, A. B . , in considera- 
tion of one dollar to me paid by CD., do bargain and sell (or in New York, grant) 
to CD. and his heirs (in New York, Virginia, etc., the words ''and his heirs" may 
be omitted) the lot of land (describe it), witness my hand and seal,'' etc. 

Nevertheless the practice down from Chancellor Kent's time has been 
in conformity with the opinion of Lord Coke, 

.''that it is not advisable to depart from the formal and orderfy parts of a deed, 
whidi have been well considered and settled." 

Standard Fonns. It is undoubtedly wise to use in each State the 
standard forms in use in that State, and printed blank forms are usually 
available. Deeds for real estate are not documents in which it is de* 
sirable to incorporate any origbial ideas. In many States, by statute^ 
simple short forms have been definitely authorized. 

Statute Form of Wananty Deed in Masaachissetta. 

I, A. B., of , County, Massachusetts, being unmarried, 

ior oraisideKation paid, grant to CD. of with Warrantu 
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Covenants, the land in 

and I, E.B., wife of said grantor, release to said grantee all rights of dower and 
homestead and other interests therein. 

Witness my hand and seal this day of 1917. 

Provision for this is made by Statute in Massachusetts as follows : 

Extract fbom Chapter 502, Suction 2, Acts of 1912 

Every deed in substance in the above form, when duly executed, shall have the 
force and effect of a deed in fee-simple to the grantee, his heirs and assigns, to his 
and their own use, with covenants on the part of the grantor for himself, his heiis, 
executors, administrators and successors, with the grantee, his heirs, successors 
and assigns that, at the time of the delivery of such deed, (1) he was lawfully seized 
in fee-simple of the granted premises, (2) that the granted premises were free from 
all encumbrances, (3) that he had good right to sell and convey the same to the 
grantee and his heirs and assigns, and (4) that he will and his heire, executors and 
administrators shall warrant and defend the same to the grantee and his hdrs and 
assigns against the lawful claims and demands of all persons. 

Heirs and Assigns. It should especially be noted that in most States, 
unless the words " and his heirs '' are used, the estate conveyed is only an 
" estate for life " and not an estate in fee simple. In some States including 
New York, that distinction has been abolished by statute. There have 
been decisions that '' his heir " is not equivalent to " his heirs " and the 
phrase " or his bars " has been held insujficient to convey an estate in fee 
simple. With corporations, trustees, or others who cannot have heirs, 
'' assigns " would appear necessary. It should be further noted that 
in many States, the consideration usually expressed is one dollar. In 
many, perhaps most States, the warranty will hold for the value of the 
land at the time the value is proved ; in some States, however, the recovery 
under the warranty will be only for the value expressed as the considera- 
tion in the deed, perhaps with interest added, so that one dollar will be 
inadequate. An engineer who draws a deed should know what is the law in 
this respect in the State where the land lies. 

Warranty Perfects Title. An additional distinction is that m the case 
of a warranty deed, if the grantor did not have a perfect title when the 
deed was dgned and delivered, yet if at any time later he perfects his title, 
the warranty deed acts to perfect the title of the grantee as well. With a 
quitclaim deed, the grantee receives only such title as the grantor had at 
the time the deed was signed, and any later acquirement of title by the 
grantor does not cure such a defect. 

Financial Ability of Grantor. On the other hand, it should be further 
stated that if the title be in fact defective, a warranty deed is a protection 
only so far as the grantor is financially able, or so far as his heirs are finan- 
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dally responsible, that is to the extent of whatever they received from the 
grantor. If the grantor fails, or if he gives away his money (to his heirs 
perhaps before his death so that they inherit nothing from him), the war* 
ranty gives no protection if someone else establishes a good title to the 
land. 

What Quitclaim Deed Conveys. A quitclaim deed on the contrary 
conveys all the title the grantor had at the time, and if his title was then 
good, the quitclaim deed conveys a full and complete title. 

It is wise to keep clearly in mind these distinctions between the two forms 
of deed. 

Essentials of Deed. The deed being a formal document, there are 
five essential requirements. It must be (1) agned, (2) sealed, (3) acknowl- 
edged, (4) delivered, and (5) recorded. 

X. Signed. Thero iq>pears to be no legal requirem^it that the signa- 
ture should be in ink, but with a formal document a signature in pencil is 
undesirable from good business principles, on account of its lack of perma- 
nence and the possibility of erasure and change. It should be understood 
also that any interlineation or erasure in the body of the deed or of any 
important written document raises suspicion. The party offering it as 
evidence has the burden of proof to show that it is genuine and that the 
alterations were properly made. It is further necessary that the deed should 
be written (or printed) on paper or parchment ; a shingle, or a piece of tin 
or aluminum, or a skin not made into parchment, will not suffice. 

Witnesses. In some States, but not all, witnesses to the agnature 
are necessary. It is not necessary in any case that the agnature be made 
in the presence of witnesses as in the case of wills ; a later statement to 
the witness by the signer is sufficient. If the grantor cannot sign his 
name, it is customary for him to make his cross, or *' mark," with his name 
written by someone else against this ; ordinarily there should be two com- 
petent witn(ssses to his mark. 

Wife's Signature. The signature of the wife should, in nearly every 
State, be taken dither to the deed itself or by a separate document releasing 
her ri^t of dower. 

a. Sealed. The deed should also be sealed; and the seal is some 
adhesive article, formerly a wafer, more commonly a round piece of paper 
with mucilage or something adhesive to make it stick. Where no r^ular 
seal is at hand, anjrthing which can be stuck to the paper wiU serve the 
purpose, and a postage stamp or half a postage stamp wiU readily serve 
the purpose. In some States it is sufficient to make a ** scroll " or 
'^ scrawl " with a pen with the word " seal " written in the middle, or 
have a idmilar device printed in the deed, but in several States this is held 
not to be legal, and one should not adopt this expedient unless he is sure 
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that the law authorises it. Theie are some States in which a seal is not 
required. 

3. Acknowledged. The deed should also be acknowledged before 
some authorized officer. Most deeds are acknowledged before a notary 
public who is authorized by the State to act in that capacity and who uses 
(as authorized by statute) a seal which stamps an impression into the 
paper; he often attaches (sticks) a piece of paper before stamping the 
impression. An acknowledgment before a justice of the peace is almost 
everywhere equally satisfactory, although he does not have a seal as the 
notary does. The notary or justice of the peace ought to know the form 
in which the acknowledgment should be made and it is not important that 
the engineer should be specifically posted upon that point. Where a 
deed is acknowledged outside the State in which the land lies, it is advisable 
that the statutes should be consulted to see in what form the acknowledg- 
ment should be; the specific statutory requirements must be strictly 
observed. In some States, as in Massachusetts, it is sufficient and cus- 
tomary that only one of the parties to the deed shall make acknowledg- 
ment of his signature ; it must be a party having an interest in the land, 
tn most other States all the signatures should be acknowledged, and in 
4K>me States the signatures of witnesses must al^o be acknowledged. The 
form of acknowledgment to the wife's signature is commonly fixed by 
statute and should be rigorously followed. Other words, " just as good," 
will not serve the purpose. The acknowledgment is necessary before a 
deed can be recorded ; it also has value from the standpoint of evidence 
in the direction of proving the signature to the deed. 

4. Delivered. A deed for land, signed, sealed, acknowledged, but 
locked in the grantor's desk and found there perhaps after his death, does 
not convey the land. Delivery is necessary ; there must be some act indicat- 
ing deUvery. It has been stated that originally some sort of delivery of 
the land was made ; that is, some small shrub or weed was delivered to 
the grantee as a symbol of delivery. In the case of real property, delivery 
of the deed is eflfectively the delivery of the property. Sometimes a deed 
is delivered or put into the hands of a third party, to be held ** in escrow " 
until final pa3rment is made or some specific act performed, when it is 
to be delivered to the grantee. The^delivery of the deed to the grantee in 
this case may be made after the death of the grantor; in passing the 
deed to the third party, an act of delivery by the grantor has occurred. 

5. Recorded. A deed is recorded at the office of the Recorder of 
Deeds, or the C!ounty Clerk, or whatever officer is specified by law for such 
duty. When properly executed and acknowledged and so recorded, it 
becomes a notice to all the world of the transaction shown in the record, 
and any one enga^ng in a transaction as to that property does so with 
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knowledge of the transaction. It will not be recorded unless acknowledged. 
If a grantor either accidentally or wrongfully conveys the same real estate 
to two different persons, the one who first records his deed wiU take title 
to the property in the absence of fraud on his part, no matter who first 
received his deed. In some States, however, there is fixed by statute a 
limited time within which the deed of earlier date prevails. The recorder 
generally notes on the deed, the year, month, day, and minute, that the 
deed was received ; this is done at the time the deed is handed to the re- 
corder. In many cases where convenient, the deed is signed, the money 
paid, the deed delivered and at once recorded, all these transactions 
occurring in the recorder's office ; the money is not paid until a final inquiry 
is made at the desk whether any deed or other paper affecting that property 
has recently been recorded. This represents good practice. In some 
States a deed recorded need not be otherwise proved, but this is not the 
case in most States ; deeds more than thirty years old are ancient docu- 
ments and do not require direct proof. 

TULB 

Search of Title. Before a conveyance of real estate is accepted, that 
is commonly before the deed is made, and more certainly before the money 
is paid over, a careful search of the title should be made to see that a con- 
tinuous line of title exists from some very early date until the time of the 
conveyance. This proceeding consists of two important parts. First, to 
see that the chain of title is complete ; for instance, with lands granted by 
the United States Govemm^it, that the patent from the United States 
to A and subsequent deeds from A to B, B to C, C to D, etc., form an 
unbroken chain from the beginning to the party about to convey the 
land. There must be no deeds of this land from any of these to parties 
outside the chain. In many of the older settlements, the chain is carried 
back, not to the b^inning, which may not be possible, but only to a point 
which seems safe. Second, to see that the various conveyances are in 
proper form and sufficient, so that the chain of titles does in fact, as well 
as in appearance, convey a good title. 

Title Abstract Companies. In many of the Western States the title 
can be traced back to the grant from the Government of the United States, 
and there are " title abstract companies " which have compiled records 
which show every transaction touching every particular piece of land in 
a coimty. In a fashion, it is a special form of index, where for each piece 
of property a list is made of all the deeds which have passed touching that 
particular piece of land. 

Title Insunmce Companies Conveyancers. In Eastern cities there are 
" title insurance companies," and finns of lawyers who announce them- 
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selves as " conveyancers/' and who make a special business of examining 
titles and reporting on them. In these older parts of the country, it is 
not always possdble to go back to the ori^nal grant, but conveyancers 
go back far enough to satisfy themselves that there is no difficulty beyond 
the point from which they start. The conveyancer in the East not only 
looks up the chain of title from party to party, but he also passes upon 
the question whether each deed is satisfactory and does in fact properly 
convey what it piuports to convey. 

Scope ci Abstract ci Title. The abstract of title obtained in one of the 
Western States is simply a list of deeds touching that property, and the 
services of a competent lawyer are needed to make sure that those deeds 
are properly drawn, and do in fact constitute a complete chiun of convey- 
ances ; that the deeds are adequate, and do properly convey title of the land. 

Mortgages, Taxes, Judgments. Besides deeds proper, it is necessary 
to look for mortgages, taxes, assessments for sewers, betterments, wills, 
contracts to convey, judgments of the court, attachments in the case of 
suits started, and whatever else may tend to constitute an encumbrance, or 
impair the title of the estate. All such work should be done, however, 
by a competent lawyer, familiar with this class of work, unless an engineer 
has acquired an adequate experience under a lawyer, so that he is capable 
of looking up such matters himself. 

Land Courts. In several of the States, Land Courts have been estab- 
lished for perfecting or " quieting " title, following the so-called " Torrens " 
system of Australia ; the name used may vary in different States. Provi- 
sion for this is made by statute whose express directions must be strictly 
followed. Application is made to this Land Court, which notifies all 
parties thought to have an interest in this land or its boundaries; an 
examiner of the court makes a thorough search of the title ; a hearing is 
had, and the title confirmed if everything seems all right. The title is 
then secure to the party making the application. Occasionally, but rarely, 
some party having a valid interest appears later and succeeds in proving his 
claim. This claimant is nevertheless denied possession or title to the land, 
but is paid damages by the State from fimds derived from fees paid by the 
reputed owners of land as part of the requirements for securing the confirma- 
tion of title by the Land Court. For a single conveyance of land, the pro- 
cess is somewhat expensive. Later conveyances are much less expensive. 
It seems probable that the Land Court will steadily grow in favor. 

LBASB 

Lease. What is sometimes called an '* estate for years " is better known 
as a " lease," and in this is involved the law of " landlord and tenant.'' 
A lease need not be for as much as a year, it may be for a determinate 
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number of days or months. It must be for a certain term, although it 
may be possible that circumstances wiU effect an earlier termination ; an 
instance is a lease for ten years if the tenant shall live so long. The tenant 
does not acquire an '* estate " in the land until he has made entry upon 
it ; he is, however, entitled to possession. 

Statate of Frauds. It being an '^ estate" when acquired, a clear 
interest in land, a writing is necessary under the Statute of Frauds. If 
the lease is signed by an agent, it is essential in some States that his author- 
ity to sign shall be in writing, but not in all States ; it is important in any 
case to know the law in any State. Sometimes there is a question whether 
a writing is really a lease or only an agreement to lease. The writing made 
by any engineer should make this clear. 

Rent. The provisions for payment of rent should be clear ; the period, 
whether monthly, quarterly, or yearly, should be specified ; if payment in 
advance, or pajrment on demand, is not specified, the tenant must pay rent 
before sunset on the last day of the month or other specified period. A 
failure to do so might lead to forfeiture, but most landlords are accus- 
tomed to allow some days of grace, and the lease (a contract) would hardly 
be forfeited unless payment of rent was first demanded, or unless the rent 
remained unpaid for a full month or other full period. Landlords or 
their agents often ask the tenant to sign iron-clad agreements favorable to 
the landlord. The tenant should read any lease before signing it. 

Tenant Can Not Dispute Title. The law does not allow a tenant to 
dispute the title of his landlord while he is a tenant. If a man has a good 
title to a piece of land, it is wiser for him to avoid being a tenant of another 
who makes any claim to it. 

Tenancy without Lease. In many cases a tenant holds real estate with- 
out a lease, paying rent every week, or month, or quarter, or perhaps year. 
Under such circumstances, dther landlord or tenant may terminate the 
tenancy upon notice equal to a full rent period and terminating at the end 
of such regular rent period. In some States, a tenancy for a year or 
series of years needs only a half year's notice, and in some localities there 
are local customs fixing the amount of notice, for example, at two weeks 
when the rent is payable monthly. Unless otherwise provided, a lease is 
assignable. 

Buildings and Improvements. In general, whatever of buildings or 
improvements stands upon the lands and whatever grows upon the lands, 
belong to the landlord ; but under a lease, the tenant is entitled to the 
crops of annual planting or requiring special annual care if planted by 
the tenant, even if the lease be fortuitously terminated before the full 
term ; but the grass, or clover, or aqnual fruits, would not go to the tenant 
unless his term covered the harvest time. The same question is involved 
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in selling lands or the crops on them. If the full term of the lease expires 
before harvest time, the crops do not belong to the tenant ; he foresaw the 
result when he planted. Nursery trees and shrubs raised for sale belong 
to the tenant on the same basis as for other crops. 

Deatfi of Tenant. In case the lease is terminated by the tenant's 
death, crops ripe and ready for harvest go to the personal representatives 
of the decedent ; they go to the executor rather than to the heirs, and he 
is entitled to reasonable time to remove them ; this is true also of a pur- 
chaser of such crops sold standing. If already cut, crops are entirely 
severed from the real property and are personal property. Manure on 
the land is held to be part of the real estate. 

Engineer's Knowledge of Rights of Parties. The engineer may need 
to purchase or to pay for crops or materials and should have some knowl- 
edge as to ownership. He may also for some reason. (or his contractor 
may) encroach upon lands, and he should have some knowledge as to whose 
rights he has violated, or who has suffered damages. In this connection, 
it may be stated that not only are growing crops sold standing, but trees 
are also sometimes sold standing by the landlord, and may thus become the 
personal property of the purchaser. 

Trespass. It has been stated in the chapter on torts that a trespass is 
against the person in possession, the tenant if there be one. In the case of 
trespass on leased land, if trees belonging to the landlord are cut or damaged 
by a person other than the tenant, the landlord has not the right to enter 
upon the land to prevent the damage. He has a remedy of another sort, 
but through a suit where a lawyer is necessary. 

Clearing or Improving Property. Trees are a part of the land, and the 
tenant may not remove or use them except for fuel, fences, and certain 
other improvements ; even this would be allowable only where trees were 
reasonably abundant and the term of the lease not unduly short. Under 
some circumstances lands may be cleared by the tenant. Tenants in • 
some cases have been held justified in opening gravel or clay pits, when in 
the locality it was customary to improve the property in that way ; but 
the sale of clay or gravel by the tenant for pure gain would not be allowable 
even if the property were improved thereby. Under some drcimistances 
buildings even may be removed, but this should never be done except imder 
a lawyer's advice ; the rule is that they belong to the landlord. 

Fixtures. The question of fixtures is also an important one, and affects 
not only landlord and tenant, seller and purchaser, but also the executor 
of an estate and the heirs who inherit the real estate. In dealing with these 
various parties engineers necessarily have an interest in any transactions 
necessarily had with them, as well as when the engineers or their clients 
are directly parties. 



REAL PROPERTY 6^13 

Appantcis. In the case of a mill, the engines and other apparatus 
peculiar to the business go as part of the realty ; but a steam engine equally 
available for any mill or manufactory has been held to be personal property. 
In a case of this sort whane the interests are large, whether a sale or lease is 
involved, the terms of the sale or lease should be made explicit and the 
services of a lawyer should be secured. 

Specific Agreements. In the case of a long lease, provision may be 
specifically made that the tenant may erect certain buildings with the 
privilege of removing at the end of the lease ; in certain cases, a building 
constructed altogether above ground and readily renu)vable has been held 
to be the personal property of the tenant who erected it, but this is some- 
what abnormal. 

Minor Fixtures. In the case of minor fixtures, the general rule seems 
to be that, between landlord and tenant, anything provided by the tenant 
remains his if easily removed without injury to the building ; if its removal 
will injure the building, it is a part of the realty. In this way fixtures 
appUed by screws might be considered peraonal property, while similar 
fixtures attached by nails would be realty. Gas fixtiu*es seem to be 
personal property. It is often possible in a sale or lease to agree, in writing, 
upon matters otherwise liable to result in disagreement. 

TBNAIVTS m COMMON 

Tenants in Common. The case of tenants in common deserves con- 
sideration. This is not a case of landlord and tenant; for instance, 
where two or more tenants occupy separate parts of a house or office or 
farm. The case of tenants in conmion occurs when two or more parties 
by inheritance, perhaps, have each an interest or estate in lands, interests 
which are not separable, so that the tenants hold in common. A simple 
case is where two persons inherit together a piece of land by descent or 
by will. Ndther can then convey any specific part of the lands ; it requires 
the action of both ; but either may convey his undivided interest. The 
tenancy in common may be terminated by conveyances portioning the 
lands, or partition may be forced through legal process. Ordinarily, 
tenants in common will hold equal estates, but by will or conveyance one 
may acquire an estate in fee simple, the other a life estate ; and other cases 
may occur. 

EASEMENTS 



An *' easement " has been defined as the right which the 
public or an individual has in the lands of another, not inconsistent with 
the property of the latter. When a man has the right to have surface water 
flow over his lands, or upon the lands of another, or to have a brook flow 
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past another's lands upon his own, there is a " natural easement/' The 
right of support to his soil against his neighbor is another case. 

Actual Giant An express permission or right of way across one's 
lands makes an easement by " actual grant/' and the Statute of Frauds 
requires that this must be in writing ; the terms are shown by the writing. 

Implied Gnmt. If a man sells a back lot accessible only through 
the front lot, the law provides an easement by " implied grant/' a right of 
way over the front lot. Even then a lawsuit may be necessary to settle 
which part of the front lot shall be so used. It is wise, therefore, in mAlring 
such a purchase or such a sale, to have a writing defining the easement, 
the right of way. Where an easement by actual grant or by implied grant 
has been given, a deed to such land can hardly be given " free from all 
incumbrances." 

Prescription. When an apparent right or privilege, such as the use of a 
path across a lot, has been enjoyed for a long time, an easement by '^ prescrip- 
tion " is secured. The occupation or use must be adverse, that is, to the 
disadvantage of the owner, without permission, or under some apparent 
claim of right, and open and reasonably known to the owner. It must also 
be uninterrupted and frequent enough to have the quality of continuity. 
The length of time in many States is twenty years. Similarly the failure 
to use an easement by prescription for twenty years presumes an abandon- 
ment of the right. In England, an easement to the use of light and air 
could be acquired by prescription, but that appears not to be the case 
in this country now. 

It is well that the engineer should know that title to the land itself 
may sometimes be acquired by prescription, so that occupation adverse 
to the formal title should not be passed over too lightly when lands are 
to be acquired and an owner compensated. 

The laws controlling title by prescription are contradictory in different 
States and a lawyer is necessary to pass upon such titles. 

LICENSBS 

Definition. A " license " is inferior to an easement ; it is only an 
authority to do a certain act or acts upon another's land. There is no 
necessity that it be in writing. It may be expressed or implied. An im- 
plied license is granted ordinarily to enter the premises for people to do 
business with the occupant, but not for other purposes than transacting 
such business. 

MORTGAGB 

Definition. A mortgage is a conditional conveyance of an estate as a 
pledge for the security of a debt, and to become void if the debt is repaid. 
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Ck)mmonIy the debt is evidenced by a promissory note, for which the mort- 
gage is security. The note is then a personal claim against the mortgagor, 
in addition to the mortgage ; without the note, the mortgagee can look to 
the land alone for satisfaction. The mortgage, like other deeds, must be 
recorded. 

Legal Title. The legal title is considered to rest in the mortgagee; 
but in equity the mortgagor remains the actual owner and holds a legal 
title against everyone except the mortgagee; until debarred by his own 
default or legal decree, he is entitled to possession, can convey his estate, 
and in case of death the estate goes to his heirs, in all cases subject to the 
mortgage. In case of non-payment, the mortgagee may have the mortgage 
foreclosed, the property sold, and this is commonly provided for in the 
mortgage deed. 

Equity. In Equity, although the mortgage may provide that title to 
the property shall rest permanently in the mortgagee, in case the mortgage 
note is not paid at the required time, the mortgagor holds an '' equity of 
redemption ''for a time; the direct and immediate forfeiture of the prop- 
erty has the character of a penalty which the law abhors. The length 
of time for redemption is commonly defined by statute. The foreclosure 
of a mortgage is not a job for the layman, but for the practising lawyer. 
The making of a mortgage upon a well established blank form, however, is 
not an intricate affair, after it has once been understood. The subject of 
mortgages has received attention in the preceding chapter on Equity. 

Release of Mortgage. A mortgage is sometimes released by an entry 
made on the margin of the book in which the mortgage is recorded. A 
better method is to have a formal release of mortgage and record this. In 
case of loss of the book of records by fire or otherwise, the release may 
be valuable, although the mortgage itself with the note has probably been 
surrendered to the mortgagor at the time of payment. 

ACQUntSMBRT OF LAUDS FOR BNGIIVEERIKG PROJECTS 

Methods of Securing Lands. Where lands are required for engineer- 
ing projects, there are several ways in which they may be secured. Some- 
times the advantage to a community or to individuals is such that the 
lands are given gratis. In other cases, the engineering improvement, 
perhaps a railroad, seems so desirable that the people owning the required 
lands are willing to sell at very favorable prices, and it is not unconunon 
that an agreement to sell may be made by the payment of a very small sum. 
In such a case, the agreement or bond for a later deed should be in writing. 
It is desirable to have it acknowledged and also recorded so that anybody 
buying the land shall buy it subject to notice of such agreement. A large 
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share of transactionB, however, are by simple bargain between the parties 
and the passing of a deed, either at once or with reasonable promptness. 

EMINENT DOMAIN 

Definition. When the owner of land refuses to sell, and the improve- 
ment is of a public character, the law allows that land shall be taken by the 
sovereign, the State, under what is called the '' right of eminent domain." 
It is the law that private lands can not be taken by another for a private 
use ; but many improvements of great importance to the community as a 
whole, would become impossible if private lands could never be taken 
without the owner's consent. For the purposes of a street, or a sewer, 
for the laying of a water pipe, also for the purpose of building a railroad, 
in which as a public carrier the public has rights, it is held that the project 
is a public use, so that the legislature is justified in granting to the dty, 
or town, or to the railroad, the right to take the lands by this " right of 
eminent domain." In some States, lands may be thus taken for water 
power. 

General Procedure. The general procedure in most, and perhaps all 
States is this. It is essential that no agreement can be reached between the 
parties, and in order that there may be disagreement, it is necessary that 
the dty or railroad shall make the owner an offer which he refuses, and that 
the. owner shall name his price which the dty or railroad refuses, or else 
that the owner refuses to name any price. 

Disagreement. There must be a definite failure to agree. In the case 
of minors who hold title to the property, it may be impossible from the 
legal standpoint that any agreement should be reached, as the minor can 
not make any agreement. 

Commissioners. After disagreement, taking the case of a railroadi 
the railroad applies to the court for the appointment of conmiissioners to 
value the land ; in many States a commission of three is appointed, com- 
monly by the court. In some States, as in Massachusetts, the three 
County Commissioners in which the land lies, are by law designated as the 
commissioners to determine the value of the property taken. These 
commissioners view the land, if they see fit, take such testimony as they 
care to, and make their report or award to the court. After this award is 
made, if each of the parties is satisfied or does nothing further, the land 
becomes the property of the railroad on payment of the specified siun. In 
case either party is dissatisfied with the award, an appeal is taken and the 
case is tried before a jury, in this way preserving the rights which the 
owner had that he may not be deprived of his property " without due pro- 
cess of law," and without " just compensation." 
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m^t Comes from Statute. The exerase of this right is provided by 
statute, and this must be carefully examined in each case to find what in 
detail are the proceedings required, and what powers are delegated. The 
measure of damage in such cases is the difference in value between the 
lands previous to the taking, and the value of what is left, and this is 
determined by the commission or, in case of appeal, by a jury ; it is found 
that outside of cities, lands taken for railroads very frequently cost about 
three times the value of real estate in the neighborhood. 

MECHANIC'S URN 

Definition. When structures had been erected on land, it was some- 
times found that the builder failed to pay Ms men, and a statute was 
passed to protect the workmen, under what is known as the " mechanic's 
lien." It seemed that the owner of the land and structure could better 
protect himself than could the workmen. As a result. Statute Law has 
been provided so that a workman who has not been paid by his employer, 
the contractor or builder, may now look for his pay to the building on which 
he worked, together with the land on which it stands. He has the privilege 
of bringing suit, in some States within ninety days, and filing his " mechan- 
ic's lien " against the structure and the land it occupies, and may after 
the proper proceedings have it sold to recoup himself. 

Materials. In some States and under some drcmnstances, the man 
who has furnished materials has a similar lien. The remedy in either case 
is one provided by statute, and the statute must be strictly observed and 
followed in all proceedings under it. 

BOUITDARIBS 

Classification. Boundaries are marked by monuments of two sorts, — 
natural and artificial, by marks existing or placed. Natural monuments 
are streams, lakes, ponds, shores and beaches, highways and streets, 
walls, fences, trees, springs, rocks. Artificial monuments are those placed 
by man to mark a point, a line, a comer. A stone bound, a piece of gas 
pipe, a small sewer pipe, a pile of stones, a mound of earth, a stake, have 
all been used. The permanence of a stone bound commends it, as com- 
pared with a mound of earth or a stake. Natural boundaries are in general 
superior to artificial in certainty ; for precision, a good artificial bound is 
superior. 

Evidence as to Boundaries. The deed is commonly the best evidence 
of boundaries of land determined by this deed. In determining boundaries, 
two principles of the Common Law prevail; first, the intent governs; 
second, a boundary fixed and determined by monuments will be retained 
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and not give way to boundaries indicated by distances and courses, in 
the absence of fraud in setting the monuments. 

Certainty and Stability. It is quite as important to have a monument 
or boundary certain and well established as to have it technically right. 
Stability and certainty are more important than great technical accuracy 
or precision. This principle is well recognized as to the Public Land Sur- 
veys, by a United States statute providing that comers located in the field 
remain the correct comers, even if seriously inaccurate, "irrespective 
of whether they were properly located in the first place or not." It is not 
in the power of an individual or of any State to correct them. First and 
last, much poor surveying has been done on the Public Land Surveys, and 
the rule is a good one. 

Defects df Description. Ordinarily, a landowner is not a surveyor 
and the boundary which he knows, is what can be seen on the ground rather 
than imaginary lines determined by the survey. Inaccurate or imperfect 
work is always possible in a description by courses and distances, instru- 
ments may be out of order, measuring difficult in rough ground, while 
errors are always possible ; monuments commonly are certain. 

Relative Values. The relative values then are normally in this order : 
natural objects, artificial marks, courses and distances, quantity of land. 

Monuments. As a rule then, monuments control against courses 
and distances, the latter often helping to identify the monuments described 
and to determine between conflicting monuments ; but moniunents, when 
certain, control even where courses and distances show a wide departure 
from them, and the line from one monument to another is straight if not 
otherwise described. 

Courses and Distances. Courses and distances sometimes ^ve much 
better results, to an extent to indicate a probable intent to adopt the 
boundaries indicated by them; in such case they will prevail against 
monuments. Such instances will probably be rare. 

Quantity of Land. In a similar way, the quantity of land is sometimes 
the primary and ctear intent of the deed, and this may then take precedence 
over courses and distances. 

Where no monuments can be found, courses and distances control. In 
case of a discrepancy between the moniunents on the one hand, and a 
survey by courses and distances on the other, it may be well to consider 
the possibility of disturbance of the monimient, if artificial, whether by 
accident or by fraud. In one case it was decided that a moniunent referred 
to in a deed and placed soon after, was good, but not one set long after 
by one of the interested parties without notice to the others. In another 
case it was held that a stake is a frail witness, but when nothing better is 
found, it may be conclusive as a monument. 
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Variation of Needle. Where lines were originally run by compass, the 
variation of the needle when the line was run must be determined ; the 
responsibihty^of determining the amount of variation rests with the jury, who, 
however, must decide this from the testimony of the surveyors or others 
regarding it. In such survey the term '^ true north " probably means the 
true north of the needle, the magnetic north, but the intent must be sought. 

Lines of Adjoining Tracts. Where Unes and comers of an adjoining 
tract are called for, these govern, if sufficiently established, whether 
marked by monuments or not, and where nothing to the contrary restrains 
it, a survey goes to the adjoining tracts. Where no monuments mark 
either line, and a vacant space exists between two tracts called for as adja- 
cent lands, the vacant space will be apportioned between the two in pro- 
portion to their respective interests. Where two survejrs overlap, the 
first surveyed is superior. When there are confficting descriptions in 
the same deed, that most favorable to the grantee prevails, in the absence 
of intent to govern it ; the grantor probably wrote the deed, and it will be 
construed against him. 

Replacing Comers of Public Lands. It has been stated that the comer 
once located by the surveyor in the Public Land Surveys stands as the 
correct comer ; if obliterated in any way, it must be replaced in its original 
position, and oral evidence is admissible to show where it stood. If it is 
" lost " because nobody remembers where it stood, it must be replaced by 
re-running the old line. For this purpose, the field notes of the original 
survey should be consulted and used to furnish a guide to the new survey, 
which should endeavor to follow the original line in direction, precision, 
and in every respect, and in this way replace the lost comer as closely aa 
possible. The manual and circulars of the General Land Office should be 
consulted carefully as a guide to the procedure to be followed. It is evident 
that the section comers of the Public Land Surveys will often be also 
the comer boimds of property. 

Waters as Boundaries. Waters are often natural boundaries, and it 
becomes important to know what water line to use. It appears to be the 
law that the boundary of tidal waters is the line of orcfinary high tide. 
The shore between hi^ and low tide belongs to the State. This is the law 
unless modified by statute. For example, a very old statute of Massachu- 
setts provides that the boimdary extends to low water mark or to 100 rods 
from high water mark if this does not extend to low water mark. Where 
the description is " by," " upon," " to," or " along " the shore the author- 
ities are confficting as to whether this means high or low water. In the 
case of small tidal creeks, some courts have ruled in certain cases that the 
boundary was the thread of the creek. In the case of navigable non-tidal 
rivers, there is much confusion as to the law in different States. 
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Non-navigable Streams. With non-navigable streams, the rule is that 
the boundary extends to the thread of the stream. Deeds sometimes read 
" to the bank or shore " and sometimes mention a monument on the bank. 
In all such cases, with various forms of wording, the intent must be looked 
for, bearing in mind that in general a writing means what it says; a 
monument is sometimes placed on the bank because it is impracticable to 
place it in the thread of the stream. Where the natural boundary called 
for is a natural lake or large pond, the low water line is the limit. With 
non-navigable lakes or ponds there are many decisions favoring the center 
or thread of the lake or pond ; with artificial lakes, the boundary reaches 
to the thread, although in the cases of some lakes of great age, they seem 
to have acquired the low water boundary. 

Streets and Iffighways. With streets and highways, as a rule, the title 
to the abutting lands extends to the middle of the street. The descriptions 
in such cases often read '' bounded by such a street." Sometimes the descrip- 
tion says bounded '* by the south ade of the street," and under these condi- 
tions, the boundary has in many cases been held to be the side of the street, 
but not in all cases. The decision sometimes rests upon the point of who 
owned the lands occupied by the street before it came into use as a street. 
While the title may extend to the middle of the street, the public has an 
" easement " in the street for all legitimate public uses. If abandoned as 
a street, the land will ordinarily revert to the abutting owner. 

Evidence as to Boundaries. In the case of doubtful or disputed 
boundaries, the ordinary rules of evidence seem often to be set aade if 
by this means it be possible to more readily reach the facts, where the 
conditions are little liable to abuse. In such cases oral evidence is admitted 
to show where comers stood or to clear up ambiguities in the descriptions 
of deeds. Declarations of persons deceased are competent if made pre- 
vious to the suit, if they had special means of knowledge and were then 
disinterested. Declarations of a man against interest have been admitted 
not only against himself but also against others claiming under him. 
General repute is also competent evidence, and ancient maps are accepted 
as repute. Where a deed refers to another deed or a map, this becomes a 
part of the deed. The engineer or surveyor engaged upon boundaries 
in litigation should confer fully with his lawyer on such matters if oppor- 
tunity offers, as the introduction of such evidence is very technical ; in some 
cases, he must do the best he can before he has a chance to see his lawyer. 

Boundary by Prescription. A wall or fence forming the division or 
boundary line between two pieces of land, if it has be^i unchanged for the 
requisite period, ordinarily twenty years, will by prescription become the 
true boundary, although differing from that called for by deed. Away 
from cities, farm lands bounded by wall and fences often have no deed 
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description which determines lines with precision. In such cases these 
walls and fences, as natural boundaries, fix the lines. 

In cities also, even where a tract has been divided into lots and plats 
filed, the fences which determine lines of occupation or " adverse posses^ 
sion " for the requisite time, are equally the boundaries, by prescription. 

lines of Streets and Bigfrtmys. The lines of streets and highways as 
shown by fences or buildings or other natural boundaries, also fix the street 
lines in the abs^ice of formal previous determination of such lines by the 
proper town, city, or county authorities, provided they have existed for 
the necessary period of time. Touching this, however, there often is 
statute, or ordinance, or other le^slative authority, and the surveyor should 
make himself familiar with any such legislation. 

Authority of Municipal Engineers and Surveyors. It should be clearly 
understood that the official character possessed by a City Engineer or 
Surveyor or a similar town or county officer, does not commonly give him 
greater authority to determine lines than is possessed by other competent 
surveyors. Boundaries are fixed by the rules of Common Law or by 
statute, and the surveyor can do no more than give expression to these. 

Vested Ri^^ts. A new street line, fixed by a City Council under its 
proper, powers, may change the line of a street, but if lands of abuttors are 
taken beyond the fence lines fixing boundaries by prescription, such lands 
must be paid for; no official action may do away with vested rights. 

Evidence of Boundaries by Prescription. Ordinarily the siurvey shows 
the lines of fences as existing, and the period for which they have so existed 
is a matter of fact, depending on evidence. The information given the sur- 
veyor may in some cases be incorrect, and may be overcome in case a 
suit at law should follow. A surveyor may sometimes have old field notes 
which as evidence would be substantially concluave. In the absence of 
this, he should retain memoranda as to the information given him, as this 
may afterwards be important if available, in case his survey should be 
disputed. 

Securing Stability of Sunrejrs. It is desirable from the standpoint of 
public policy, looking to certainty and stability, that surveys made by 
one surveyor should be accepted by later surveyors imless clearly incorrect. 
In case of dispute, a line may often be satisfactorily settled by conference 
between siureyors representing confficting interests. The standing of 
enpneering in a community will properly be advanced by such harmonious 
action between surveyors. Furthermore, in very many cases the interests 
of the surveyor's client will be better served by a reasonable adjustment 
than by an expensive lawsuit. 

Descriptioas. The engineer or surveyor often is called upon to describe 
lands for a deed. He should make sure that his descriptions are clear 
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and that all ambiguity is avoided. If the deed is to convey all the land 
between two owners, as in case of the right of way for a railroad, it is best 
to so state, further describing in such manner as will best make the lands 
certain, and follow with the acreage " as near as may be.". On one rail* 
road the description for right of way reads in effect : 

"fifty feet on each side of the center line of the National Public Railroad as located 
and constructed, between the lands of Thomas Jenkins on the North, and Ezra 
Perkins on the South; the same extending from station 102 + 63.2 to 110 + 27.9 
and containing one and seventynnz hundredths acres as near as may be.'' 

The apparent intent is to convey all the lands necessary to the railroad 
lying between Jenkins' and Perkins' lands ; the stations mark the general 
locality and the acreage shows the amount of land. 



CHAPTER VII 

CORPORATIONS 

BusbiMS Associations, In conducting business, associations oi persons 
are not always corporations. Partnerships for such purposes existed 
before corporations seemed necessary and a consideration of partnership 
IS desirable before considering corporations. 

PARTNERSHIP 

Deflnitioa. When two or more competent parties unite their resources 
and interestSi by agreement with each other to carry on some common 
legal business and to share in the profits or losses, the relation of partner- 
ship results. It is not necessary tiiat all of the resources and interests of 
a partner shall be engaged in the partnership. A contract is essentiali 
and the intent to form a partnership governs, at least between the part- 
ners. Where a corporation is formed in accordance with statutoiy provi- 
sions, the association is not that of partnership. 

Agreement. The agreement should be in writing and clearly define 
the terms of the partnership. The mutual agreements constitute the 
considerations which are necessary to any contract. The partners need 
not either contribute equally or share equally in th6 profits or losses. One 
member may contribute money or other property, another may con- 
tribute only experience. The services rendered may require the entire 
time of one partner and a portion only of another's. The profits may be 
divided in any proportion agreed upon. In some partnerships, each mem- 
ber may be idlotted a salary, not necessarily equal, and the profits may be 
divided in proportion to the capital contributed by each. The partner- 
ship contract should clearly define all such matters, as well as provide for 
winding up the partnership affairs in case of dissolution either through death 
or other contingency. It is worth while to employ a lawyer to pass upon 
any partnership agreement or perhaps to prepare it. 

Property. — Partnership property is that agreed to be devoted to 

partnership purposes. It ordinarily includes : 1. The capital contributed 

7-1 
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by the partners. 2. Property otherwise acquired in partnership tranch 
actions. 3. Good-will. 

Capital is not necessarily in money. It may be in any form of property. 
Real property, however, may not be acquired in the firm name. The legal 
title may be held by the individuals comprising the firm. Either real or 
personal property may, by agreement, be vested in a member of the firm 
for the benefit of the partnership, provided this be not to the disadvantage 
of third parties ; the firm must be solvent at the time. 

Good-Will. Good-will is substantially the capitalized value of the 
habit or inclination of customers and their acquaintances to deal with a 
going concern. The advantages of location, the necessity to use certain 
qualities of goods, and many other elements enter into it. A monopoly 
of product, or peculiar opportimity, may underlie this good-will. While 
it is intangible and cannot well be sold separately, in selling partnership 
property, or in adjusting values in dissolving a firm, considerable value 
may properly be assigned to it. The reputation gained under a firm name 
may be a part or even the whole of good-will. 

Firm Name. The agreement should state the name or title under which 
the partnership or " firm " shall be carried on. It may be under any name 
desired provided this does not interfere with the rights of others acquired 
by the use of the same name or another practically the same. There are 
sometimes statutory provisions regulating this. Partnership contracts 
and transactions should be in the firm name. A suit at law, however, will 
be in the name of the members. 

PartnerSi Principals and Agents. Partners are both principals and 
agents. Each partner is responsible as principal for all liabilities of the 
partnership. Each partner is also the agent of the others in partnership 
dealings; admissions or representations of one member bind the firm. 
The act of one partner clearly outside the firm's sphere is not binding on 
the firm, but may be ratified by the other members. In a trading or com- 
mercial partnership one partner may purchase and sell goods, receive 
payment and give receipt, and may compoimd claims. He may insure 
firm property, and engage servants and agents. He may draw checks or 
indorse them in the course of business, or take any necessaiy action with 
relation to n^otiable instruments. For all business transactions either 
partner signs the firm name. 

Fidudaxy Character. — Partners in a firm stand in a fiduciary relation 
to each other. No one of them may make private gains at the expense of 
the others on matters in any way related to the business. No partner 
may receive special compensation except as agreed. It is customary for 
members to draw upon firm funds from time to time in place of salary, 
for household or other expenses; to provide for unequal drawing, the 
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contract should cover interest on advances or on undivided profits. If a 
member contributes real estate to the partnership property he retains the 
legal title and holds it ajs trustee. In a similar way on the death of a 
partner, the other members hold the firm property in trust until all the 
property is sold or satisfactorily apportioned. Capital should not be 
increased or diminished except by agreement. Some firms allow mem- 
bers to leave their profits to draw interest or a share of the profits ; others 
prohibit this, partly because a large accumulation of this sort may become 
a serious matter to handle in case of the death of such a member. Proper 
accounts should be kept to which all partners should have free access. 
In firm meetings the majority rules, but the acts of this majority must be 
in good faith. 

Liability to Third Persons. — One of the most important points in the 
law touching partnerships is that each partner is liable to third persons 
to the full amount of all debts of the firm. He is liable not merely to the 
amount he has invested in the partnership, but to the extent of his entire 
financial ability. Another member of the firm who has contracted the 
debt has done so as agent of all the others, each of whom is fully bound. 
The creditor is not restricted primarily to firm property ; he may pursue 
his remedy against an individual member and may reach his personal 
property. The firm member may, however, recoup himself by proper 
action in Equity against his partners if they own an3rthing. The firm 
is liable for the torts of a member while acting as agent of the firm. 

Limited Partnerships. The statutes of some States allow " limited ^' 
partnerships, in which at least one member must be a general partner 
and have general liability while the liabihty of others is limited to the 
amounts they have paid into the business. Notice, by filing the partner- 
ship agreement, is commonly required as suitable protection to third 
parties as well as to the limited partner. Similarly there are sometimes 
special partners, unknown, dormant, secret partners, whose connection 
with the firm is quite imknown to outsiders and who assume no liability. 
To the contrary, any ostensible partner who has the appearance of a firm 
member will be held liable to third parties whether he has exercised any 
voice in management or not. 

Private Debts. The private debts of a member are not a liability of 
the firm ; the most a creditor can do is to reach the interest of such member 
in the firm. Partpership property must be devoted first to the payment 
of firm debts, and creditors of the firm will take precedence as to this over 
creditors of individual partners. 

Dissolution. Dissolution of a partnership may come about through 
agreement, the death of a partner, or the decree of a coiut. The winding 
up of the partnership may be provided for by statute. It may be effected. 
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by the surviving partners continuing in control as trustees. Sometimes a 
receiver is appointed. Sometimes, without a receiver, an accounting is 
ordered by the court. 

Proof of Partnershq;^. The existence of the relation of partnership is 
sometimes in question, perhaps between the immediate parties, perhaps on 
the part of some third person. Common ownership does not assure the 
relation, nor does the sharing of profits always do so, but an agreement to 
share profits is prima facie evidence of partnership. Engaging in an enter- 
prise as co-owners, where profits are to be shared does constitute partner- 
ship. To prove partnership a stricter rule prevails when the question 
arises between partners than where it arises between partners on one side 
and third parties on the other. General reputation may readily serve in the 
latter case. There is involved a mixed question of law and fact ; what 
constitutes partnership is law ; the facts in the case, if in dispute, are for 
the jury. The intent may often be important. Any arrangement of 
association entered into by an engineer should be made clear, by writing 
preferably ; but in any case there should be sufficient evidence available 
to clearly determine its character. 

CORPORATIONS 

Need for Corporatioos. When the steam engine for manufacturing and 
the locomotive for transportation were well established, there became 
apparent a need for large investments in single enterprises. The private 
fortunes of a few wealthy men combined in a partnership were hardly 
sufficient, while there was considerable capital in moderate sums seeking 
investment, provided the element of risk be reduced to a minimum. The 
corporation with its limited liability met the case very well and rapidly 
assumed importance in the business world. 

Corporation and Partnership. The most important distinction be- 
tween a corporation and a partnership is the limited liability of the mem- 
bers of a corporation. In a partnership every member is financially re- 
sponsible for all the debts of the firm. In nearly all corporations (National 
Banks are a notable exception) a stockholder's risk is Umited to the par 
value of the stock he holds, part or all of which may have been paid in, 
or in some cases only to the extent of the money actually paid in. 

Advantages. Additional attractive features of the corporation are the 
fact that on the death of a stockholder, his stock i^ transferred to another, 
with no effect otherwise on the corporation ; in a partnership the death of 
a member ordinarily works dissolution of the partnership, requiring finan- 
cial adjustments often burdensome to the surviving partners. In a similar 
way a dissatisfied stockholder in a corporation may withdraw with no 
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effect on the busiiiess, provided only'he can find a purchaser for his stock, 
an action commonly possible in large corporations, but not always in small. 
In a partnership, each member has power to act independently of the 
others ; in a corporation, the directors cannot act individually, they act 
only as a board, and better imity of action is secured. 

How Created. A corporation cannot be created by mere agreement 
between its members, as can a partnership ; it is an artificial body, deriv- 
ing its existence from a charter granted usually by or under a statute passed 
by the State legislature. In this country the State is the sovereign ; the 
federal government possesses only such powers as are found in the Consti- 
tution of the United States, which is the creation of the States acting at 
first in convention, together with such other powers as are necessary for 
the exercise of those expressly conferred. While the federal government 
may, and does grant charters to corporations for certain purposes, yet in 
most cases the charter is secured from the State within which the corpora- 
tion is organized. 

Special Charters. Sometimes the corporation is created under a spe- 
cial charter, that is, by a special act or statute ; in some States, however, 
the constitution specifically forbids this. More commonly, the corpora- 
tion is organized under some general statute providing the procedure to 
be foUowcd to secure a charter, such as : holding a " first meeting,'' draw- 
ing up the " articles of incorporation," filing these, and complying with 
other required formalities, following which a formal certificate of incor- 
poration is issued with the signature of the Secretary of State or other 
designated official. 

IQnds of Coipoiatioiis. Corporations differ in their character and 
purposes; they may be divided into classes. Among the important 
classes of interest here are : business corporations, covering various kinds 
of manufacturing, mining, financial, insurance, or general mercantile 
business; mimicipal corporations, as cities, towns, counties, school dis- 
tricts; pubUc service corporations, such as raihx)ad, water, light, tele- 
graph, telephone companies ; and those for educational, social, and char- 
itable pmrposes. 

In addition to actual corporations, there are joint stock companies 
which issue transferable shares, but which are not organized as corpora- 
tions. The legal status of such companies seems to be that they are in 
effect partnerships. 

Connecticut Statute. Where a charter for other than a municipal cor- 
poration is to be secured, the following statutes of Connecticut furnish a 
fair sample of one general form of procediu*e. Changes have at times 
been made in the phraseology and arrangement shown here, but the 
general scheme for incorporation is well exhibited. 
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FomiAtioii. Any three or more persons may associate to form a corporation 
for the transaction of any lawful business, except 'that of a bank, savings bank, 
trust company, building and loan association, insurance company, surety or in- 
denmity company, steam railroad or street railway company, telegraph company, 
gas, electric light, or water company, or any company which shall require the right 
to take and condenm lands or to occupy the public highways of this state. Noth- 
ing herein shall prohibit corporations organized under the provisions of this chap- 
ter from constructing, maintaining, and operating railroads outside of this state. 
Every corporation formed under the provisions of this chapter shall be located in 
some town in this state. 

CertiflcAte of Incorporation. The persons so associated shall file a certificate, 
signed and sworn to by all of them, setting forth: (1) the name of the corporation, 
which shall be such as to diBtingiiiRh it from any otiier corporation chartered by or 
organized under the laws of this state, and from any other corporation engaged in 
the same business or promoting or carrying out the same purposes in this state, 
and every such name shall begin with " The " and end with " Corporation," or 
have the word " Incorporated " immediately under or after the name; (2) the 
name of the town in this state in which the corporation is to be located; (3) the 
nature of the business to be transacted, or the purposes to be promoted or carried 
out; (4) the amount of the authorized capital stock of the corporation, which shall 
not be less than two thousand dollars, the number of shares into which the same is 
divided, and the par value of each share, which shall not be less than twenty-five 
dollars, and, if there be more than one class of stock, a description of the different 
classes, with the terms on which they are respectively created; ' (5) the period, if 
any, limited for the duration of the corporation. 

Certificate may Contain Additional Provisions. The certificate of incorpo- 
ration may also contain any lawful provisions which the incorporators may choose 
to insert, for the regulation of the business of the corporation or for defining and 
regulating the powers of the corporation, its officers, directors, and stockholders, 
or any class of stockholders. 

Evidence of Corporate Existence. Upon the approval of the certificate of 
incorporation by the secretary of state, corporate existence shall begiQ. A copy of 
such certificate and approval, duly certi&ed by the secretary of state, under 
his hand and the seal of the state, shall be prima facie evidence of the legal exist- 
ence of any such corporation. 

Power of Incorporators. After the approval of the certificate of incorpora- 
tion as aforesaid, and until the directors are elected, the incorporators shall have 
charge of the affairs of the corporation, and may take such steps as are necessary 
or proper to obtain subscriptions to stock. 

Call of First Meeting; Waiver of Notice. After fifty per cent, of the authorized 
capital stock has been subscribed for, a majority of the incorporators shall call the 
first meeting of the corporation, at such time and place as they may designate, 
by a notice published twice, at least seven days before the time designated, in a 
newspaper of this state having a circulation in the town in which the corporation 
is located; but such notice may be waived by a writing signed by all the^ubscribers 
to the capital stock and a majority of the incorporators, specifying the time and 
place for said meeting, which waiver shall be recorded at length upon the record 
of the corporation. 

Organization ; Adoption of By-Laws. At such meeting including adjournments 
thereof, the subscribers for stock shall perfect an organization, by the choice 
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of a temporary derk and by the election by ballot of three or more directors who 
are subeciiberB for the stock, and shall adopt by-laws for the regulation of the 
affairs of the corporation. 

Commencement of Bnsinett; Certificate of Organization. No such corpo- 
ration shall oonmience business until at least fifty per cent, of its authorized capital 
stock has been subscribed for by bona^de subscribers; nor until at least twenty per 
cent, of such subscriptions has been paid in, which payments shall in every case 
aggregate at least one thousand dollars; nor until its directors and officers have 
been duly elected and its by-laws adopted; nor until a majority of its directors 
have caused to be filed a certificate of organization, setting forth: (1) the amount of 
the authorized capital stock, the number of shares into which it is divided, and the 
par value of such shares; (2) the amount of each class of stock subscribed for; 
(3) the amount paid thereon in cash; (4) the amount paid thereon in property 
other than cash, and the character of such property; (5) the amount paid on each 
share of stock which is not paid for in full; (6) the name, residence, and address 
of each of the original subscribers, with the number and class of shares subscribed 
for by each; (7) that the directors and officers of the corporation have been duly 
elected, and that its by-laws have been adopted; (8) the name, residence, and post- 
office address of each of its officers and directors. A copy of such certificate, duly 
approved by the secretary of state and certified under his hand and the seal of the 
state, shall be prima fade evidence that such corporation has been duly organized 
and is duly authorized to exercise all of its corporate powers. 

Directors; Term; Qnorum; Report. The property and affairs of every such 
corporation shall be managed by three or more directors, who shall be stockholders, 
and shall be chosen annually by the stockholders, at such time and place as may be 
provided by the by-laws. The directors shall hold office for one year and until 
others are chosen and qualified in their stead, and may fill any vacancy in their board 
for the unexpired portion of the term. A majority of the directors shall constitute 
a quorum for the transaction of business. At least once in each year they shall 
maJce a full and detailed report of the financial condition of the corporation to its 
stockholders, which report shall be filed with the treasurer of the corporation and 
be subject to the inspection of the stockholders at all reasonable times. 

Officers. The directors shall choose from among their own number a presi- 
dent and shall appoint a treasurer, a secretary and such other officers as the by- 
laws shall prescribe, who shall hold their respective offices until the next annual 
meeting and until others are chosen in their stead. The same person may fill the 
office of president and treasurer. 

Corporation Organized. When the formalities above set forth have 
been complied with, the corporation is then organized and in possession of 
its charter. Corporations for educational, social, charitable purposes, in 
general require no capital stock, and the statutes provide that the certifi- 
cate for these need make no mention of that feature. Special additional 
requirements are made for railroad, for insurance, for savings bank corpo- 
rations, and the statutes governing each business must be critically exam- 
ined and literally followed. 

Massachusetts Statute. In Massachusetts the requirements in detail 
differ somewhat from those of Connecticut, and there is also an important 
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difference in the order of prooedurei which the following extracts from the 
statutes illustrate : 

Sbction 7. Three or more persons may associate themselves by a written 
agreement of association with the mtention of forming a corporation under general 
laws for any lawful piupose which is not excluded by the provisions of section one 
to buy and sell real estate or to distil or manufacture intoxicating liquors. 

Section 8. The agreement of association shall state: — 

(a) That the subscribers thereto associate themselves with the intention of 
forming a corporation. 

(6) The corporate name assumed. 

(c) The location of the principal office of the corporation in the commonwealth, 
and elsewhere in the case of corporations organized to do business wholly outside 
the commonwealth. 

(d) The purposes for which the corporation is formed and the nature of the 
business to be transacted. 

(e) The total amount of the capital stock of the corporation, which shall not 
be less than one thousand dollars, to be authorised; the par value of the shares, 
which shall not be less than five dollars; the nimiber of shares into which the 
capital stock is to be divided, and the restrictions, if any, imposed upon their 
transfer; and, if there are to be two or more classes of stock, a description of the 
different classes and a statement of the terms on which they are to be created and 
of the method of voting thereon. 

(/) Any other provisions not inconsistent with law for the conduct and regu- 
lation of the business of the corporation, for its voluntary dissolution, or for limit- 
ing, defining or regulating the powers of the corporation, or of its directors or stock- 
holders, or any class of stockholders. 

{g) The subscriber or subscribers by whom the first meeting of the incorporators 
shall be called. 

(h) The names and residences of the incorporators and the amount of the 
stock subscribed for by each. 

Section 9. The first meeting of the incorporators of a corporation created by 
special law shall, unless such law otherwise provides, be called by a notice signed 
by a majority of the persons named in the act of incorporation; and the first meet- 
ing of the incorporators of a corporation organized under general laws shall be 
called by a notice signed either by such subscriber to the agreement of association 
as may be designated therein or by a majority of the subscribers to such agreanent; 
and such notice shall state the time, place and purposes of the meeting. A copy of 
such notice shall, seven days at least before the day appointed for the meeting, be 
given to each incorporator or left at his residence or usual place of business, or 
deposited in the post office, postage prepaid, and addressed to him at his residence 
or usual place of business, and another copy thereof, and an affidavit of one of the 
signers that the notice has been duly served, shall be recorded with the records of 
the corporation. If all of the incorporators shall in writing, indorsed upon the 
agreement of association, or, in the case of a corporation created by special law, 
upon the charter or a certified copy thereof, waive such notice and fix the time and 
place of the meeting, no notice shall be required. 

Section 10. At such first meeting, or at any adjournment thereof, the incor- 
porators shall organize by the choice, by ballot, of a temporary derk, who shall 
be sworn, by the adoption of by-laws and by the dection in such manner as the 
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l^-laivB may detennine of directors, of a treasureri of a clerk and of such other 
officers as the by-laws may prescribe. The temporary derk shall make and attest 
a record of the proceedings until the derk has been chosen and sworn, including a 
record of such choice and qualification. 

Sbction 11. A majority of the directors who are elected at such first meeting 
shall forthwith make, sign and make oath to artides setting forth: — 

(a) A true copy of the agreement of association and the name of the subscribers 
thereto, or of the act of incorporation, as the case may be. 

(b) The date of the first meeting and of the successive adjournments thereof, 
if any. 

(c) The amount of capital stock then to be issued; the amount thereof to be 
paid for in full in cash; the amount thereof to be paid for in cash by instalments 
and the instalment to be paid before the corporation commences business; and the 
amount thereof to be paid for in property. If such property consists in any part 
of real estate, its location, area and the amount of stock to be issued therefor shall 
be stated; if any partof such property is personal, it shall be described in such detail 
as the oonmiissioner of corporations may require, and the amount of stock to be 
issued therefor stated. If any part of the capital stock is issued for services or 
expenses, the nature of such services or expenses and the amoimt of stock which is 
isroed therefor shall be dearly stated. 

(d) The name, residence and post office address of each of the officers of the 
corporation. 

The directors who sign such artides shall be jointly and severally liable to any 
stockholder of the corporation for actual damages caused by any statement therein 
which is false and which they know to be false. 

SscnoN 12. The articles of organization and the record of the first meeting 
of the incorporators shall be submitted to the commissioner of corporations, who 
shall examine them and who may require such amendment thereof or such addi- 
tional information as he may consider necessary. If he finds that the articles 
conform to the provisions of the preceding sections relative to the organization of 
the corporation, he shall so certify and indorse his approval thereon. Thereupon, 
the artides shall, upon pajonent of the fee hereinsiter provided, be filed in the 
office of the secretary of the commonwealth, who shall cause them and the indorse^ 
ment thereon to be recorded, and, except in the case of a corporation created by 
special law, shall thereupon issue a certificate of incorporation in the following 
form: — 

[which need not be stated here] 

The secretary shall sign the certificate of incorporation and cause the great seal 
of the commonwealth to be thereto affixed, and such certificate shall have the force 
and effect of a special charter. The existence of every corporation which is not 
created by special law shall begin upon the filing of the articles of organization in 
the office of the secretary of the commonwealth. The secretary of the common- 
wealth shall also cause a record of the certificate of incorporation to be made, and 
such certificate, or such record, or a certffied copy thereof, shall be condusive evi- 
dence of the existence of such corporation. 

SscnoK 17. The business of every corporation shall be managed and con« 
ducted by a president, a board of not less thim three directors, a derk, a treasurer 
and such other officers and such agents as the corporation by its by-laws shall 
authorize. 
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Section 18. Hie directors, the treasurer, the clerk and such other officers 
as the by-laws may prescribe shall be elected annually by and from the board of 
directors. Every director, unless the by-laws otherwise provide, shall be a stock- 
holder. 

Section 19. The board of directors may exercise all of the powers of the cor- 
poration, except such as are conferred by law, or by the by-laws of the corporation, 
upon the stockholders. A corporation may, by its by-laws, provide for an execu- 
tive committee to be elected from and by its board of directors. To such com- 
mittee may be delegated the management of the current and ordinary business of 
the corporation, and such other duties as the by-laws may prescribe. 

Section 20. There shall be an annual meeting of the stockholders and the 
time and place of holding it, and the manner of conducting it, shall be fixed by the 
by-laws. 

First Meeting. In Massachusetts, the " first meeting " is held pre- 
vious to filing the articles of incorporation, in Connecticut after such filing. 
The detail of procedure also is diiBferent. In other States, the procedure, 
while similar to one or the other examples shown above, will nevertheless 
differ enough so that a critical examination of the statutes is necessary for 
any State in which incorporation is to be effected. 

The minutes of the " first meeting " and the records of all later meet- 
ings of the corporation whether regular or special should show all formal 
and necessary acts, and in a form which will be legally conclusive. 

Advance Preparation for Meeting. It is desirable that all the busi- 
ness necessary to the first meeting, or any formal meetings necessary to 
incorporation, shall be prepared in advance, including the making of all 
motions that are essential. Not only is time thus saved but greal^er cer- 
tainty of action is secured. The lawyer, if any, who is attending to other 
details should attend and direct the meeting. 

It has been held in some States that one of the incorporators may not 
act as notary and take the acknowledgment of the others. In other 
States this has been done without objection from the State ofi[icials. 

Ordinarily printed blanks can be had which much facilitate the fram- 
ing of the formal documents. 

By-Laws. The preparation of the by-laws is of great importance, 
and a book of forms and the by-laws of similar corporations will be of great 
value, but should be supplemented by careful and thoughtful considera- 
tion as to the requirements of the corporation to be formed. 

Form of Charter. In some States a formal charter is issued imder the 
great seal of the State ; in others the articles of incorporation are pre- 
sented, certified, and filed, and constitute the charter; a duly certified 
copy is then evidence of the existence of the corporation. 

Objects. The objects of the corporation must be set forth in the arti* 
cles of incorporation. In some cases it is required, and in general it is 
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desirable, to specify the statute under which organization is sought. 
Sometimes there is a choice as to the statute under which organization 
shall be effected, and careful deliberation may sometimes be well worth 
while. The objects stated should be sufficiently comprehensive so that 
some later desired action on the part of the corporation will not be found 
to lie outside the scope of corporate powers as defined by the objects 
specified. 

Two Policies as to Objects. There are two poUcies practiced in set- 
ting forth the objects. One is to state them in very general but compre- 
hensive terms ; implied powers are then added by law. Another is to be 
very specific ; the danger in this is that the Bpecif3dng of a large nimiber 
of objects may have the effect of precluding any not specified. When 
general terms are used, a clause Uke the following is sometimes added : 

In furtherance of, and not in limitation of, the objects and purposes herein- 
above stated, and the general powera conferred by law, it is hereby expressly pro- 
vided that this corporation shall have the following powers; that is to say: 

Powers. The powers of the corporation rest not only upo^ the arti- 
cles of incorporation, but upon such parts of the State Constitution and 
such parts of the statutes as are applicable both as to extent and limita- 
tions, together with such powers as the Common Law adds as implied and 
necessary. 

The powers are then: 1. Those expressly given. 2. Impliedly as 
incidental to express powers. 3. Impliedly as necessary to corporate 
existence. 

Implied Powers. The implied powers added by law are not merely 
those necessary and indispensable, but also those appropriate, convenient, 
and suitable for the purposes set forth. The corporation has thus powers 
to contract, grant, receive, sue and be sued ; to purchase, hold, lease, or 
sell lands ; to have a seal ; to make by-laws and amend them ; to borrow 
money; to execute a bond or a note, also to compromise claims, and 
submit disputes to arbitration ; to endorse for another for accommodation ; 
to draw, endorse, or accept bills of exchange ; to make by-laws ; to main- 
tain continuous succession during its period of existence ; as well as other 
powers not mentioned here. There is a presumption that contracts of a 
corporation are within its powers; if this is questioned, the burden of 
proof is on him who objects. 

Powers from Statute. The statute often specifies many powers which 
the Common Law had already recognized ; but the statute often confers 
others which the corporation would not have unless expressly granted. 
The following powers of business corporations are definitely specified in 
the statutes of Massachusetts : 
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Every corporation which is subject to the provisions of this act shall have the 
following powers and privileges and shall be subject to the following liabilities: 

(a) To have perpetual succession in its corporate name, unless a period for its 
duration is limited by special law. 

(6) To sue or be sued in its corporate name, and to prosecute or defend to final 
Judgment and execution or decree in any court of law or equity. 

(c) To have a capital stock to such an amount as may be fixed in its agreement 
of association or articles of organization or of amendment as hereinafter provided. 

(d) To have a corporate seal, which it may alter at pleasure. 

(e) To elect all necessary officers, fix their compensation and define their duties. 

(/) To hold, purchase, convey, mortgage or lease within or without this com- 
monwealth such real or personal property as the purposes of the corporation may 
require. 

ig) To make contracts, incur liabilities and borrow money on its credit and for 
its use. 

{h) To make bylaws not inconsistent with the lavns of this commonwealth for 
regulating its government and for the administration of its afifairs as hereinafter 
provided. 

(t) To be dissolved or to have its affairs wound up in the manner hereinafter 
provided. 

Where to Incofporate. In what State shall the corporation be organ- 
ized ? With the ordinary mercantile corporation, the answer is to organ- 
ize as a domestic corporation in the State where the business headquarters 
are and where most of the business is to be transacted. A corporation 
doing business in a State other than that in which it is incorporated, is 
called a foreign corporation, and the laws in one way or another are likely 
to be less favorable to a foreign corporation. A State may, although it 
seldom does, pass laws to shut out a foreign corporation altogether, or by 
drastic laws reach the same result by indirection. 

Conditioas Influencing Place. With railroad companies or with large 
corporations of various sorts doing much business in several States, the 
case is less simple. The fees for organization and for taxation are not 
alike in all States; other conditions of organization or of operation are 
more burdensome in some States than in others. On the other hand, the 
conservatism of the laws of certain States tends to give a high standing to 
a corporation organized therein, which has some effect towards making the 
financing easier. In the case of long lines of railroads, separate corpora- 
tions are often organized in different States, and operated under a single 
management. For the larger ntiatters of organization, the services of a 
lawyer are desirable or necessary, and in most cases ai« readily available. 

Charter a Contract. The charter is recognized as a contract between 
the State and the corporation. A general statute may be considered an 
invitation ; an offer is made when the articles of incorporation are filed, 
and when these are accepted by the proper State ofiicial in accordance 
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with the statute, there is a complete contract; neither the corporation 
nor the State may violate it, since the Constitution of the United States 
provides that ** no State shall pass any law impairing the obligations of 
contracts." 

Amendment of Charter. In older charters there are sometimes found 
provisions which lat^ seem unsatisfactory to the State, but amendment 
would constitute an impairment of the contract. A remedy is some- 
times found in such cases when a corporation asks for f urtiier legislation 
in its behalf ; the State is then in position to " trade," and exact some 
desirable amendment as the price of the new l^pslation. Statutes or 
special charters nowadays commonly contain a provision reserving to the 
State the right to amend. 

Seoixities; Bonds and Stock. A corporation has an inherent, an 
implied power to contract debts. This carries with it the power to give 
security and in this way to issue bonds. When a man builds a house he 
often pays for it only in part in cash and gives a mortgage for a part; 
sometimes he pays in cash all he can raise and gives a mortgage for the 
balance; sometimes he borrows all he can and pays cash only for the 
balance. A corporation is similarly financed, oftentimes in part from the 
sale of bonds, and in part from the money paid in to the capital stock of 
the corporation by the subscribers who thus become stockholders, or else 
paid by later stockholders who become such by purchasing treasury stock 
directly from the corporation. 

Bonds. The bonds are frequentiy, but not always, mortgage bonds. 
The ordinary mercantile corporations seldom issue bonds, and some of 
the early railroads issued no bonds for many years. Manufacturing and 
railroad corporations, and the so called trusts, some of them mercantile, 
find it convenient to issue bonds. Whether to provide the money needed 
mostiy from the sale of bonds or by subscription or sale of stock is a finan- 
cial rather than a legal question. 

Bondholders' Interest. Bonds, which constitute a first claim on the 
property of a corporation, ^ve bette r s^iiri^ than stock, and can be sold 
to advantage while paying a low rate of ioterest. With good earnings 
the stockholders may thus receive a larger percentage of profit on the 
smaller amount of stock required. On the other hand, if the earnings are 
unsatisfactory, the interest on the ][)onds, as it becomes due, must neces- 
sarily be paid, and a failure to pay interest usually means a receivership 
and perhaps foreclosure of the mortgage, which may result in a total loss 
to the stockholders; whereas if there were no bonds, meagre earnings 
would result only in a loss of dividends on the stock, which need not be 
paid if unearned, and would not imperil the property so long as the earn- 
ings covered expenses of operation. It is a matter of good financial judg- 
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ment to detennine, in each case, what proportion of bonds and stock to 
issue. 

Special Infonnation Required for Ihcorporation. In the case of rail- 
roads and many other corporations, it is sometimes provided by law that 
the articles of incorporation shall state : (a) the total amount of its capital 
stock ; (6) the par value of a share ; (c) the amount of stock subscribed 
and by whom ; ((2) the amoimt actually paid in ; and, sometimes also, 
(e) if more than one class of stock (common stock), the name, quality, 
and privileges of any additional classes of stock. In this matter, also, 
the specific requirements of the statute must be followed ; these differ in 
different States, as well as for different kinds of corporations in the same 
State. 

Amount of Capital Stock. In some States there are also requirements 
as to : (a) the amount of capital stock aheady paid in at the time of the 
'' first meeting " ; (b) the percentage of the capital stock already subscribed ; 
(c) the percentage of the capital stock already paid in ; or (d) the percent- 
age of the capital stock already subscribed which has been paid ia. Some- 
times such a requirement must be fulfilled before the iucorporation is 
effected. In other cases, it must be fulfilled before starting business. 

Stock : How Acquired. Stock may be acquired in several ways ; by 
subscription at the start, by later purchase from the corporation, or by 
transfer from some other stockholder. Although transfer of stock is 
allowable, certificates of stock are held not to be properly '' negotiable 
instruments." A stock certificate is a written acknowledgment of the 
interest of the stockholder, and a transfer of stock must be registered on 
the books of the company. 

Subscriptions: Privileges and Responsibilities. The subscriber, 
before incorporation, not only secures some privileges, but he also incurs 
legal responsibiUties. In general, a subscriber must pay his subscription. 
In some States the subscription stands as an offer which may be withdrawn 
before the charter is secured, but which is accepted and becomes a contract 
the moment the charter is secured ; in other States the subscription, once 
made, cannot be withdrawn unless for fraud or similar adequate cause. 
Sometimes subscriptions are conditional, but commonly not ; sometimes, 
or in some States, there is an implied condition that all the shares shall be 
subscribed for imless otherwise specified ; but a subscriber may waive this 
if he sees fit. No general rule of universal application can be laid down 
here as to the responsibility of the subscriber. 

Subscription Agreements. In some States a formal subscription agree- 
ment is necessary. Whether necessary or not, an agreement "in con- 
sideration of the subscription of others hereto, I promise " forms a con- 
tract which probably would be enforced. 
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The contract of the subsciiber is with the corporation and not with 
the other subscriba^ ; it muBt be enforced through the corporation, and 
it has been held that the subscriptions are vahd commonly not only by 
virtue of the statute, but also as a matter of CJommon Law. 

Full Paid Stock. In some States it is imlawf ul to issue stock to stock- 
holders except on payment of its par value. In other States corporations 
of certain classes may issue stock on payment of less than par value under 
some circumstances. When par value has been paid, the stock is non- 
assessable. National Banks are a notable exception to this rule ; holders 
of full paid stock of National Banks are liable to an additional assessment 
equal to the par value if this be required to pay depositors or other credi- 
tors. In some States a similar rule prevails as to all corporations. 

Additional Assessment. Where stock has not been paid in full, the 
stockholder, in most States, may be called upon for additional assessments 
up to a point where his total payments shall equal the par value of the 
stock. His liability is primarily to the corporation, although eventually 
to creditors in case the assets should be insufficient ; but in many States 
this is true only in case of insolvency or its substantial equivalent. The 
liability of stockholders has been held sometimes to be jointly and severally, 
sometimes proportionally. 

Where a corporation is clearly solvent and in successful operation^ 
stocks not fully paid for wiU not be assessed because there is no occasion 
for such action. The statutes relating to corporations have been changed 
frequently and vary so much in different States that a careful reading of 
statutes, as well as an examination of decisions, is necessary to ascertain 
what are the liabilities of stockholders. 

Special Liabilities of Stockholders. In some States the stockholder is 
liable beyond the full paid stock for the wages of employees of the corpora^ 
tion. He is also liable for any refimd which has impaired the security of 
creditors. In some cases there has been a limitation on the period for en- 
forcing the liability of stockholders. In the case of transfer of stock, the 
rule as to the liability of transferor and transferee is variable. In Cali- 
fomia, stockholders are liable for aU debts of a corporation. 

Stock Issued other than for Cash. While stock is commonly issued for 
cash, the law countenances its issue for labor or other services or for property 
if its purchase would not be " uUra vires,^* a term to be explained later. In 
some cases practically the only way in which a railroad can be constructed 
is by paying the contractor in the securities of the corporation. The 
measure of value of services or property must be, in general, the equivalent 
of reasonable value, or just valuation, but in a very few States an agreed 
value, or an arbitrary value fixed, is held to be legal ; and in the absence 
of fraud, the judgment of the board of directors as to value is con- 
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elusive. Stock thus issued other than for cash has been held to be non« 
assessable. 

Stock as Bonus. In some States, in pajrment of a debt when the 
credit of the company is poor, payment may be made in bonds with a 
bonus of common stock, provided the market value of bonds and stock 
be not less than the par value of the bonds. It is not unconunon, too, to 
finance corporations by issuing a block something as follows : bond, $1000 ; 
8 shares preferred stock ; 4 shares common stock ; the selling price for the 
block being perhaps $1100. 

Preferred Stock. Preferred stock is sometimes issued in addition to 
conmion stock ; the word '' preferred " means Uttle or nothing unless the 
preference is explained. Ordinarily such stock is specified to be preferred, 
or to have priority, both as to assets and dividends ; the provision then 
is that the preferred stock shall have first claim on assets in case of liqui- 
dation, and shall receive its full specified dividend before any dividend is 
paid on the common stock. Preferred stock usually has a specified rate 
of dividend ; if " cumulative *' preferred stock, then in case a dividend is 
omitted in any year, it shall be paid later whenever money is earned in 
excess of fixed charges and current preferred requirements, and before any 
dividends can be paid on the common stock. Unless the quality of prefer- 
ence is in some way explained or specified, the use of the word appears to 
have no effect. 

Unless the statutes authorize the issue of preferred stock, its legality 
is doubtful. When the statutes authorize it, it is not altogether clear 
whether the corporation has a right to issue it after the common stock is 
subscribed, but the weight of authority favors its legality. It is often 
issued when reorganization of a railroad becomes necessary, sometimes in 
place of bonds upon which it was found difficult or impossible to pay 
interest, and which were retired in favor of preferred stock. 

Stock of Other Coipoiations. Although at Common Law a corporation 
could not in general hold stock in other corporations, yet in most States 
this is now authorized. This seems almost necessary in the case of insur- 
ance companies with much money to invest, and also in the case of trust 
companies for the investment of trust funds. At present it is not un- 
conmion for '' holding companies '' to own the stocks of several companies 
operating in a single Une of corporate work, and this seems not unlawful 
now imless it is a combination in restraint of trade, which is unlawful not 
only under the Common Law, but often directly under Statute Law also. 

The federal anti-trust law, the so-called Sherman Anti-Trust Law, not 
only defines the offence, but also attaches a penalty which includes possible 
imprisonment. This law is not on its face directed at corporations, but 
most action imder it is likely to be against large corporations, and its terms 
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flhould be understood by anyone forming a corporation which has at all 
the character of a combination or trust. 

Sherman Law. The federal anti-trust law, the Sherman Law, is directed 
against any combinations or operations in restraint of trade. It affirms the 
Ckunmon Law principle as to restraint of trade, causes it to apply to inters 
state transactions^ thus curing difficulties arising from the inability of a 
State to exercbe sufficient jurisdiction and control of many cases. In ad- 
dition to defining the offence, the act also imposes a penalty of fine or im- 
prisonment or both. It also provides for an action in Equity to enjoin opera- 
tions declared ill^^al by this act. It took some time for the Supreme Court 
of the United States to determine the true meaning and application to the 
act, but this was finally accomplished under what has been, denominated 
** the light of reason." The dissolution of the Standard Oil Trust and the 
Tobacco Trust were accomplished under this act. With the fixing of this 
meaning and applicaticm it is expected that it will be possible to enforce 
the penalty of imprisonment, which had seemed not to be possible while 
the meaning remained somewhat vague. The certainty which the law 
aims to secure is temporarily disturbed with relation to this act by the 
later lei^slation known as the Clayton Act and The Federal Trade Com- 
mis^on Law enacted late in 1914 ; new Statute Law of this sort is likely 
to bring about new rulings and definitions of the law from the Supreme 
Court, as the laws overlap. 

Clayton Act. The CIa3rton Act is specifically an anti-trust act. It pro- 
hibits discrimination in price between iQdividuals ** where the effect of such 
discrimination may be to substantially lessen competition or tend to create 
a monopoly.'' It further prohibits making contracts which specify that 
^e purchase shall not use or deal in the goods of a competitor if the effect 
is to lessen competition. The act further provides, in the case of banks 
and certain other corporations, that any individual shall not hold posi- 
tions of director or important officer in more than one such corporation, 
where both corporations are naturally competitors ; this is known as the 
** interlocking directorate '' provision. 

Federal Trade Commission. The Federal Trade Commission is a 
body appointed under United States laws to investigate and remedy id- 
fractions of the laws as well as any acts suppressiag competition. Provision 
is made so that it may act less formally than a court of law in such 
investigations. 

A careful reading of aU these acts and of the decisions rendered will be 
necessary for a proper understanding of the laws, and there may then re- 
main some uncertainty as to their scope and application imtil there has 
been time for Supreme Court decisions to bring about the stability which 
business needs and which the law seeks to secure. 
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Another federal law, the Intenrtate Commerce Act, deab not only with 
railroad rates but also with safety appliances for railroads, thus giving a 
new expression of federal powers ; the same is true of the federal Work- 
men's Compensation Act, which however is not c<mfined in its action to 
corporations, although in practice few personal employers are interested. 

Amount of Capital Stock. As to the amount of capital stock, it should 
be understood that the value of property is mainly determined by its earn- 
ings. With corporations having public service qualities, a high rate of 
dividend return, if the capital stock is small, will tend to cause dissatis- 
faction on the part of the public, and perhaps bring about adverse legisla- 
tion ; over-capitalization on the other hand results in higher taxes under 
the laws of many States. It is not altogether uncommon with corporations 
for preferred stock to be issued to the amount of the physical value of the 
property, and conunon stock to capitalise the additional or surplus earn- 
ings, representing the value of the franchise or good-will of the company ; 
such stock is sometimes called watered stock. 

Capital; Capital Stock; Capitalization. In considering the financial 
side of the corporation it may be proper to distinguish between : (a) capital, 
the property value of the corporation, its assets, or the fund with which 
it does business ; (b) capital stock, the amount of stock authorised ; (c) devi- 
talization, which includes bonds as well as stock. 

Promoters. In the formation of a corporation, an important person 
sometimes is the " promoter," whose function it is to effect the incorpora- 
tion and organization of a company ; who brings together the persons who 
become interested in the enterprise ; who aids in procuring subscriptions 
and sets in motion the machinery which leads to the formation of the com- 
pany itself. His position differs much from that of the subscriber. 

While a contract comes into force between subscribers and corpora- 
tion the moment the charter is secured, on the basis of a continuing offer 
then accepted, it is held in most States that there is no such contract 
between a promoter and the corporation. The promoter's services were 
performed before there was any corporation to make either an express or 
an implied contract to pay the expenses of promotion. 

Payment to Promoters. If the promoter expects payment for his 
services, he should have a contract with the subscribers or with some in- 
dividual or individuals, with proper assurance that enough money is avail- 
able. The agreement-should be in writing ; for, if the subscribe he dealt 
with should die, the other subscribers might be inclined to dodge respon- 
sibility if opportunity offered. While a promoter has no claim that he 
can enforce against the corporation, on the other hand there appears to 
be no l^^al obstacle to the payment by the corporation, at its pleasure, of 
expenses connected with organization, and these may propcdiy include 
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any aUowanoes for promotion. It is not improbable that mining engineens 
may have the opportunity or find it necessary to act as pramoters. If the 
work of the promoter is properly conducted there is no reason why stigma 
should attach. 

Secret nroflta of Promoters. It is held that promoters stand in a fidu- 
ciary relation which prevents them from receiving any secret profits, A 
promoter, therefore, cannot purchase property in the interests of a cor- 
poration and sell at an advance, at least unless all others interested are 
notified and assent ; neither can he receive a bonus from the seller of the 
property. Sometimes, however, the property is his own, and was his 
own before he undertook the promotion ; his position then is not equivocal 
fmd he may properly bargain and agree with the corporation for its pur- 
chase. It is probable that in many cases of promotion some abuse creeps 
in. The promoter in any important transactions ought to have the advice 
of a good lawyer to make sure that his dealings with the subscribers and 
corporation are clearly legal in form as well as in substance. This is 
especially important if he desires not only to sell property, but also to 
retain a large and perhaps controlling interest in the company, as often 
happens. 

Stock in Hands of Trustees. In some cases, an inventor with little 
funds, or a miner, financially weak, desires to form a company to finance 
his enterprise, where neither he nor the capitalists interested may be will- 
ing that the other party shall exercise a controlling interest. In such case, 
the parties may agree to place the stock in the hands of trustees in whom 
both interests have confidence. 

Board of Directors. While the stockholders constitute the corpora- 
tion, most of the powers must be exercised through the board of direc- 
tora ; this may be provided in the by-laws, although in some States it is 
specified in the statute which constitutes a part of the charter. Some- 
times the " president and board of directors " are specified. While the 
directors have power to incur debts, and thus to issue bonds, in some by- 
laws it is provided that the issuance of bonds or the sale of real property 
shall require the vote of the stockholders ; in some States the statute re- 
quires this. The by-laws may provide for other general ofiScers, and may 
also specify their duties ; unless so specified, it will be implied that th^ 
exercise the powers customary to such officers. 

Fonctiona of Stockholders. In the absence of any special require- 
ments, the functions of the stockholders may be restricted to the election 
of a board of directors and the passing of by-laws ; ordinarily they are not 
so closely confined. Unless otherwise provided, the power to increase or 
decrease capital stock rests with the stockholders rather than with the 
board of directors, but there must be some statute authorizing such change ; 
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the same is true of any change in the articleB of incorporation. Unlem 
the by-laws proyide otherwise, the power to amend by-laws also rests with 
the stockholders. Nor are the rights of a stockholder confined to action 
in the meetinge ; he has a right to inspect the books and papeis of the 
c(Hporation either personally or by agent; but it must be for a proper 
purpose and at a proper time. While a majority vote of the stockholdeni 
controls ordinarily, yet a minority may sometimes enjoin or restrain either 
action by the board of directors or by a majority ci stockholders, if such 
action is prejudicial to corporate interests or the ri^ts of the minority, 
which a court of Equity tends to protect. 

Payment of Dividends. The stockholders have not the right to com- 
pel the payment of a dividend. Such payment is in the discretion of the 
board of directors, and even when earned, need not be made unless the 
board thinks best. It may not be paid from capital ; it must be from net 
profits or surplus. It may be in money, stock, or other property. Any 
act or failure to act, as to dividends or otherwise, which indicates bad 
faith may, however, be reached by a proceeding in Equity. 

StocUidders' Meetings. Stockholders' meetings are held annually 
and at such other times as special meetings are called. The notice or call 
for the meeting generally specifies the items of business to come before it. 
At the annual meeting the election of directors occurs, and this is usually 
followed immediately by a meeting of the board of directors who at once 
elect a president and such other officers as seem necessary or wise. 

At the annual meeting the stockholders also usually ratify the acts of 
the directors and officers during the year past. Voting on important 
matters is ordinarily by shares, and a majority of the shares are necessary 
to constitute a quorum. A majority of votes represented, elect ; in some 
corporations cumulative voting is practiced ; this is allowed by the statutes 
of some States, but is rather unusual. Under this system, a voter may be 
allowed to cast six ballots for one director rather than cast one ballot for 
each of six directors, thus enabling a minority to secure some representa- 
tion in the directorate, if the minority is not too small. As a rule, few 
stockholders are actually present at a meeting; when absent, a stock- 
holder is often represented by a " proxy," a sort of power of attorney au- 
thorizing another to act in his stead. Voting by proxy is not a Common 
Law right or privilege, but must be authorized by statute or Jby-Iaw ; as 
a matter of modem practice, however, most of the votes cast at any stock- 
holders' meetings are by " proxy." 

Stockholders' Meetings: Where Held. Unless otherwise clearly au- 
thorized by statute, stockholders' meetings must be held in the State 
where the corporation is chartered ; this is especially necessary in the case 
of the " first meeting " where the incorporation is effected. Ordinarily 
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there is no requirement that meetings of the directors shall be held within 
this State; but it is considered desirable that the first meeting of the 
directors should be held within the State, probably because at this meet- 
ing the organization of the corporation is perfected. 

Business in Hands of Directors and Officers. The business of the 
eorporation, as has been stated, is carried on by the board of directors, or 
by the president and board of directors, and not directly by the stock- 
holders, although by by-law or statute certain proceedings must have 
previous authorisation from the stockholders, or in some cases ratifica- 
tion by the stockholders at one of their meetii^. 

Restricted Powers of Corporations; Ultra Vires. In many wajm the 
1^^ status of the corporation is substantially that of an individual ; but 
while an individual may without restriction do almost any legal act, a cor- 
poration is restricted to acts within the scope of the objects or purposes 
for which it was organised. Other things, although le^ in themselves, 
it may not do, because they are outside the scope of the corporate powers ; 
the expression vltra vires is used to characterize acts outside the scope of 
corporate powers. An official of one of the railroads terminating in Boston 
sabscribed some years ago to a fund to secure the success of the Peace 
Jubilee, but at the action of a stockholder, he was restrained from paying 
the subscription out of the funds of the company. The corporation was 
organized to carry on a raOroad, and runniug a band concert was uUra 
mres. No doubt the Peace Jubilee brought profit to the raOroad, but so 
also did almost any ccmmiercial business in the city. 

Rights Under Ultra Vires Contracts. Not only nuiy a stockholder 
enjoin a corporation from acting uUra vires, but in the case of certain 
actions, the State may sometimes even proceed to bring about forfeiture 
of charter. A contract fully executed, however, will seldom be set aside 
as uUra vires; the railroad company for instance might have paid the 
money at the time it was subscribed for the Peace Jubilee. An executory 
contract ultra vires cannot be enforced by either party, but where some- 
thing has been done and either party has received benefits, a proceeding 
in Equity will adjust the matter. Similarly, the law will often protect a 
person who has honestly performed his part of a contract ultra vires, or 
one who has entered into a contract not clearly ultra vires without full 
knowledge t>f the circumstances. In case of conveyances by or to the 
eorporation ultra vires, authorities differ. It is doubtful if even unanimous 
action by shareholders will cure an ultra vires act ; the control of the cor- 
poration is in the State and limited by its charter, a control not to be set 
aside by any action of the shareholders 

Negotiable Instruments Ultra Vires. A negotiable instrument issued 
iittra vires in the hand of an innocent party is clearly good under the laws 
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governing negotiable instrumentBi unlenei the inBtniment in ita nature was 
without the scope of the corporation's power. 

Directors as Trustees. The board of directors is also restricted in an- 
other way ; while the directors are not strictly a board of trustees, their 
position has much of the same fiduciary quality. They hold a position 
of trust for the stockholders, not for a majority of stockholders. It has 
sometimes been held that the directors as a board cannot contract with 
one of their members as an individual. The prevailing rule is not as strict 
as that ; but any such transaction must be clear and aboveboard and, in 
case a question is raised, the burden of proof is on the director to show that 
the contract was fair. It is quite clear that no member of the board may 
derive any secret profit from his position ; any such secret profit can be 
recovered for the benefit of the corporation. Some years ago the presi- 
dent of a large express company bought for himself a small tributary com- 
pany and sold it to the larger company at a profit ; it was held to be an 
illegal sale. On the contrary a stockholder may contract freely with the 
board, and is not restricted in voting because he has an interest in the 
matter voted; nevertheless, a stockholder with a controlling interest, 
thus with power to elect directors, must exercise his power in such manner 
as not to work fraud on the corporation. 

Liability of Directors. While the directors are liable for any abuse of 
trust, for gross negligence and the Uke, they are not liable for errors of 
judgment ; they are required to exercise ordinary care, skill, and pru- 
dence, and to act with honest purpose. 

Nevertheless, if officers act in excess of authority, whether uUra vires 
or beyond the authority lodged in them personally, they may be held 
liable to the corporation, and also to those with whom they deal. Few 
cases occur, however, where action is taken against an official. Directors, 
being restricted as to contracting with themselves, are not entitled to pay- 
ment for their services except as provided in the by-laws or statute, or as 
voted by the stockholders. Ordinarily there is some such provision, so 
that they are paid for attending directors' meetings. 

Executive Committee. The by-laws often provide for an executive 
conmiittee as a sub-committee of the board, with important powers, and 
also authorize the appointment of necessary officers and s^gents of the cor- 
poration. The statute sometimes makes such provision, although the 
corporation doubtless in the absence of such express provision has inherent 
power to appoint the officers and agents necessary to the exercise of its 
functions. It has already been stated that the directors act as a board 
and not as individuals. If action is taken at any time as the result of 
personal interviews or after telephone conversations, such action ought to 
be taken anew, or ratified, at the next meeting of the board. Action takei> 
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after conference by one member with all the x>thera, whether legal or not, 
is bad businees practice and often results in action which would not be 
possible in an open meeting of the board. 

Powers of State oyer CorporatiQns. Whfle the charter is a contract 
which the State may not set aside, yet the State may exercise certain 
powers, not expressed in the charter, over corporations as well as over 
individuals. For example, it may exercise police powers for the protect 
tion of the public in matters of health, safety, comfort, morals, or property. 
As a matter of Common Law, it is contrary to public policy for the State 
to relinquish this power. It may thus enforce the rights of the public 
against a common carrier, to be described in a later chapter, and thus 
r^ulate railroad rates unless it has restricted itself in the charter, and 
even r^^ulate wages paid to employees; it may also prescribe safety 
appliances for railroads or for manufactories. It has the power to tax 
corporations in any manner not in violation of either the State or the 
United States Constitution. If the charter provides for some special 
method of taxation, the corporation having accepted the charter cannot 
afterwards object. The State has the power to tax the franchise of the 
corporation for the right or privilege of doing business. 

MUmCIPAL CORPORATIONS 

Definition. Municipal corporations are mainly, cities, towns, and 
counties. They are political units ; they are physical units into which a 
State is geographically divided ; but they are also business corporations, 
and it is from this standpoint that they are of interest here. 

How Organized. Small cities, counties, and towns may be organized 
and may act under general statutes ; but large cities are huge business 
corporations whose administration involves the most difficult problems 
connected with democratic government ; such corporations require careful 
regulation by the State, and their needs cannot well be met except by special 
charters which even then need amendment from time to time to cure 
defects as they become evident. 

In many States cities are created by special charter, while in others 
general statutes control; sometimes the State constitution requires the 
latter. In such cases it is conuuon to classify cities according to popu- 
lation, with a code of laws for each class. In Illinois, cities are incor- 
porated under general statutes in this way ; but as there are no other cities 
in the same class as Chicago, the statute is in effect a special charter for 
that city. For other cities in the State, imiformity of treatment seciu^ 
under general laws seems to have advantages. 

City a Business Corporation. It is important that the large city 
should be recognized to be a great business corporation, and a public ser* 
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vioe corporation. Other large corporations, railroad, telephone, 
insurance, and others, have long been under State r^ulation, and some 
commission is usually appointed to observe and perhaps control their 
action and to protect the interests of the public. The State, in its charter 
for cities, in a similar way not only grants powers, but also imposes re- 
strictions for the purpose of insuring honest and efficient handling of the 
business of the city. 

Acceptance of Charter. The municipal corporation serves as the agent 
of the State and is thus a convenient means to properly perform its f imc- 
tions with its citizens. It does not seem necessaiy that the citizens, mem- 
bers of the local corporation, should formally accept the charter, and 
frequently this is not required ; the charter then does not take on the 
character of a contract, and its repeal is at any time possible. It is quite 
common, however, for a statute to provide that a new or an amended char- 
ter shall have the approval of the citizens before becoming operative. 
This is ordinarily accomplished by a referendum at the next city election. 

General Powers. The powers of a municipal corporation have been 
well stated to be : 

1. Those expressly granted. 

2. Those necessarily or fairly implied or incident to those expressly 
granted. 

3. Those essential to the declared object and purpoeee, and not simplly 
convenient, but indispensable. 

The powers are closely confined and may not be extended b7 by-laws 
or municipal ordinances. 

More Specific Powers. It thus has power to make ordinary con- 
tracts; to incur debts, but not to borrow money unless specifically au- 
thorized ; to own property, and acquire it by gift ; to indemnify officers ; 
to compromise or arbitrate ; to pay money when not l^ally liable. 

It has police powers and inthe interest of the public welfare it may 
exercise them to regulate occupations and amusements, health, nuisances, 
licenses, markets, fires, care of the indigent and infirm, as well as other 
matters not here specified. Among other things, it may regulate the run- 
ning of trains. Another proper function is the r^ulation of the liquor 
traffic. To municipal, as to other corporations, the State may and does 
delegate some of its power, as the power to take lands by right of eminent 
domain, which is granted to cities and towns, as well as to railroads. 

Legislation and Judicial Powers. To municipal corporations alone 
does the State del^ate legislative power and judicial power. They thus 
have legislative power to pass ordinances ; but these must conform to the 
charter and to the State Constitution, must not be contrary to public 
policy or other general policy of the State, and not be oppressive or^un- 
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leaaonable. Ab to the judicial powers of a municipal corporation, its 
courts have some Common Law power as well as jurisdiction with relation 
to its ordinances, and it has been held that resident citizenship does not 
disqualify a judge from sitting in mimicipal cases. 

While in a general way the municipidity may not delegate its powers ; 
while purely ministerial acts may be done under its auth(»ity by persons 
who act as agents ; yet discretionaiy powers must be exercised dkectly by 
the mimicipality in the channels authorized by charter. 

Direct Exercise of State Powers. As the State passes laws affecting 
its citizens so as to afford greater security to life and property, so also it 
provides restrictions and checks upon the action of municipal corporations. 
From this standpoint the CTommonwealth of Massachusetts believes that 
the City of Boston is under better protection if the Police Commissioner 
is appointed by the State ; and the commission which grants Uquor licenses 
18 appointed in the same way. In Michigan and in some other States the 
practice is different, for there the constitutional right of self-government is 
strongly asserted and certain State appointments of officers to serve the 
city of Detroit were actually set aside by the courts as iUegal, unconstitu* 
tional. In most States, however, the Michigan rule does not prevail. 

Mayor; Council; Aldermen. The charter srpecifies the governing body 
of the municipality, in Boston a Mayor, and a City Council now a single 
bo4yy although formerly there were a Board of Aldermen and a larger 
Common Council ; the terms of office are specified, as well as the powers 
granted to each. like the directors of a business corporation, tiie mem* 
bers of the Council properly occupy a fiduciary position, although it is 
sometimes hard to believe it. In addition to the officials specified in the 
charter, there are others provided for in the ordioanceB. 

Board of Public Work. An important department in that city of 
great interest to engineers is the Department of Public Works, under a 
Commissioner of PuUic Works, '' who shall be a civil engineer of recog* 
nized standing in his profession '' ; '' who shall construct all streets and 
sewers,'' " shall have full charge of all engineering work '' '' and of the 
laying out and construction of aU public improvements," with some sped* 
fied exceptions. 

Departments. The organization in other cities is often quite different. 
Whether under a Board (or Department) of Public Works, or under what- 
ever names, there are in every city various departments such as street, 
water, wire, health, parks and public grounds, sewers and drains, bridges 
and ferries, and others. 

Building Laws. The charter of Boston, in the interest of safety, pro- 
vides building laws which must be consulted by engineers designing struc- 
tural details ; and these laws must be observed, not only in general terms. 
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but alao with refereDoe to specifications piescribing aUowable stresses, for 
example, or the proportions of materials to be used in concrete ; it provides 
for a Building Conunissioner and for inspectors under him. The power of 
the city to issue licenses is such that little or nothing can be done in new 
building, or in repairs, or in opening the streets for water, sewer, or gas 
connections, or for any purpose, without a previous permit or license ; the 
practice of any city at the particular time must be known if the engineer 
in charge of building construction is to avoid trouble. The requirements 
as to permits or licenses are prescribed by ordinance in some cases, but 
sometimes are department r^pilations only. 

Civil Service Provisions. To avoid ike evils of political patronage, 
civil service examinations are in many cases required by charter as a 
qualification for appointment to many classes of city employment. 

Awarding Contracts. To minimise the opportunity for favoritism in 
awarding contracts for public work the following provision occurs in the 
charter for Boston : 

Officers and boards shall, in their respective departments, make all neces- 
sary contracts for the employment of labor, the supply of materials and the con- 
struction, alteration and repair of all public works and buildings. 

Every officer or board in charge of a department in said city, when author- 
ized to erect a new building or to make structural changes therein, shall make con- 
tracts therefor, not exceeding five, each contract to be subject to the approval of the 
mayor; and when about to do any work or to make any purchase, the estimated 
cost of which amounts to or exceeds two thousand dollars, shall, unless the mayor 
gives a written authority to do otherwise, invite proposals therefor by advertise- 
ments. 

Every proposal for doing such work or making such sale shall be accompanied 
by a suitable bond, certified check, or certificate of deposit, for the faithful perform- 
ance of such proposal. 

All contracts made by any department of the city of Boston shall, when the 
amount involved is two thousand dollars or more, be in writing, and no such 
contract shall be deemed to have been made or executed until the approval of the 
mayor in writing is affixed thereto. All such contracts shall be accompanied by a 
suitable bond or deposit of money or other security for the faithful performance 
of such contracts. 

Most large cities have similar provisions ; these are sometimes a part 
of the charter, sometimes they are only ordinances. A city ordinance of 
Boston further provides that no head of a department shall construct 
work until money has been appropriated. 

Engineer to Know Formalities. Any contractor or contractor's en- 
gineer should know that all required formalities have been complied with 
before entering upon a contract for public work. If the work is performed 
without advertising when that is required, any citizen may bring action 
and prevent the city paying for the work done. In this case the city 
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eaimot pay either at contract rates or on quantum mendtf the value of the 
eervice. The contract is void because illegal ; there cannot be an implied 
contract, because even the express, written contract is void because illegal. 
The law was passed to protect the taxpayer and the courts sustain the 
law ; the contractor has ample opportunity to protect himself. He may 
claim hardship perhaps, but certainly not injustice ; the result is due to his 
own negligence in not knowing whether the contract was legally let. With- 
out such a law the taxpayer has no adequate protection. 

Express Legislative Gnmts. The mimicipaUty has no inherent right 
(nor one implied by the Common Law) to purchase, erect, or maintain 
water works, gas, or electric plants. This must come by express legislative 
grant, by statute. It is true also that, ordinarily, the municipality cannot 
exercise its powers beyond its boundaries; nevertheless a statute some* 
times authorizes the mimicipality to bmld water work or construct sewers 
beyond its limits ; public necessity demands this, and the law has much 
regard for necessity ; this is shown in decisions under the Conmion Law as 
well as by statutory enactment to cure obvious defects in existing laws. 

Metropolitan Boards. In some cases several municipalities around 
some large city may well be included in a general scheme for water supply 
or for sewerage ; in such case the State may provide a Metropolitan Water 
Board, a Sewerage Board, a Park Commission. 

State Control. There is discernible some tendency to exercise State 
functions to a greater extent in controlling or in directing parts of the 
work of the large municipal corporations, in which, as poHtical units, 
there are conditions adverse to the most efScient business administration. 

Comities; Towns; School Districts. Counties and towns are also cor- 
porate bodies: In New England, the town is the active business unit, and 
the county's action is comparatively limited ; through most of the coun- 
try the county is the most important business unit, and the town's action 
is limited. In some parts of the country the school district is a corporate 
body with power to build schoolhouses and to issue bonds. An engineer 
connected with any work for a town, county, or school district, should 
make it a point to know the law with relation to advertising or any other 
requirements so as to secure technical compliance with such requirements 
in connection with the work. 

Warrants for Town Meeting. In New England, money is appro- 
priated or work authorized by " town meeting." An interesting require- 
ment is that the '' warrant," or ** warning " as it is often called, the notice 
or call for the meeting, must specify the various items of business to be 
transacted. Action taken by the town meeting is not legal unless an article 
has been included in the warrant providing for action on that particular 
matter. 
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The town meeting is a pure democracy in whoee proceedings all voters 
are entitled to participate, and it works well in towns with small popula- 
tion. As population increases, representative government becomes neces* 
sary, and has many advantages, as well as some defects. In cities and in 
counties representative government usually prevails. 

Tide in Highways. The municipal corporation seldom possesses com- 
plete l^al title to the highway ; it is perhaps vUra vires for it to acquire 
such title. The ultimate title generally remains in the abutting owners^ 
and if vacated as a highway the property reverts to these owners. 

Easement in ffighways. The use of the streets or highwa3rs must be 
as an easement, for the benefit of the general public. This easement may 
have resulted from prescription, from dedication, or through the exercise 
of the right of eminent domain. The r^i;ulation of this easement is exer- 
cised by the municipality. The grant of a franchise in a highway comes 
from the l^islature, but the charter often vests authority in the munic* 
ipality to grant locations. The use of a street by a trolley car company 
is for the benefit of the public so as to make this a public easement, and 
the courts have decided that a similar use of a street in a subway or tunnel 
under the streets is a public use for which the abutting owners are not 
entitied to extra compensation. 

Landowner's Right in Highway. While in many cases a municipality 
may vacate a public way, it has been decided that a landowner entitied 
to a right of way possesses a right superior to the right to vacate ordinarily 
possessed by the municipafity; but there are some decisions to the con- 
trary. The right of eminent domain is not an inherent or a CSommon 
Law right of the municipality, but is a power which must be expressly 
delegated by the State and exercised by the municipality strictiy in accord- 
ance with the terms of the statute. 

Bonds; Warrants. While a municipality has power to incur debts, 
it has no power to issue bonds, except as authorised by statute. Even 
then these may be issued only for public purposes; the building of either 
highways or railways is held to be for public purposes. In some parts of 
the country it is customary, in the absence of cash available, to issue 
warrants in payment for services or goods : these are simply orders on the 
treasury, payable when funds become available. These warrants are sub- 
stantially negotiable and do in practice pass from hand to hand. With 
bonds or with warrants, limitations as to their issue are often imposed by 
statute. 

Taxation. The power of taxation exercised by municipalities is derived 
from the State and should be expressly granted in the charter. Althouj^ 
the power may be implied in some cases, it may be exercised for public 
purposes only. Special assessments in the form of betterments or benefits 
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or otherwise must be ezprandy authoriiedi and the power must be exer- 
cised in strict conf onnity to the statute. 

Aid to Railroads, If properlj authorised, a municipality may aid in 
the oonstruction of raiboads either by subsoiiption or donation, and may 
issue bonds to secure the monqr required. Such action is not vUra nreSf 
as raiboads are public hishways in which the pubiio has rights, as has been 
stated in connection with the right of eminent domain. 

Officers and Employees. The work of most corporations, business or 
municipal, is performed through the services of a number of employees, 
some of than officers who are in a sense the corporation itself; some of 
them are essentially agents; others are known in the law as servants. 

The corporation, like an individual, is liable for torts of its servants 
conmiitted within the course of their employment, whether malicious, 
accidental, or otherwise. The corporation may even be criminally respon- 
sible; or it may be guilty of contempt of court; that is for either offence 
it may be fined. In many cases, however, the action may better be had 
against the individual who is at fault, the officer, or agent, or servant, for 
he can be imprisoned. The ccnporation while financially more responsible 
in case of a fine, is not subject to imprisonment which may reach the in- 
dividual, a fact which nuiy act as a deterrent. Further attention to the 
subject of employees is reserved for the next chapter. 



CHAPTER Vin 

AGENCT. MASTER AND SBRVAIVT 

Agents and Servants. In England there formerly was a clear distino- 
tion made or attempted between agents and servants; a distinction of 
some importance where many of the latter were menials. In the United 
States at the present time there is a tendency to minimise any such dis- 
tinction and to use the word ''employee.'^ 

There is a wide gulf between certain agents and some kmds of servants. 
A real estate agent often has had no contact with his principal except to 
accept the agency and arrange the price ; he conducts his agency by his 
own methods, independently of his principal who very frequently has 
weaker financial ability than the agent. A farm hand, on the other hand, 
does the work required in the form and in other respects as ordered by 
his master, and in general is without financial responsibility. While the 
distinction is here clear enough, in many cases it is difficult to distin- 
guish between the two classes of employees. Judges and authors of law 
treatises have alike been unsuccessful in framing satisfactory definitions. 

DistinctioQS between Agents and Servants. Certain distinctions 
betwe^i agents and servants, however, may be stated. The servant 
does for his master as a matter of service the things that he is hired to do ; 
the agent represents his principal in business transactions of the sort for 
which he is employed. The servant receives orders as to the performance 
of his work ; the agent is intrusted with the business of his principal. The 
servant seldom has power to contract for his master's benefit ; the agent's 
duties are largely contractual. 

The agent deals with third parties in connection with the property 
of the principal, in buying, selling, leasing, collecting, or some similar way. 
The servant does what is required of him in the way of service either to 
his master, or to third parties for the benefit of his master. The power of 
control by the master over the servant is an important, perhaps the essen- 
tial, feature ; this may sometimes serve to determine which of two or more 
persons is the master where the servant's act has created liability for some- 
one. It is further true that a man may be an agent with reference to 
certain of his duties and a servant in certain other duties ; he nuiy be at 
the same time both servant and agent. 
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The di8lancti(m has practical importanoe, aa a master is reqxnabla 
for the acta of a aenrant , aometimea in caaea where the aame act <»* a amilar 
act by an agent will not make hia principal liaMe. 

lialiility More Iiqportant than Definitioii. In many caaea the nature 
of the act and the drcumstanoea aunoimding it will serve to establish the 
liability, or lack of it, of the principal or mast^ on the one hand, or of 
the agent or servant on the other, without involving subtle distinctions of 
definition. At the trial it will be detennined, if necessary, whether some 
act involved liability on the part of the principal or master. The jury 
will pass on the facts, or where these are undisputed, the judge will deter- 
mine their 1^^ effect. If the action of the jury seems l^fally unsound in 
view of the facts presented and the judge's instructions the judge may set 
aside the verdict as ** contrary to the law and facts in the case." 

Effect of Statute Law. Recent l^^slation has provided Statute Law 
which has done away with some of the earlier fine distinctions, and has 
made use of the words '' employee '' or " workman.'' The greater part of 
such legislation affects only the relations between employer and emplojree, 
and does not touch their relations with third parties. There is some ad- 
vantage in discussing the law of agency and the law of master and servant 
separately, in certain respects at least. 

AGBHCT 

Creation of Agency. The functions of an agmt are properly contrac- 
tual. An agency is created ordinarily dther by appointment or by 
ratification. It may be express or implied ; if express, it may be either 
written or oral. If by appointment in the case of personal property, the 
authority to buy, or sell, or fix prices, may be either written or oral, or 
perhaps in whole or part by conduct ; the request of a principal, written 
or oral, followed by the entrance upon his duties by the agent, constitutes 
appointment. 

The appointment must be written in certain cases where the principal's 
act must be in writing, but not in all such cases. In some States it is 
necessary in case of a lease. In the case of a deed conveying real property, 
or other instrument which must be executed under seal, the authority of 
the agent must be imder seal also. 

Authorization by Contract. The agency is brought about by contract ; 
the authorization, when accepted, is a contract. The agency may be 
implied as in other cases of contract; if services are rendered, the law 
implies from thdr acceptance, not only the assumption of responsibility 
for the acts, but also a promise to pay for their performance. 

Ratification. It often happens that someone performs an act in 
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behalf of another, for his benefit, substantially as an agent, but without 
prior authorisation, or in excess of authority; if the benefidaiy assents 
to and adopts the action, then by such '' ratification," as it is called, a 
relation of principal and agent is established. 

Express or ImpUed Ratification. This ratification may be eq^ress or 
imidied ; it may be written, oral, or by conduct ; eilence is one phase of 
conduct. The acceptance of benefits from the act constitutes such con- 
duct ; acquiescence has sometimes the same effect, this more clearly in a 
case where the act was one in excess ol the authority of an agent. 

Princ^al must be Certain. An act to be subject to ratification must, 
as a rule, have been openly done by one posing as an agent, in behalf of 
the person who becomes the principal by ratifying it. While the latter 
need not be specified, he apparently must be indicated sufficiently to make 
his identity certain. Assent or adoption by any other person does not 
create an agency by ratification. 

Assent to Legal Acts with Knowledge. To constitute a ratification 
sufficient to bind the principal, the assent of the principal must be with 
knowledge of all material facts, or in disregard of them. A principal 
may ratify any act which he mif^t himself perform, but not illegal acts, 
nor acts from which he would be estopped. If an act by him must be in 
writing or other necessary form, his ratification must also be in such form. 
A ratification once made is irrevocable and binds the principieJ to respond- 
bility for the acts of his agent, whether in contract or in tort. 

Ratification Binds Parties. When ratification has taken place, the 
third party and prindpal then become equally bound as the parties to the 
contract made by the agent. Whether the third party has the right to 
withdraw pending ratification seems to be not fully settled. The principal 
can not by ratification give precedence to the acts of his agent over acts 
of his own in which strangers had acquired rights ; for instance, if an agent 
sells goods and the principal meantime has sold the same goods to a stranger, 
the principal can not by ratification avoid his own sale to the stranger. 

Estoppel. Somewhat along the same line, if a person has encouraged 
or allowed a third party to believe an agency exists, he is estopped from 
denying such an agency and is virtually held as principal. The conduct 
of the principal is measured upon substantially the lines which constitute 
fraud or deceit as indicated in the chapter on torts. 

Agency by Necessity. There is further an agency by ** necessity.'' A 
wife or minor may thus act for the husband or father in purchasing neces- 
saries ; a shipmaster in buying supplies. In the case of delay by act of God, 
a railroad company may and should sell perishable frdght. 

Minor as Agent. It is an interesting fact that a minor (under 21 years) 
may lawfully contract as ag^it for another although he could not do so 
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for himself. The law throws its protecting arm around the minor's in« 
terests ; the principal who employs the minor is competent to take care of 
himself. The minor is not competent, however, to make the contract of 
agency between the principal and himself; at least such a contract is 
voidable by the minor. 

Kinds of Agents. In business, there are agents to sell, purchase, col- 
lect, execute commercial paper, manage business ; to act as bank cashiers, 
shipmasters, factors, brokers, auctioneers, attorneys at law, and in various 
other capacities. 

Special or General. An agent may be special or general. A special 
agent is limited in his authority to specific acts. A general agent ordi- 
narily has not unlimited authority or powers, but has full authority or 
power to do all acts incidental, necessary, or usual to agency in the line of 
business in which he is engaged. A good example of special agency is 
that created by a power of attorney authorizing another to do specific 
acts in the stead of the principal. An example of a general agent is the 
manager of a commercial or manufacturing establishment. It is evident 
that a corporation can act only through its officers or agents in general 
business operations. 

Express Au^oiization. In the case of express authorization of a 
special agent, the writing should show the extent and character of the 
agency. In the case of express authorization of a general agent, however, 
the terms can seldom be complete and explicit. In general, in such cases, 
any writing will be construed liberally to effect the object, and favorably to 
an agent as regards any acts done in good faith, and favorably also to a third 
party. As an aid to determining how far the agency extends, the custom 
as to agents and general usage in the same or similar lines of business 
may be invoked, and any ratification by the principal of acts of the agent 
would have considerable bearing. The principle of ratification is clearly 
important in connection with agency. 

That the line of cleavage as to appointment or ratification will not 
always be clear, must be evident, and it is the legitimate function of a 
suit at law to settle any resulting difference of opinion. The burden of 
proof as to the existence of the agency is on the person dealing with the 
agent. 

Joint Agents. Sometimes two persons are joint agents. The general 
rule is that in such cases the action of both is essential. Where, however, 
the intent is apparently otherwise, or where custom serves to determine the 
status, either one may act. This is also true when partnerships are agents. 

Principal Bound by Acts of Agent. Where the relation of agency exists, 
the principal is bound by the acts of the agent exercised within his authority. 
He is bound not merely by the agent's contracts, but also by torts com- 
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mitted by him while engaged in acts within the scope of his authority. For 
example, where a fraud is committed by the agent for the principal's 
benefit in connection with making a contract, or in case he entices an 
employee from another emplojrer, acts characteristic of an agent rather 
than a servant, the principal is responsible; the tort may sometioies be 
ne^gence, although more often nc^gence is an act characteristic of a 
servant rather than an agent. The principal, however, can seldom be 
held to criminal responsibility for acts of an agent. 

Liability of Agent and Third Party. The agent is also personally liable 
for torts conmiitted by him, and may be sued if the third party prefers 
and considers his financial responsibility sufficient. In a similar way the 
third party is liable to the principal for torts conmiitted in transactions 
with the agent. On the other hand, the fraud of the third party in connec- 
tion with a<contract acts as a release if the principal so desires. 

When Princqial is Bound. The principal is bound then : first, when 
acts of an agent are within the scope of his actual authority ; second, when 
not authorized, but ratified ; third, when within the scope of his apparent 
authority, unless notice is given to the third party. Similarly he may be 
bound by the acts of his agent even after the termination of the agency 
in some cases where the third party had no notice of such termination, nor 
reason to suspect it. 

Notice to Agent. The agent represents the principal to such an extent 
that the latter is bound if the agent acquires knowledge or receives notice 
in matters within his range of action ; and admissions of an agent within 
the scope of his authority are also competent evidence against the principal. 

Delegation of Authority. The general principle prevails that the agent 
has no power to delegate his authority unless this is expressly or impliedly 
conferred, because the appointment of agent is with recognition of his 
fitness. It is held, however, that for ministerial acts performed by clerks 
and not involving discretion, such authority may be delegated. In modem 
large business, clerks of varying responsibilities are used, and apparently 
on the basis of necessity, delegation of authority involving discretion is 
allowable in extension of subordinate action rather than in the way of 
substitution, at which the law will surely look askance. The custom of 
the bufflness is an important matter in justification of such delegation of 
authority. 

Fonmi of Contract by Agent When an agent, in behalf of his principal, 
makes a contract, it should be, in its form, in the name of the principal ; 
if it is in the name of the agent, although acting for the principal, the 
agent will be bound and not the principal, unless from other evidence the 
fact of agency be apparent. The intent here also is the important element, 
a question of fact for the jury. A third party may sue or be sued when the 
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agent has in his own name contracted for an undiscloBed principal; in 
such a suit either the agent, or the prindpal when he becomes known, may 
be the party to the suit. If the i»incipal intervenes, the ri{^t of the agent 
ceases. While, in the above cases, the action indicated may be taken with 
ordinary writings or oral contracts, yet with instruments under seal the 
principal«aust be stated as a party, and the same rule holds with n^p>tiable 
instruments. Sometimes an apparent agent is the real principal, and 
evidence is admissible on this point. 

Acts D^fliout Authority. If a person wrongfully acts for another with- 
out authority, and his act be not ratified, the person thus acting as agent 
is liable to the third party, whether the resulting damages be determined on 
the basis of breach of contract, or on breach of warranty of authority, or 
by some other form of action. 

RaqKmsIbility of Third Party to Prind^aL A third party, entering 
into a contract through an agent properly qualified, is responsible directly 
to the principal. This is true, largely, even when the principal is un- 
disclosed, and the contract was apparently that of the agent. This rule 
does not hold for instruments imder seal or for negotiable instruments. In 
many business transactions it matters little who the other party is ; but 
every onepias a right to choose and if it appears that the third party placed 
dependence upon the agent personally as the apparent principal, the agent 
will then be held to be the party to the transaction. Sometimes the third 
party by mistake or fraud has received money or goods which in good 
conscience he could not retain; the undisclosed principal will then have 
his right of action. If the third party has been guilty of fraud to the injury 
of the undisclosed principal, whether or not by collusion with the agent, 
the principal again may sue. 

Duty of Agent. In the relations of agent and principal with each other 
it is the duty of the agent to obey instructions unless illegal or impossible, 
or in emergencies, or where obedience would impair the security for ad- 
vances made ; to exercise proper skill, care, and diligence ; to act in good 
faith, not to his own profit, and not for adverse interests or as agent for 
both parties to a transaction ; to give due information to his principal ; 
to keep accounts, and to accoimt, keep the prindpal's money separate, 
and pay it over when due or proper. 

Duty of Princ^al. It is the duty of the principal to pay the remunera- 
tion agreed upon, or in the absence of an agreement, the reasonable value 
of the agent's services ; to reimburse for expenses ; and to indemnify for 
acts performed under the agency. To secure these the agent may, if 
necessary, sue in a court of Law, or in cases of involved accounts, in a 
court of Equity. In some cases he may have a lien upon goods of the 
principal in his possession, that is he may have a right to hold the goods 
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88 security. In such case a lawyer should be promptly eonsultedi if 
possible. 

Termimitimi of Agmcy. An agency may be terminated by express or 
implied limitation ; by act of either party, provided no interest has been 
acquired or rights accrued ; by operation of law ; by death ; by insanity 
or other incompetence ; by war; or by bankruptcy. When terminated by 
act of either party, proper notice should be given to the other party, and 
often to third parties. There are cases of agency, however, where the 
agent has acquired in some proper way interests that render the agency 
irrevocable, but it is not important to discuss such cases here. 

Engineer's Interest in Agmcy. The engineer's interest in agency is 
many sided, as he may occupy the position of principal, general agent, 
subagent, or third party. His poedtion in any contingency should be made 
dear so far as his own action controls, and wherever possible he should 
have evidence to establish his own status and that of others involved, so 
that the probability of misxmderstanding and resulting litigation may be 
reduced to a minimum. 

MASTBR AND SERYART 

Positions Held by Servants. In manufacturing, in transportation, in 
mimidpal or other general construction work, those employees engaged 
in construction, operation, or maintenance, are in general servants in the 
eye of the law. This seems natural and clear as to those termed workmen, 
but it is also true of many holding responmble positions, engineoB included. 

Contract of Service. When the relation of master and servant exists, 
the master is entitled to services and the servant to wages. The employ- 
ment of the servant is under a contract which may be expressed, but often 
is implied ; services rendered are presmned to be for wages and not gratui- 
tous; for adequate wages in the absence of express agreement, oral or 
written. Unless necessary xmder the Statute of Frauds or spedally re- 
quired otherwise, the agreement need not be in writing. 

Terms of Service. The time of beginning service, the period, the terms 
of payment, and other conditions are commonly questions of fact to be deter- 
mined in the usual way. In cases of ordinary employment, custom deter- 
mines many questions. Unless the length of service be spedfied, it may 
be terminated by dther employer or employee after notice which must be 
reasonable. If emplojrment and term of payment of wages be for the week 
or the month, a notice of a week or month will be deemed reasonable and 
necessary. Where employment is by the year, rather than for a year, a 
month's notice would probably be hdd reasonable ; where for a year, a 
similar notice of a month previous to the end of the term would probably 
also serve. 
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Dismissal or ^thdrawal. Dismissal by the employer, or withdrawal 
by the employee without adequate cause and without notice, constitutes 
a breach of contract. In case of improper dismissal the employer is liable 
for wages for the unexpired term of service, with board and keep if part 
of the wages. The employee is liable for any damages sustained by a 
breach in his part and, from this standpoint, may find it impossible to collect 
wages otherwise then due; the employer,, while legally entitled to any 
damages suffered, may often be unable to collect from such an employee 
on account of the latter's lack of financial responsibihty. 

Cause of Dismissal. Sometimes it is difi&cult, even for the parties, 
to clearly know who broke the relation ; who did so is a matter of evidence 
and the jury decides. Dismissal for cause often results from breach of 
contract by the employee. Discharge may be for adequate cause such as 
disobedience, want of respect, dishonesty, drunkenness, insubordination, 
or other misconduct ; or for incompetence, general neglect, or absence from 
work; all of which the jury will decide as questions of fact. As to in- 
competence, the en^neer employee should realisse that the skill required 
of him is that of the ordinary average of the profession as a body, or, in a 
position of special responsibility, the average skill of others in like positions. 
Illness which prevents service may often terminate service ; a short illness 
commonly will not do so ; in any case it is not a breach of contract. The 
cause for dischai^e may not be known or disclosed at the time ; that it 
really exists, legally suffices. 

Some Rights of Employee. On the other hand, the employer must 
furnish work to the employee paid by the job. This, or other failure of the 
employer to permit service, is equivalent to dismissal or to notice. Bank- 
ruptcy may terminate employment ; in this case, in many States, the wage 
earner is made a preferred creditor. The requirement of service outside 
the reasonable range of duties for which the employee is hired is also a 
breach of contract by the employer. 

Locality of Employment. Similarly a requirement to work in a different 
locality cannot ordinarily be enforced. In all such cases, however, condi- 
tions and customs may need to be considered to determine whether a 
requirement is within the reasonable purpose and intent of the employment. 
The sanitary or hydraulic engineer in the office of a consulting engineer 
would reasonably expect service in various localities ; a mining en^eer 
might perhaps expect nothing else than service away from office head- 
quarters. A definite understanding as to this matter is desirable both for 
the employee, the yoimg en^eer, and for his employer. The contract 
between any employer and employee, whether it be oral or written, should 
show with reasonable certainty the character of the work to be performed. 
Very commonly the interchange of letters, written with care, serves to fix 
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the terms of the contract ; a formal contract sometimes suggests strained 
relations and is seldom necessary. 

Employee's Remedy for Disdiaige. In case of wrongful discharge, the 
employee may choose between two courses ; he may consider the contradl 
first, as continuing ; or second, as ended. In the latter case he is entitled 
to payment for service rendered '' guarUum meruit "; in the former case he 
will be entitled at the close of the term of contract to draw pay for the full 
term of contract less what he has earned in the meantime or might have 
earned if diligent. It is his duty to use ordinary diUgence in seeking other 
emplo3rment in line with, or not inconsistent with, the duties for which he 
was employed. If the discharge or breach of contract comes from a failure 
of the employer to give him work, the employee need not show an offer to 
work; willingness, readiness to work is sufficient. 

Letter of Recommendation. When a servant, an employee, is dis- 
charged or his employment is ended, the employer is not bound to g^ve a 
letter of recommendation to the departing employee. He is privileged to 
frankly, but truly, give information when solicited ; but the use of a black- 
list, or organized effort to prevent further employment of a former em- 
ployee, has the quality of conspiracy and is illegal. 

Products of Employee's Labors ; Inventions. In general, the master is 
entitled to whatever his servant earns from others ; but the employer is 
not entitled to earnings made outside the hours of service and independent 
of his service. The question arises sometimes as to ownership in inventions, 
and the rule seems to be that inventions which have a direct and immediate 
connection with the work and duties of the employee and are made during 
his hours of employment belong to the employer ; this is more certainly 
the case when the employee is engaged in what may be called research work. 
Inventions made outside the hours of service and not in the line of service 
of the employee clearly belong to the employee. There is bound to exist a 
twilight zone of imcertainty, where the question of intent may be important. 

Statute Provisions. In addition to what the Common Law requires as 
to payment of wages, there are in many States, statute requirements 
governing the computation of wages, rates, times of payment, working 
hours, treatment in case of breach of contract, and other miscellaneous 
provisions. 

Responsibilily for Acts of Servant. While in general a man shall be 
held to answer for his own wrongs committed, yet when an innocent third 
party was injured through the act of a servant financially irresponsible, 
it seemed just, under the CSommon Law, that the master, as a rule financially 
responsible, should right the wrong done by the servant controlled by him 
while in the performance of an act which the master either directed him 
to do or might reasonably expect him to do in his service, although not in 
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a wrongful maimer. The loss should fall, not on the innocent third party, 
but with some show of justice on the master who at least chose his servant 
and had some chance to foresee a wrongful result and perhaps guard against 
it. Now, with the law dnoe established, the master chooses his servant 
with full knowledge that he assumes responsibility for his servant's acts. 
Rule Stated. Whatever the logic or history of the rule, the master 
is responsible for the acts of his servant done within the general range of 
his duties ; the law has stated that 

"the master is liable for the torts, n^^igences and other malfeasances or misfea- 
sances, and omission of duty of his senrant, in the course of his employment although 
the principal did not authorise them, or justify or participate in, or indeed know 
of such misconduct, or even if he forbade or disapproved them." 

Nor does it matter that it was malicious on the part of the servant. This 
means that the employer is responsible for money damages to cover an 
injury inflicted ; he is not criminally responsible unless the act was definitely 
authorized by him or unless he was criminally negligent in selecting a reck- 
less or inefficient servant. 

Essential Points. The essential points are that the relation of master 
and servant must exist, and that the servant must have been at the time 
upon his master's business and acting in the line of his duties. In a case 
at law, the critical point often will be whether the servant was acting in 
the line of his duties, although there may be also a question as to the exist- 
ence of the relation of master and servant. In manufacturing, in trans- 
portation, or in large construction work, most employees have thdr duties 
well defined althou^ some do not. 

Employee's Negligence. While the employee's act may be a nuisance 
or fraud, or other form of tort, the law is of interest largely along the line 
of negligence. Negligence on the part of an employee may involve injury 
to property or to perscms, and a person injured may be dtiier another em- 
ployee in the same service or some outsider quite disconnected with such 
service. In the latter case the law clearly holds the master responsible 
for any negligence of his servant. While the master is clearly liable to an 
injured third party, the servant is equally so, and the injured party may 
pursue his remedy against the servant if he thinks best, but will seldom do 
so because of lack of financial ability on the part of the servant. 

Fellow-Servant or Co-Employee. Formeriy the master was responsible^ 
in an entirely similar way, to one employee for the wrongful acts of another 
employee. After a time, without statutory interference, the Common 
Law, under changed conditions, held that the master was not liable for 
injuries to one employee from the wrongful act of his " fellow-servant,'^ 
or " co-employee." 
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Reason for Old Rule. In earlier days employers were often men of 
small means, and there was hardship as well as apparent injustice in holding 
them responsible where there was no personal negligence on their part. 
The employee was as well qualified as his employer to judge of the skill 
and oomi)etence of his fellow-worker, and could wisely be held to assume the 
risk of working with him. Furtheimore, employees in general, as well as 
the community, would suffer if an employer was driven to the wall by the 
payment of large sums for personal injuries. The rule was probably a 
good one. 

With larger enterprises and espedally with large corporations, it has 
come about that different classes or groups of employees have had nothing 
in common with each other. The employer often has large financial ability, 
and can in any event find an insurance company to insure him against 
damages for personal iujuries. 

Assumption of Risk. There developed along with this law of fellow- 
servant and perhaps as a part of it, the principle that a workman entering 
into employment saw,' or knew and accepted, the ordinary risks, some- 
times extra hazardous, involved in the employment, and that the master 
was not responsible for injuries to which the employee knew he was liable. 

Contributory Negligence. The doctrine of contributory negligence, 
which affected third persons as well as employees, also entered into the 
matter. Under this rule of law the employer was not liable to the employee 
if any negligence on the part of the latter contributed appreciably to the 
injury. In some States the burden of proof was on the employee suing ; 
he must prove freedom from contributory negligence on his part. What 
constituted contributory negligence was sometimes held to be a matter 
of law for the judge to decide, and not of fact for the jury ; although in 
some jurisdictions and in some cases, it was regarded as a question of fact 
for the jury to decide. Statute Law in some States now specifically pro- 
vides that the question of contributory negligence is for the jury to 
decide. 

Employer's Responsibility. Under the Conunon Law the employer 
was, however, guilty of negligence if he was personally careless, or if he 
allowed his premises or plant to remain in dangerous condition when he 
knew or ought to know that their condition was dangerous. He was 
under l^al obligation to provide and maintain suitable and fit materials 
and plant for the work ; to keep the premises in safe condition so far as 
jxMsible and to so conduct his business as not to render it unnecessarily 
dangerous to employees, and ix> exercise reasonable care in the selection 
of competent employees and in the number necessary. 

Ordinary Care Required. The measure of the employer's Common 
Law duty in such matters is ordinary care, such care as does not indicate 
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nesUgence, which is treated more fully in a preceding chapter on torts. 
The definition of what is ordinary care, or on the contrary, what is negli- 
gence, is the duty of the court in the instructions to the jury. What the 
facts are in the case bearing upon care or n^ligence are for the jury to 
decide. The decision, where there is conflict of testimony, is for the jury, 
acting under the judge's instructions. 

Kind of Plant Demanded. Under this phase of the Common Law, 
the master's duties do not require him to furnish the best, safest, or newest 
appliances or to change them for new inventions ; but the plant must be 
such as is ordinarily sufficient for the purpose, or such as is in general use, 
and reasonably safe according to the customs and ordinary risks of the 
business. The master must not allow his plant to become dangerous 
through lack of repair or from age and deterioration. For hidden defects 
the employer is not responsible, and it should be remembered that '* defec- 
tive " and " dangerous " are not necessarily synonymous terms. The 
standard of care demanded is that of an average prudent, cautious, and 
skilful man under the circiunstances existing. That later events prove 
that some special device or precautions would have prevented an accident 
does not tend to show negligence. 

Negligence of Employees. Furthermore, the master is not responsible 
at Common Law for careless, imnecessary, or inappropriate use of an appli- 
ance by the employee, or by a co-employee, or for a failure by the employee 
or co-employee to keep the appliance in repair. The contributory n^- 
gence of the employee, or the negligent act of the co-employee, exempts 
the employer frotai liability. 

Reporting Defects. Upon the employee has devolved some duty to 
report to his employer any defects or dangerous lack of repair beyond 
what it is his duty to put in order himself ; a failure to do so relieves the 
employer whether it be as contributory negligence, or the assumption of a 
known risk of which the employee often has better knowledge than the 
master ; a promise by the employer to repair relieves the employee ; but 
if repair is not made within a reasonable time the employee is deemed to 
have waived his objections. 

Opportunity of Disagreement. The opportunity for a conflict of 
interests or for a disagreement as to facts in these matters makes a lawsuit 
probable and entirely reasonable. The legitimate purpose of a suit is to 
settle just such matters. 

Care in Selecting Employees. Where the fault lay in the wrongful 
act of a co-employee, the question often arose whether the employer 
exercised proper care in the emplojrment of the co-employee; this was 
quite true in general, but was of peculiar importance where the co-employee 
held some superiority of position or authority. The question of the em- 
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ployer^s knowledgie, or duty to know, as to the character of the oo-employee 
has been again a source of controversy as to the facts. 

Regnlatioiui for Safety. The employer again owes a duty to exercise 
<x>ntrol over the business through proper regulations for its safe conduct. 
How far an accident is due to imperfect control by the employer, and how 
far to lack of obedience by employees, may become a source of controversy. 

Warning against Danger. Tlie employer furthermore owes a duty to 
warn or to impart to the employee knowledge of latent dangers or special 
precautions within the knowledge of the employer and unlikely to be 
Appreciated by the employee unless specially informed, but not of such 
dangers as the employee might equally appreciate ; such risks the employee 
assumes with the service. 

Who are Co-Employees? A further question has been the subject of 
controversy, and with different rules prevailing in different States. Who 
sjre fellow-servants or co-employees? If an employer carries on several 
distinct lines of business, the employees in one line are clearly not co- 
employees of those in another line. If two such lines of business are com- 
1)ined, and the two sets of employees seldom have contact with each 
other, in some States they are co-employees and in others not. 

Vice-Principal. It is further held in some States that certain employees 
liave sufficient authority so that they occupy a position of " vice-principal " 
and their acts are the acts of the employer and not of a co-employee. In 
1884, the U. S. Supreme Court held that the wrongful act of the conductor 
of a train was the act of the railroad company, and not of a co-employee, in a 
oase where the locomotive engineer of another train was hurt in a collision. 
This was a new application of the CJommon Law to meet modem conditions, 
and at the time occasioned much comment. The rule has not prevailed 
in all States. The various States are each sovereign and are not controlled 
l>y the IT. S. courts, although the opinions of the latter always have great 
weight, as has been stated previously. 

Contributory Negligence. The question of contributory negligence 
has been briefly referred to. The courts in the various States do not follow 
a uniform rule. In general, if the employee had shown negligence which 
proximately contributed to the accident, the employer is not liable. In 
applying this rule some difficulty results. In some States there is a modificar 
tion of the doctrine known as " comparative negligence,'' where some 
small degree of negligence by the employee is unimportant if gross negli- 
gence occurred on the part of the employer. Due to the somewhat diver- 
gent views of the courts in different States, and the uncertain action of 
juries, together with the question as to how far the court and how far the 
jury determines in a specific case whether contributory ne^gence existed 
to free the employer from liability, the abstract question of responsibility 
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is not for any lajanan, caiipneery or otherwise to detennine as aaBUiiiig the 
outoome of a lawsuit when this question is involved. 

Master and Servant Rule Unsatisfactoiy. The law of master and 
servant, taking into account its developments, was not in its essence bad 
law, but under modem conditionfr its operation had proved very unsatis- 
factory. In the case of large business conoems, whether corporations or 
not, the employee had no remedy in the case of hidden defects ; obvious 
defects he must report, and unfortunately persistent effort in this direction 
on his part sometimes meant dismissal. Furthermore, the opportunity to 
raise questions of law and questions of fact was unusually great in the event 
of a trial at law. 

If the employee was injured his employer had adequate financial re- 
sources to employ able lawyers and to secure technical expert testimony for 
which a fee of fifty dollars a day was not unusual. In most cases neither 
the nble lawyer nor the techmcal expert was within the reasonable reach 
of the employee. 

A common outcome was the undertaking of the case by some lawyer for 
a contingent fee, based in amount upon the sise of the award for damages if 
any was obtained, and this frequently was as much as one half the avrard. 

BMPLOTXRS' UABniTY ACTS 

Scope of Acts d ReUef . In the course of time it became apparent that 
Statute Law ought to be enacted to give better protection to the employee. 
The relief sought through statutory enactments has been provided in part 
under the name of Employers' liability Act, although in some cases 
more general laws have ^ected the same purpose. Some of these laws 
flatly deny to the employer the defense of common employment ; others, 
to the same effect, declare the liability of the employer to an employee to 
be the same as to a stranger. In some States this rule applies under all 
circumstances ; in others und^ specified conditions only, such as a defect 
in plant, the act of a superintendent or of any other to whose orders the 
employee must conform, or obedience to regulations from the employer. 
Some statutes specify the liability of the employer for acts of " superior 
servants " and exempt him for acts of '' servants of the same grade '' or 
of " servants in the same d^)artment.'' 

PjTOvisiiMis of Bmfkffus^ Liability Act. The Employers' liability Act 
of one of the States, has held the employer liable for : 

"Defect in condition of way, works, plant, or machinery, caused, uiidisoovered 
or unremedied I^ the negligence of the employer, or some person intrusted with 
such duty. 

''Ne^igence of fdlowHBenrant exercidng some superintendence in the case. 
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''Nei^igenoe of aome one to whom the injured servant was bound to and did 
eonfonn, ivith reaultiDg injuiy. 

"An injury due to rules or l^-laws for which employer had responsibility. 

"Negligence of fellow-servant in charge of any switches, signals, locomotives, 
or trains on a railway/' 

This law while marking an advance, nevertheless has failed to reach 
several of the difficulties. IJtider it the employee stiU assumes something 
of the risk of hazardous employment ; if he cares to, he may by contract 
waive his rights (and may be required to before employment is secured). 
The act does not help matters unless the co-employee at fault exercised 
some fimctions of superintendence or special defined responsibility, and 
the employee still must show absence of contributory n^^ligence on his 
part Qn many States). Moreover, he generally has to pve to his lawyer 
one half or more of any sum awarded, and is likely to have opposed to 
him the best skill and all the resources that the large insurance company 
possesses, including the employment of competent and expensive en^eer- 
ing and medical experts. The opportunity for expensive litigation is not 
diminished by this act ; in interpreting its provisions, it is perhaps rather 
increased. 

Defects of Act. The statutes of each State must be read to find the 
provisions of any employers' liability act or similar statutory provision. 
These acts failed to reach many of the difficulties requiring a remedy. The 
necessity for bringing a suit at law, securing the services of technical experts, 
paying the lawyer's contingent fee, together with the difficulty of fixing the 
responsibility of the employer, and in some States, the omission of any 
scale of amounts recoverable, still left the remedy very unsatisfactory to 
the employee ; moreover, the difficulty as to contributory negligence was in 
most States not done away with. The recognition of these defects and 
of the almost hopeless burden which they imposed upon injured employees 
led to the passage of Workmen's Comp^iaation Acts. 

WORKMEN'S COMPENSATION ACTS 

Conmum Provisions of Act In a large niunber of States, what are 
called ** Workmen's Compensation Acts " represent the latest form of 
legislation which bids fair to extoid to all the States. In 1917 as many as 
33 States had passed such acts. 

The law in Massachusetts, and ui substantial accord in other States, 
provides for compensation to a workman for 

"personal injury arising out of and in the course of hb emplosrments" 

specifying, however, that : 

''If the anjdoyee is injured by reason of his serious and wilful misconduct, he 
shall not receive compensation." 
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Under this law as first passed and still in force in 1917 the employer 
may become a ^* subscriber " by joining a Cooperative Employees' Insur- 
ance Association authorized by the act or by taking out insurance in an 
authorized private company. If the employer fails to become such '' sub^ 
scriber " the act provides that : 

"it shall not be a defence : 

(1) That the employee was negligent. 

(2) That the injury was caused by the negligence of a fellow employee. 

(3) That the employee had assumed the risk of the injury." 

The act further provides that the employee shall come under the 
provisions of the act unless he promptly after employment states his choice 
and desire to depend upon his Conunon Law remedy. 

Scale of Payment. The act further provides a scale of payment for 
various injuries, and for beneficiaries differing somewhat from those rec- 
ognized by previous provisions of the law; for the appointment of an 
Industrial Acddent Board to investigate injuries and apportion compensa- 
tion without resort to a court, and with power to fix fees for attorneys and 
physicians. A further provision in Massachusetts is for an association of 
employers of ample size and financial responsibility to take the place of 
privately managed insurance associations if the employer elects to join 
such association of employers. There are provisions in other States by 
which some form of self-insurance is provided for employers. 

Acceptability to EmplojerB. While the total amount paid for accidents 
under such a statute may be larger than had previously been the case, many 
employers are foimd to feel reconciled, or even content, in view of the fact 
that the workman receives practically all that is paid out ; while, in view 
of the employer's saving in lawyer's and expert's fees and in court costs, the 
outgo on the whole may prove to be not much greater than formerly. 

In Massachusetts, farm laborers and domestic servants are not included 
in the operation of the act. In some other States its action is restricted 
to employers who have five or more employees or some similar small 
number. The omission of farm employees was well calculated to facilitate 
the passage of an act of this character. 

The statute for any State in question should be carefully examined, and 
from year to year amendments should be noted as they are frequent in 
so important a statute, rather new in character and scope. 

INDEPBNDBNT CONTRACTOR 

Definition. It is not true that all persons under emplojnnent are 
servants. Where one person contracts to do a specific piece of work for 
another, he does it very often as an ''independent contractor." The 
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servant works under the continued direction and control of the employer ; 
the independent contractor is ^igaged to do a specific job, and as to methods 
and means is largely independent of the party who ordered the work done ; 
his obligation is to furnish a proper completed result, in many cases furnish- 
ing material as well as performiag or providing the labor. 

Circumstances Surrounding. For the purpose of determining^he status 
of the mdependent contractor, it is not conclusive that payment is by the 
job, or to the contrary by the day or its equivalent. All the circumstances 
surrounding the employment, the kind of work undertaken, the independ- 
ent character of the business of the contractor, his employment of subordi- 
nates, are elements enteriug into the determination. Whether the em- 
ployer often or regularly employs servants or contractors for similar work 
may be of importance also. Whether the employer has the right to 
terminate the employment at any time has significance, although it is 
not conclusive. 

Direction of an Engineer. The fact that the work is done imder 
specifications as to the manner in which the work shall be carried on, that 
the work is done under the general supervision of an en^eer, or that the 
employer reserves the right to demand the discharge of an employee deemed 
by him incompetent, does not destroy the relation of independent con- 
tractor. In most important contracts for public work such provisions 
exist, where the character of independent contractor can not well be ques- 
tioned. 

Architects and Engineers. The architect who inspects the construction 
of a house is not an employee of the owner. What is the status of an 
eng^ieer? If hired directly by a dty or railroad company or an individual, 
he is an employee; if hired directly by an engineering firm employed by a 
dty to report upon a scheme for water supply, or grade-crossing abolition, 
or electric lighting, or to test boiler and engine plants, he is the employee 
of the independent contractor and not of the dty or railroad or other in- 
dividual employer. 

Opportunity for Ifisunderstanding. It is well to appredate that the 
terms imder which work is done are often none too explidt, and frequently 
oral ; that there is an opportimity for a disagreement as to the facts deter- 
mining whether a man was an employee or independent contractor, with 
a resulting lawsuit ; and that the distinction becomes important if a ques- 
tion arises whether a workman is an employee and included under the 
provisions of a " Workmen's Compensation Act/' although in some cases 
Statute Law has provided that the employer is liable tb servants of an 
independent contractor. The careful en^neer will attempt to avoid diffi- 
culty of this sort in advance, if opportunity occurs ; or, in a case where 
injury has resulted, will endeavor to secure such facts touching this matter 
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as he may in his client's interest, as well as facts against his clioiVs interest. 
The lawyer ought to know both sides of the case, whether it be to indicate 
the desirabiMty of a private settlemoit or to allow him to understand the 
case in all its bearings. 

Independent Contiactor Responsible. The employer, whether munic- 
ipality, other corporation, or individual, is in general not responsible 
personally or otherwise to third parties, to other employees, or to the 
employees of the contractor for the negligent or other wrongful acts of the 
independent contractor. The relation of master and servant is completely 
absent. Contracts sometimes spedfically i»x>vide that the contractor 
shall be responsible for the negligence of his employees. 

Exceptions. If, however, the specifications or other directions to the 
contractor are the cause of some injury which, except for such instructions, 
would not have occurred, the employer, and not the contractor, is liable. 
The same is true where the character of the work naturally or necessarily 
brings about the injury ; where the result is due not to the way the work 
is done, but to its being done at all ; or wh^re defective plans and methods 
caused the injury and not the way they are carried out. So also in the 
case of work so inherently dangerous that injury will result unless extraor- 
dinary precautions are taken, where the employer should see that they are 
taken. Where the employer exerdses interference with the work in a 
way to contribute to the injury, the employer and not the contractor is 
liable. The power or authority which an ^igineer has over the contractor 
in many classes of work is such that the eng^eer should guard against 
exercising his control in such a way or in such matters that the employer 
may become responsible and liable for injuries that may result, perhaps 
on the groimd that the engineer, as a participant in the tortious act, in- 
volved his master. 

Legal Duty of En^loyer. Where, by statute, imder the Conmion Law 
or oth^-wise, a person has a duty imposed upon him and the execution of 
the work brings such a duty into action, the use of an independent contrac- 
tor does not divest him of the duty. The proper lighting of a sewer trench 
has been held to be a duty upon the dty or the private owner, which no 
arrangement with a contractor can set aside. The emplojrment of an in- 
competent contractor or the furnishing of unsafe appUances by the employer 
also leaves the employer liable. 

Ri^tsof Third Parties. An agreement by the contractor to assume all 
liability is effective to protect the employer eventually, but it does not 
destroy the right of a third party to bring his suit against the employer ; 
the employer may recoup himself, and the bond usually required should 
provide proper security for this purpose. 

Statute liability. In some States, a statute provides that the employer 
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is liable for injuries to employees of the independent contractor due to 
defects in ways, works, machinery, plant, or tools, furnished by the em* 
ployer or for whose use he is responsible. Such a provision occurs in the 
Workmen's Compensation Act of at least one State. The Common Law 
may in some cases hold him equally responsible without such a statute. 

GBIVERAL STATUTE SBQUIRSMBlfTS FOR BMPLOTBRS 

To Secure Health and Safety. There are other statute laws in many 
States, affecting manufacturing and other establishments, for the purpose 
of better protecting the safety or health of employees ; for guarding danger- 
ous machinery ; for inspecting elevators and steam boilers ; for prescribing 
fire protection and means of escape ; for improving sanitary conditions ; 
for regulatmg work in tenements ; for fixing maximum hours for work for 
women and children ; and for many other purposes. 

To secure greater safety in railroad operation there are requirements 
with relation to signals, brakes, couplers, clearances, frogs and guard 
rails, hours of service, number of crew on trains, and many others. 

The statutes of each State must be examined and also the statutes of 
the United States, which in the case of railroads exercise important powers 
of regulation for safety under the so-called Interstate Commerce Act. 

BAILMENTS 

Definitioii. There seems to be some necessity for differentiating bail- 
ments from agency. Bailment occurs when personal property is trans- 
ferred temporarily for some special purpose without transfer of title and 
with little or no authority vested in the bailee other than to care for the 
property. 

Classification. Bailments are of two general classes: I. Gratuitous 
bailments, for the benefit of one of the parties to the bailment. II. Bail- 
ments upon consideration, for the mutual benefit of the parties. 

In class I, they may be for the benefit of the bailor, where the property 
is gratuitously kept or carried, or worked upon ; or they may be for the 
benefit of the bailee, when the thing is lent to him. In class II, they are 
pledges, as security for performing some obligation, for payment of a debt, 
or in contracts of hiring. There are four cases of hiring : the bailor may 
hire the bailee to do work on something ; or to take custody of it (store 
it) ; or to carry it from place to place ; or the bailee may hire from the 
bailor. 

Considefation. As to consideration, which seems necessary under the 
law of contracts, in bailments for mutual benefit it is directly evident ; in 
gratuitous bailments the deprivation of possession is evidently a detriment 
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to the bailor, which oonstitutee a sufficient oonaderation, while the view- 
point of the law seems somewhat stretched in holding that '' the owner's 
trusting him with the goods is a sufficient consideration to obUge him to a 
clureful management.'' The doctrine comes from the Civil Law ; and the 
Common Law, from neces&ity apparently, finds means to harmonise it. 
Bailments occurring through the action of law, and some others, may exist 
without the mutual assent of the parties ; here again the law of contracts 
seems not altogether applicable. 

Delivery. For a bailment to occur, delivery and acceptance of the 
property are necessary, but these may be constructive instead of actual, 
or may come about by operation of law. A seller who holds goods after a 
sale (not a contract to sell) does so as bailee. Constructive delivery may 
occur where manual delivery is impossible. An officer holding goods under 
legal process is a bailee. Being in possession, the bailee may exercise rights 
against any third party but may not dispute the bailor's title. 

Care. An important featiu^ is the care demanded of the bailee. At 
one time the terms " slight," " ordinary," and " great " diligence were 
used, depending upon the apparent advantage to the bailee ; but the better 
rule now seems to be that ^e bailee must exercise reasonable care '^ under 
the circiunstances of the case," somewhat analogous to the rule as to 
negligence. The care and responsibility may be fixed by specific agree- 
ment. The bailee must in any case act in good faith and must return the 
property to the bailor at the termination of the bailment, which may 
occur by the act of the parties or by operation of law. The place of delivery 
ordinarily is the place where the goods have been kept. The bailment may 
sometimes be at the option of the bailor ; it may be terminated by full 
performance, or by mutual agreement ; the termination may come about 
by the death of one of the parties, or by a change in their legal status, or 
by destruction of the property. 



CHAPTER IX 

SALES 

■ 

DefinitioiL The term " sales " is in common use, in a technical sense, 
to cover sales of personal property. Where an agreem^it is made for 
the transfer of personal property from one party to another, the transaction 
may be a '' sale " ; it may be only a '' contract to sell " ; or it may be a 
'^ contract for labor and materisds." The distinction is in many cases 
important. In the practical working of the Common Law, it has come 
about, with respect to sales or contracts to sell, that the law in different 
States varies appreciably. This may have been due to different business 
customs in different places, to a different point of view of the various courts 
as to what was right and just when the law took form, or in part to both 
causes. Whatever the explanation, the fact of difference is imdisputed and 
is a serious handicap to tiie proper conduct of buoness. 

Uniform Sales Act. Recently an important effort to improve the situa- 
tion has resulted in what is known as '' The Uniform Sales Act " prepared 
for the purpose of securing uniformity of law in the various States. In 
1913 it had been adopted in nine States, and in 1917 in twelve or more. 

The following definitions are there {^ven: 

''A contract to seU goods is a contract whereby the seller agrees to transfer the 
property in goods to the buyer for a consideration called the price. 

''A sale of goods is an agreement whereby the seller transfers the property in 
goods to the buyer for a consideration called the price." 

Distinction between Sales and Contracts to SeU. The important differ- 
ence between a sale and a contract to seO is here outlined ; it lies in the 
effect. A sale is substantially a conveyance ; the buyer acquires title and 
the right to possession of the specific goods, sometimes even in the hands of 
a third party, and any subsequent gain, or loss, or risk, is the buyer's. 

Witii a contract to sell, the buyer does not acquire the right to the 
specific goods ; his remedy against the seller for non-delivery or non-com- 
pliance with the contract is confined to a suit for money damages in a court 
of Law ; the risk is the seller's unless otherwise fixed by specific agreement 
In some cases the right to the goods is the most important consideration; 
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in others, the risk is primarily to be considered and a contract to sdl may 
be more to the buyer's advantage. 

The terms '' bargain and sale " and '' contract for future sale " are 
sometimes used instead of *' sale " and " contract for sale." 

Labor and Materials. It is sometimes difficult to distinguish between 
contracts to sell or perhaps from sales on the one hand, and contracts for 
labor and materials on the other. The rule or standard by which to dia- 
tinguish between them differs in different States. In this connection, 
immediate deUvery was at one time considered essential for a sale but is 
no longer insisted on. One rule provides that it is not a sale or a contract 
to sell if the use of labor in producing is a part of the consideration ; an- 
other insists that where material to be worked upon is the seller's, he is 
working for himself and not for the buyer, and that it is a contract to sell or 
a sale ; another takes the view that where the material is in form requiring 
work before deliveiy , it is a contract for labor and materials ; another test 
rests upon the question whether the labor is the essential ingredient ; still 
another which has found favor in several jurisdictions, looks to see whether 
the article ordered is such as the seller produces for the market in the ordi- 
nary course of business, or whether he has taken a special order for it. To 
distinguish correctly, one must know the law of the State in which the 
transaction occurs, and much of this is Common Law to be hunted out from 
the decisions of the courts. No general rule for guidance can be laid down 
here, however desirable it may seem. An important feature involved is 
that the Statute of Frauds has no application in the case of labor and 
materials, while it does apply to contracts to sell. 

Basis is Contract. Whether a transaction is a sale, a contract to sell, or 
a contract for labor and materials, the basis is that of contract. A sale 
is sometimes called an '' executed " contra;ct, but valid objection to this 
is made that in case of a sale there are often things yet to be done, such 
as delivery by the seller or payment by the buyer. 

At the outset four important questions arise : first, has there been any 
contract? second, if so, was there a sale? third, was there merely a contract 
to sell? fourth, was the contract for labor and materials? 

Contract Essentials. If there was no contract, the matter ends there. 
It should be remembered that for a contract to exist, the four essentials 
are necessary; mutual assent, competent parties, consideration, definite 
and lawful subject matter. It should further be borne in mind that the 
Statute of Frauds requires that certain contracts shall be in writing, with- 
out which they are unenforceable and might as well not exist. 

Involuntaiy Sale. While a sale, as a contract, requires mutual assent 
to its terms, what has been called an involuntary sale sometimes occurs 
where a court grants money damages for goods taken away from a person 
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in some way (the goods not being returned). Here an agreement to pay 
IS apparently implied ; the doctrine differs little if any from that of implied 
contract referred to in a previous chapter. 

Important Features. Many interesting points are involved in the law 
of sales. Among these are possession, title, delivery, receipt, and accept- 
ance ; the rights, duties, and remedies of the parties and of third persons ; 
and the risk which is a matter of importance to be concddered. 

Sale or Contract to Sell. In general, the seller passes, or engages to 
pass, the general property in a thing and to deliver possession for a price 
paid. Payment and giving of possession may take place at the same time 
or at different times. Whether the transaction in a given case is a sale 
or merely a contract to sell, is not always easy to determine. 

When two persons negotiate and agree and the price is paid, delivery 
is made, and receipt and acceptance are accomplished, the case is dear ; 
a sale is effected. When the price is not paid, and actual possession is not 
at once secured, the case is less simple ; where the terms are dear, no difiS- 
culty results ; but where inferences need to be made as to time of perform- 
ance or otherwise, even judges have not always been sound in their opinions. 
A contract for future deU very may sometimes be a sale rather than a contract 
to sell ; the law looks beyond the mere language to distinguish between a 
present sale and a contract for future sale ; the intent, however determined, 
controls. The courts of some States, however, refuse to recognize a pres- 
ent sale when delivery and payment are to take place in future. 

Ordinaiy Rule. The rule ordinarily is that a sale is confined to ascer- 
tained, existing goods, the property of the seller, title to which may pass 
at once ; but for goods not in existence, or to be ascertained, ot to be ac- 
quired or manufactured by the seller, the transaction commonly is a con- 
tract to seU. Natural products or expected increase, as offspring of animals, 
future crops of land, wages to be earned under an existing contract, or a 
mortgage resulting from an existing contract, however, may be the subject 
of a present sale ; the title is potential, ripening into actual on the occur- 
rence of the contemplated result. It is a sale to the extent that a later 
sale to a third party will be set aside. 

Specific Goods. An agreement for the sale of spedfic goods is prima 
facie a sale, vesting title in the buyer and the right to the price in the seller, 
althou^ future delivery is provided for as to time or place. When, how- 
ever, the seHer engages to do something further to put the goods into 
deliverable state, the presumption is that passing of title is to be postponed ; 
in this case notice to the buyer of readiness for delivery seems to be required 
in some States and not in others, and a spedfic agreement as to this seema 
desirable at the time when the transaction is entered upon. 

Immediate Ddivery . On the other hand, there may be only a contract 
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to sell (rather than a sale) where goods are subject to immediate delivery ; 
the question involved is whether title passes before delivery. The intent 
should in some way be made clear; and the opportunity for misunder- 
standing as to an oral agreement makes it desirable that there should be 
some writing to make clear what is intended ; the interchange of letters 
in general business procedure serves not only to constitute a valid contract, 
but also to clearly define its terms ; for instance, whether a sale or a con- 
tract to sell is intended. 

Ascertained Goods. For a sale to occur, the goods must not only e^st, 
but must be specific or ascertained, or definitely ascertainable. An agree- 
ment to sell and to buy a cow from a herd is not sufficient ; some means 
must be provided to determine which cow ; the cow ^* which the buyer shall 
select/' however, is ascertainable. 

Weighing, Measuring, Testing. Where weighing, or measuring, or 
testing is necessary to determine the price, or to identify or make certain 
the goods, the reasonable rule appears to be that there is no present sale 
and title does not pass imtil this is done and notice is given to the buyer. 
The seller then is impelled to prompt action in order to transfer the risk. 
The rule, however, is variable in the different States ; the Uniform Sales 
Act r^ards the transacti6n as a sale. Weighing, when necessary, is suffi- 
cient even though computation may be further required. 

In some States, if the goods are destroyed by fire or otherwise before 
weighing, the seller bears the loss ; there has been no price fixed. In other 
States, the more general rule prevails that, where title has passed except 
for measuring, the buyer bears the loss for an amount to be determined as 
nearly as possible by other means. 

Designated Quantity. When an agreement is made to give and to take 
a designated quantity from a mass of uniform kind and quality, in the 
United States with the exception of a few States, there is a sale ; in England, 
not. The Uniform Sales Act regards it as a sale. This appears to be good 
law; the buyer surely gets what he wanted and agreed to take ; no selection 
or discretion could bring about a different result. In the case of grain 
elevators, it is the accepted custom that an owner deposits a certain amount 
of grain, is given a warehouseman's receipt which he sells, and the purchaser 
later receives the specified amount of grain although the entire contents 
of the elevator may have changed more than once during the interval. 
There has been a sale in this case. 

EInown Quality. Where goods ordered are not a specific article, they 
must nevertheless be such goods as the buyer ordered and as the seller 
agreed to deliver. There must, however, be mutual assent ; there must 
be an appropriation by the seller of the articles contracted for, and this 
must have the assent of the buyer. Often, in the course of business, this 
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fu»ent may have been given prior to the appropriation ; in ordering goods 
whose quality and character are known to the buyer, such assent is already 
given. Until the seller has set aside or appropriated the goods to the buyer, 
there is, however, no sale. A withdrawal of assent before appropriation will 
prevent a sale, although the seller may have a case against the buyer for 
breach of contract. 

Future Goods. For unascertained or future goods, the buyer does not 
secure or assume title until after approval or acceptance, perhaps delivery. 
The goods must be goods agreed upon, in some cases a rather specific article ; 
in orders for one of a specific class, the intent of the purchase must be 
covered. Where the order is filled according to agreement the buyer has 
already assented ; this is implied. 

Sale on Peifomiance. A contract to sell may become a sale upon 
the performance of certain acts. A contract to sell on approval is not a 
present sale ; but if goods not approved are held somewhat unduly, some 
States hold that the title has passed under implied approval. Li some 
States, however, the contrary view prevails. Goods sent " for sale and 
return " are in this country at the buyer's risk, while the return, if made, 
must be within a reasonable time ; otherwise it becomes a sale. 

Cash Sales. In many States, in the case of '' cash sales," the buyer 
is not entitled to possession without payment of cash, and where no time 
is agreed on for payment, delivery and payment are held to be concurrent 
acts, and the seller may refuse to deliver without payment, and unless 
payment is immediate the contract becomes void. The law is variable, 
however, in different States. In most States a contract for the sale of 
specific goods for cash is a present sale unless general custom or custom 
between the parties indicates otherwise. 

Conditions. Both contracts to sell and sales may be made subject to 
conditions ; these conditions may be expressly agreed upon, or they may be 
implied, as in other contracts. It is very conunon to make sales and to 
^ve possession even though title is retained by the seller until payment of 
the price is made ; sometimes this condition is expressed, sometimes implied. 
The term '' conditional sales " is commonly appUed to such sales, special 
reference to which will be made later. Purchases C.O.D. in most jurisdic- 
tions appropriate goods to the contract, the title passing subject to pay- 
ment on deliveiy. In the case of F.O.B. sales, title passes when delivery 
F.O.B. is accomplished. Where delivery at a particular place is specified, 
delivery at that place is perhaps the essence of the contract, and before 
delivery there is only a contract to sell. 

Right of Disposal Reserved. With a contract to sell, the seller may 
reserve the right of disposal of the goods until conditions are fulfilled ; for 
instance until the purchase price is paid, even if the goods have been 
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deliveied. SometimeB, in this case, under unusual drciunstanoefiy the seller 
may impose a new condition ; this, however, he does at his peril, at the peril 
of suit for breach of contract. Sometimes he ships goods under a bill of 
lading deliverable to himself, or agent, or order; sometimes, even when 
deliverable to buyer, the bill of lading is retained by seller until pajrment is 
made ; or the bill of lading has a bill of exchange or draft for the price 
attached and is sent to an agent or a bank for presentation or collection. 
In this case the buyer does not secure title until he pays cash or accepts 
the bill or draft (whichever is required) unless in some way a contrary intent 
appears. It should be borne in mind that the point involved is the right 
to possession ; although the buyer may be entitled to damages for breach 
of contract, yet, unless title has passed, a third party buying from the 
seller will acquire title and be secure in it in the absence of fraud on his 
part, while a third party who purchases from the buyer may be deprived 
of the goods. 

Perished Goods. Where goods have perished before the agreement was 
made, there is no contract, no sale; where part only have perished or 
deteriorated before the agreement, the buyer is allowed to exerdse an op- 
tion, dther to hold the contract void, or to pay for so much as is trans- 
ferred at the agreed rate of price if divisible, or the full price if not divisible. 
In some cases where the full price would be out of the question, the buyer 
might dicker with the seller, and to better advantage before deciding to hold ^< 
the agreement void. Any resulting agreement should constitute a new 
contract and be clear in its terms. 

Choses in Action. While the word '' goods " is ordinarily interpreted 
as the equivalent of the En^h term " goods, wares, and merchandises," 
there is a tendency in the United States to extend it to other kinds of per- 
sonal property, what lawyers call '' choses in action " being sometimes speci- 
fied ; under this designation are included promissory notes, bills of exchange, 
debts, policies of insurance, and claims under which a suit might be brought. 
The rule common in many States is that accounts or other things not 
strictly deliverable are not subject to sale ; there is divergence of law upon 
this point, however, in the different States. Money, particularly in forms 
BpedsLOy in demand, will often be considered goods ; ordinary, current forms 
of money, usually not. The Uniform Sales Act excludes money as '* goods." 
In Vir^nia, in 1910, a case occurred in which it was held that where elec- 
tricity was delivered into the wires of the oonsiuner, title passed and a sale 
resulted. 

Property Connected with Land. While the law of sales deals only with 
personal property, it should be borne in mind that some articles con- 
nected with real property are held to be personal property or goods. The 
products of a mine when later severed, ice when later formed on a pond. 
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crops i^en harvested, or trees when they have been cut, are personal 
property or goods, and are readily subject to a contract to sell, perhaps to 
a sale. Inures in a house, or even buildings to be removed and delivered 
to the buyer, or removed by him, are also personal property. 

Price. For a sale the price commonly is in money, and in some States 
this is essential ; in others it may be in any personsJ property ; the Uni- 
form Sales Act says *' in any personal property." The discharge of an 
existing indebtedness is sufficient. The price need not be directly stipu- 
lated ; if it is capable of determination it is sufficient. This determination 
may be dependent upon some future event, as on the verdict of a jury, 
or on the valuation of a third person. A custom in general use or well 
maintained between the parties may, for instance, establish the market 
price as the sale price ; or the custom between them may imply a reason- 
able price, which in many cases wiU resolve itself into the market price. If 
the price be finally determinable and certain, it suffices. 

STATUTB OP FRAUDS 

Statate of Frauds. One section of the English Statute of Frauds pro- 
vides that *^ no contract for the sale of any goods, wares, or merchandise 
for the price of £10 or upwards shall be allowed to be good, except the buyer 
shall accept part of the goods so sold, and actually receive the same, or 
give something in earnest to bind the bargain, or in part pa3rment, or that 
some note or memorandum in writing of the said bargain be made and 
signed by the parties to be charged by said contract, or their agents there- 
unto lawfully authorised." 

Acts in substantial accord have been passed by all or nearly all of the 
States, but instead of £10, various sums have be^n specified : $40, 150, 
$100, and even $2500 are actual figures. Apparently the view has pre- 
vailed in some States, that under modem conditions, business is better 
served by fixing a higher limit than $50, and $500 is now not uncommop 
as the price fixed. 

Not Enforceable. The Uniform Sales Act uses the words '' shall not 
be enforceable " ; the sale or contract to sell is thus not illegal ; it doubtless 
may be morally binding; the courts, however, in view of this statute, 
oamiot give time to consider it. 

Several Articles. Where several articles are bought at one time, is the 
transaction one sale or several sales ? The answer often determines whether 
the price is large enough so that the Statute of Frauds applies. Where the 
sale is per unit, whether bushels of wheat, or a consignment of shovels, or 
wheelbarrows, or wagons, the case seems clear; with a bill of goods of 
various sorts ordered at one time and to be delivered together, it seems less 
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clear; but the nature of the transaction^ the businefis custom between the 
parties, or the intent, may often readily indicate a single sale or contract 
to sell. Where a man ordered goods in part for his home, part for his farm, 
part for his place of mercantile busmess, the saled would probably be held 
to be separate. 

Form of Memorandum. As to the memorandum in writing to bind the 
person chained, a letter, receipt, invoice, "Statement of account, entry in 
books, or memorandum of almost any kind will suffice. It must be suffi- 
ciently certain to indicate the transaction, including parties and the price, 
if any, agreed upon. It must be signed in some way, by mitiaJs, mark, 
code fiign, rubber stamp, sometimes by print. The signature may be that 
of principal or agent, and in auction sales the auctioneer is recognized 
as the agent of both parties. 

Part Performance. Part payment, or both recdpt and acceptance of 
part of the goods, make a writing unnecessary. Receipt and acceptance 
are by no means synonymous. Following a transaction, if goods are 
delivered at a specified place or to a designated person, ordinarily the 
goods are delivered by the seller and received by the buyer. The receipt 
of a bill of lading or other dociunent of title may serve the purpose of re- 
ceipt of the goods just as the delivery of the deed of real property serves as 
delivery of the property. A common carrier may be and often is the agent 
of the buyer to receive goods, but he has no power to accept. 

Acceptance. Acceptance of the goods is required, not merely of the 
offer ; and this may occur before, after, or in connection with the receipt. 
Goods may be accepted while in the hands of the seller at the time of 
bargaining, and receipt be a further requisite ; inspection may be necessary 
or allowable, and approval may thus come later than receipt ; on the other 
hand, the whole transaction may be concluded at the time of negotiation, 
and removal by the buyer be the only duty to be performed. Some 
definite act of approval is often necessary, and may be sufficient; any 
dealing with the goods, as re-selling, implies acceptance. 

Both receipt and acceptance are questions of fact for the jury to deter- 
mine and the burden of proof of acceptance is on the seller. 

DUTIES OF SELLER 

Title and Possession. It is the duty of the seller, ordinarily, to confer 
title and give possession, unencumbered title and quiet possession; but 
not when there was an intent otherwise, perhaps by esqpress exemption; 
and not in the case of administrators, executors, and trustees who are not 
expected to warrant title. There are sometimes conditions which go to 
the whole consideration, the essential terms of the contract, and where 
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non-fulfilment brings liability on neither party. An example is where goods 
are to arrive in a certain vessel which does not arrive ; or when appraisal or 
approval is to be made by a designated party who refuses or neglects to 
act ; or perhaps where goods are to be satisfactory to buyer. In the last 
case some courts uphold such a provision, others not. 

Specific Article Famished. When there ifa a sale of a specific article, 
this must be furnished ; but where each has opportunity to see and judge, 
deUvery and title to a specific thing agreed to is enough, although it was 
not the article the buyer thought it was. 

Ordinarily, the remedy for a breach of contract on the part of the 
seller is a suit at Law for damages ; a suit in Equity will be allowable only 
when a specific article may properly be held essential, and where money 
damages are inadequate. 

Specific Characteristics. When there is an agreement to furnish an 
article with specified characteristics, that must be furnished, and this 
applies to contracts to sell as well as to sales. A sale of goods with specified 
characteristics, or description ^' with all its faults " is not fulfilled unless 
those characteristics are present, but is fulfilled if they are presdlt, although 
the goods are imperfect in some way ; defects of quality are " faults," 
those of design bring liabiUty upon the seller. 

When the sale is by description and sample, the purpose may be to fix 
quality, or design and fitness ; the determination of fact as to which was 
the purpose may often be diflicult. Explicit understanding in advance 
will prevent controversies. 

Suitable for Purpose. When an article is to be suitable for a given 
purpose, the essential feature may be implied, and not in all cases expressly 
stated ; the seller must, however, in some way know the requirement and 
purpose. In buying, reliance is often placed upon the sMU and judgment 
of the seller, especially when there is no opportimity for preliminary in- 
spection. The skill and judgment of a manufacturer may be relied upon, 
however, only for defects which might have been detected; for latent 
defects, the manufacturer or dealer generally is not responsible. When a 
buyer specifies a particular article under its trade name, there is no engage- 
ment as to its fitness for some special purpose ; nor is there when the buyer 
specifies materials and methods. 

The goods must also be in salable and merchantable condition, at least 
for shipment and perhaps when delivered. Provisions must be fit to eat 
as food, and statutes or ordinances often regulate this. 

Quantity. Quantity may be of the essence of a sale, and a less amount 
rejected ; a larger amount also, except that a moderate excess to secure 
compliance may be reasonable if no extra charge is made ; the intent con- 
trols. When '' about " qualifies quantity, a reasonable variation only is 
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allowable. Partial ddiveiy under an entire contract does not satisfy the 
seller's obligation. 

When a specific lot is sold, estimated in quantity, the lot is the essence, 
the quantity subordinate. A cargo of any specified vessel is a full cargo ; 
without specification of size or quantity, the full cargo of a vessel engaged 
in that particular trade. It is wise in such transactions to spediy in some 
way the amount required, approximately at least, for courts conunonly 
construe such a sale or contract to comprise the entire cargo. 

Goods sold must not be mingled with other goods to the buyer's dis- 
advantage, unless according to custom or usage between the same seller 
and buyer. Inspection may sometimes require use ; it must be reasonable 
use in the custom of the trade. Here clearly is an example where receipt 
may not be equivalent to acceptance. The agreement may, or may not, 
require acquisition of title before inspection ; if title be acquired, the remedy 
after inspection will be a claim for damages. 

Deliveiy of Possession. The duty of the seller to give possesion, 
whether express or implied, is not equivalent to agreement to send. How 
the seller ^ves possession depends on drcimiBtances and custom. The 
place of giving possession is often the seller's place of business, store, fac- 
tory, farm, or mine ; sometimes the place will be expressly agreed upon ; 
sometimes the custom of the trade controls. Where there is transfer of 
possession without change of location, sometimes a vendor's lien attaches; 
sometimes the sella* acts as bailee, perhaps being paid for storage. 

In some cases ordinary delivery is impossible, as with logs in a boom. 
In this or other such cases, putting goods in the control of the buyer 
suffices. A cargo is delivered by its bill of lading ; a key to a storehouse is 
delivered to buyer ; with goods in a public place where locality is not an 
element of possesion, any act of delivery satisfies. In the case of bulky 
or ponderous goods, where the seller leaves the goods to be removed by 
the buyer, there is delivery and recdpt. 

The time of delivery must be reasonable both as to date and hour and 
may be expressly fixed ; when specified, it is not a collateral agreement, 
but essential. 

Future Payment and Delivery. A sale may be made where both future 
payment and future delivery are agreed upon ; frequently deliveiy depends 
upon, and at once follows payment. The time of payment may be spedfied 
and is then r^arded in the United States as an essential term ; this is the 
prevailing rule. It is often arranged that payment and delivery shall be 
coincident. 

Sometimes delivery is by instalments ; in such case failure to deliver 
the first instalment constitutes a breach aud ^ves the right to avoid the 
contract ; a later breach gives the right to repudiate the unperformed part ; 
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but the rule as to this varies as in many other matters touching sales ; 
a failure to pay promptly for an instalment may sometimes be explained* 

DeUveiy to Carrier. Where the seller agrees to deliver goods, putting 
them in the hands of a carrier does not effect change of possession ; but 
vrhea the agreement is to deliver to a carrier, the latter is then the buyer's 
agent to receive the goods and delivery to the carrier is sufficient. If a 
specific carrier is designated, delivery must be to him. In the case of 
delivery F.O.B. the buyer is given the chance to specify means of trans- 
portation. Goods must be correctly addressed, and properly prepared for 
transportation, the method often being fixed by custom ; the seller must 
comply with the carrier's regulations in the interest of the buyer. In 
some States, the seller must notify the buyer of readiness for shipment to 
give opportunity to insure ; in some States, the custom between dealers 
controls. Delivery to a warehouseman follows the same rule as with car- 
riers. 

Title Acquired by Buyer. The buyer acquires such title as the seller 
has, but nothing more. Except by action of law, title can pass only by 
consent of the true owner unless the latter has conferred some apparent 
right on the seller. An mnocent third party who buys from the original 
buyer in good faith for value, will be protected against an original seller 
who neglected to enforce his rights against the original buyer. A creditor 
receiving goods in pa3anent for a debt, however, has often been held not to 
be a purchaser for value, but the rule as to this varies ; the same is true of 
goods held as collateral. A buyer Has a duty to exercise some diligence 
to inquire into the title of the seller ; fault or neglect on his part leaves him 
subject to loss. Simple possession without apparent authority is not 
enough to ^ve the seller the right to sell. 

Notice by Seller. In the case of '' conditional sales," where the original 
seller retains complete or partial title to an article sold to a vendee, as we 
may call him, the laws of many States place a burden upon the seller to 
provide suitable notice to any new buyer. The new buyer, in this case, 
may acquire all of the original seller's title if he performs all of the conditions 
before any default by the vendee. 

The notice required of the seller may be by recording the contract of 
conditional sale, or by filing a copy in a specified office ; and sometimes a 
witness, sometimes an acknowledgment, is required before the contract 
will be recorded or ffied. The requirements are so confficting in the 
various States that the advice of a competent attorney conversant with 
local laws and customs is substantially a necessity where the interests 
involved are important. The proprietor of a patented tr^ich-digging 
machine sells to a contractor of moderate financial ability, expecting pay- 
ments from the profits of the contract. When the contract is finished the 
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contractor wishes to sell the machme. The new buyer ought to have 
reasonable protection, and if he escamines the records for recording or 
filing, has exercised reasonable diligence. The proprietor, the original 
seller, has not been diligent if he fails to record or file his contract in com- 
pliance with local requirements, and he loses his right to the machine. 

This statement appears to put the matter right morally. The law, 
however, specifies what is necessary to be done, and in some States makes 
it criminal to imlawfully dispose of goods held under conditional sales. 
Whether he be seller or buyer, the en^neer or engineering contractor 
should know the law in the State in question. In some States, there are 
" Factor's Acts " defining the legal status of goods in the hands of factors 
or agents, looking to the protection of third parties. In some States, 
possession is sufficient to give legal title against another in similar position 
without title. 

WARRANTIES 

Character of Warranty. An important subject connected with sales 
is that of '' warranty," which is differentiated from a '' condition " in that 
the latter goes to the substance of the contract and a breach vitiates it, 
while a warranty is a collateral undertaking or stipulation for the existence 
or truth of some fact relating to the thing sold. A failure or breach of the 
warranty does not void the sale ; the buyer may hold the goods, and the 
seller have the right to the purchase money, subject, however, to the 
damages to which the buyer is entitled for the breach of warranty. 

The warranty need not be in express terms ; in determining whether 
a condition or a warranty, the best doctrine appears to be that technical 
and artificial rules shall give way to the intent of the parties as gathered 
from the contract, although this rule is not fully accepted. 

Word not Essential. The word "warranty" is not essential; any 
statement of fact which the buyer relies upon as a material inducement 
serves the purpose. Statements of opinion, or puffing statements are 
held not to be statements of fact. Statements of value are opinions; 
but statements of selling prices are facts. Whether a sale by description 
involves fact or opinion is held one way by some courts, differently by 
others. Whether the seller's statement of fact is a warranty, depends upon 
the natural effect upon the mind of the buyer; if the seller declines to 
warrant, he saves the situation. The warranty need not, however, be the 
sole inducement in the sale. 

Imidied Warranties. Warranties may often be implied. There is 
an implied warranty of title, and engagement that the goods are, or that 
the goods when and if delivered, will be the property of the seller, free 
from encumbrance in favor of any third party, unless the contrary was 
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known to the buyer at the time of sale or of contracting to sell ; also a 
guarantee of quiet enjoyment. In case of any disturbance of his title, a 
lawyer needs be consulted ; the laws in different States vary as to status 
and remedy. 

Goods by Sample or Description. In the case of sale by sample there 
is an implied warranty that the bulk shall correspond with the sample in 
quality and be free from defects not apparent on the reasonable examina- 
tion previous to acceptance. Where goods are sold by description, there 
is an implied warranty that they answer the description ; if by sample as 
well as description, the goods must conform to both sample and description. 
While reference has been made earlier to sales by sample and description, 
it should be understood that while goods may fall of acceptance if they are 
foimd not to be what was ordered, it often happens that the facts may not 
be at once obvious or discoverable in the ordinary course of business, and 
the implied warranty protects the buyer when the failure becomes evident, 
if the buyer has exercised due diligence. 

Purpose of Article. In a Mmilar way where the purpose of the article 
is known to the seller, whether a manufacturer or not, and the buyer 
relies upon the skill and judgment of the seller, there is an implied warranty 
of the fitness of the article for the purpose. In the purchase of machinery 
this is of importance, and the engoieer may be interested, sometimes as 
buyer, sometimes as seller. Whether reliance was placed upon the seller 
or manufacturer and the purpose imderstood or properly conveyed, may 
sometimes present difficulties from the standpoint of evidence. 

The custom and usage of the trade may provide such a warranty. 
There is an implied warranty that goods are of merchantable quality, and 
the warranty in some cases may extend to the future condition of the article. 
The warranty does not extend to sub-purchasers, and this is sometimes of 
importance. 

On General Sale. Where articles on general sale are ordered by their 
customary or trade name, there is no such warranty, nor is there when the 
buyer has examined the goods, if such examination should have revealed 
the defect or unfitness ; but otherwise if expert examination is necessary 
or if the buyer's inspection or examination was understood not to cover 
matters concerning which reliance was had on the seller's skill and judg- 
ment. 

Remedy for Breach. While some States allow rejection and return of 
goods in case of breach of warranty, the rule is generally otherwise. The 
remedy is a suit for damages, and the measure of damages is the difference 
between the value of the actual article received and the value of the article 
as warranted. 

In case of fraud; rather than breach of warranty , the contract will be void. 
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DUTIBS OF BUTBR 

Title ; Acceptance. Sometimes immediate title to goods seems desirable 
to the scdler, but sometimes otherwise. The same is true as to the buyer. 
When the seller makes a tend^ of the goods, it is the duty of the buyer 
to accept and to pay the price on the terms agreed to ; it is his duty to take 
the property at the agreed time, and time is often of the essence of the 
contract. 

Acceptance gives title and cannot be revoked; in some States the 
buyer, however, may have a remedy for damages even after acceptance ; 
this generally for defects not apparent at acceptance. In some cases 
acceptance of part is acceptance of all ; it is a matter of intent, however. 

Inspection. An opportunity, time, and place for inspection may be 
agreed upon; if there has been no spedfic agreement there must be a 
reasonable opportunity both as to time and place. Commonly the place of 
delivery is the place of inspection. 

Objecti<ms ; Delay. If formal and deliberate objections to acceptance 
in certain respects are made, other objections are held to be waived. If 
objections prove groimdless, the title is then the buyer's. Rejection, if 
made, must be prompt ; delay may be equivalent to acceptance. If goods 
are rejected the buyer is not under obligations to return the goods. When 
the buyer is to call for the goods, he must act within a reasonable time; 
if not, the seller may, at his option, at least rescind the contract. When 
title has vested, it is the buyer's duty to take the goods away. There is 
some question as to the remedy if he fails to do so. 

Failure to Accept. A failure to accept goods when duly tendered gives 
the seller a right to damages, and in some States a right to the price from 
the buyer, the sdler holding the property as trustee for the buyer while 
the title passes to buyer ; a suit may be brought at once after the buyer 
repudiates his contract. 

The measure of damages for non-acceptance is, ordinarily, the differ- 
ence between the contract price and the market price at the time and place 
of delivery, if the latter be the lesser, unless an abnonnal market price 
makes this improper. 

Where there is a breach of contract to accept articles in process of 
manufacture, the measure of damages is the estimated profit on the com- 
pleted articles less the profit on the incomplete article ; a loss is algebrai- 
cally a minus profit. When material has been secured but no work has 
been done, the difference between the estimated cost and the price is the 
measure. 

Seller's Lien. Sometimes the seller has what is called a seller's lien 
on goods sold. Since it is a misnomer for him to have a lien on his own 
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goodSy title must have passed, the goods must be in the seller's possession 
or equivalent control, and the price must in some way be due, in whole 
or in part, except in case of bankruptcy. Possession of part only of the 
goods gjives a lien on that part. A seller's lien may be in favor of a factor 
or agent and enforced by him as well as by his principal. 

The lien may be waived, whether unwisely or not does not matter; 
sometimes this is done by giving credit, sometimes on the guaranty of some 
third party. Even in these cases, however, insolvency of the buyer re- 
vives the lien, and it is revived if the term of credit expires. If at any 
time the buyer tenders the price, the lien ceases. 

Stoppage in Transit. In a somewhat similar way, the seller has the 
right of stoppage in transit; the right, fundamentally, rests on ''the 
custom of merchants " ; it is now well established. It is an unusual sort 
of right. It attaches after the seller has delivered the goods to the carjder, 
and thus parted with possession ; it can be exercised only on the insolvency 
of the buyer. This is not necessarily insolvency in the technical sense, 
equivalent to bankruptcy, or a near equivalent. Insolvency here means 
inability to meet debts as they come due in the ordinary course of business. 
When it is clear that the buyer will be unable to pay when the price falls 
due, the right of stoppage in transit may be exercised. 

The ri^t ceases when the buyer, the consignee, obtains possession; 
and an arrangement between the buyer and the carrier by which the latter 
holds the goods as warehouseman, constitutes a control by the consignee 
which serves the purpose of possession ; sufficient so that the right ceas^. 

Superior to Right to Attach. The seller's right of stoppage in transit is 
held superior to the right of creditors of the buyer to attach the goods ; 
their right is no better than the buyer's ; the same is true of a rensale by 
the buyer during transit ; the purchaser has no better right than the ori^- 
nal buyer. But if the seller transfers to the buyer a bill of lading, the latter 
may then convey by re-sale a title better than the original seller then 
has ; the deU very of the bill of lading has somewhat of the quality of a 
delivery of the goods, enough at least to protect the third party if the goods 
were transferred in good faith and for value. Such transference is also 
effective when made as a pledge or mortgage for security ; the extent of the 
right which the original seller retains in the goods is then limited to such 
interest, if any, as the original buyer still retains in the goods pledged 
or mortgaged. 

Termination of Transit. The termination of transit puts an end to the 
seller's right of stoppage, and it is not alwajrs a simple matter to fix the 
termination. The seller's right of stoppage applies only to a transit caused 
by the seller. A later transit caused by the buyer may follow the termina- 
tion of the original tranait. This ori^nal transit is ended when the goods 
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reach the buyer's pofleeeaon or are in an equivalent control by the buyer. 
Delay by the carrier, or refusal to deliver, prolongs it; the end of the 
journey with the carrier does not terminate it in all cases, for placing the 
goods in a warehouse in the name of the seller, or subject to his order, 
leaves them still under his control. If the goods are placed in the name 
of the buyer, however, the tranat is ended. In a bonded warehouse, it is 
a question of fact and status whether the goods have passed from the con- 
trol of the seller ; the courts tend to favor the seller in this matter. 
The buyer may tender performance of his obligation and thus terminate 
the right of the seller. 

Exercise of Right. The right of stoppage in transit may be exercised 
by the seller by taking actual .possession, by changing the consignment 
of goods, or by notice to the carrier or other party in temporary control 
of them. If the seller exercises his right of stoppage in transit, he must 
pay the costs of transportation of the goods in question, including re- 
delivery if he orders this. 

The exercise of this right simply restores the goods to the possession 
of the seller, subject to such further action as he may deem proper, or sub- 
ject to tender by the buyer. In the; case of perishable goods, the seller 
must take action to protect the interests of the buyer, and sell at once 
without notice ; and he may do the same with other goods if the buyer 
is already in default. Authorities differ as to whether, imder other dr- 
cumstanoes, notice to the buyer is necessary before re-sale. It is the 
part of wisdom to be on the safe side and to give notice of time and place 
of re-sale, if practicable, and also to have at hand evidence as to the facts 
which justified the stoppage in transit. An entirely legal re-sale gives good 
title. 

Delay by Buyer. Unreasonable delay on the part of the buyer, re- 
jection of goods which conform to contract, refusal to receive goods after 
title has passed, all justify a rescission of contract by the seller, and may 
thus give the seller his right of stoppage in transit. The seller may rightly 
prefer to retain the goods rather than to re-sell at once, as this leaves him 
the remedy of damages against the buyer. Sometimes the buyer rejects 
goods which really tx)nform to contract, refuses to receive them, or takes 
measures to prolong transit, doing this to protect the seller rather than 
other cfeditors, and the courts have sometimes commended such action. 

THE RISK 

Relation to Title. The risk of loss or damage normally goes with the 
title; but, by agreement, the title and the risk may be separated. In 
general, however, unless otherwise agreed, the risk is in the seller until the 
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title is trajDsferred to the buyer, after which the risk is the buyer's whether 
delivery has been made or not. The question of title often hinges on de- 
livery. When deliveiy has been delayed, the rule differs in different States ; 
in some, the party at fault suffers the loss, in others not. In many cases, 
title passes on acceptance of the goods and receipt is not necessary; in 
other cases, receipt also tnay be specified. Shipments specified to be " at 
buyer's risk " are, nevertheless, held to be at seller's risk if the latter is also 
the shipper and if improper methods of shipment or defects in cars or vessels 
are the cause of the damage ; but not if he is the seller only, without control 
over the shipment. 

Conditional Sales. In the case of conditional sales, if title is reserved 
in the seller as a matter of security, the risk is the buyer's. The seller has 
no further duty, but has only to receive the price ; the buyer has received 
his full consideration under the contract. In effect, he has acquired title, 
and mortgaged back to the seller. This rule, however, is not adopted 
in all the decisions. 

It is wise, when possible, to have the terms of the agreement or sale 
make clear where the risk is to lie. 

Need of Uniform Sales Act. As has been shown, the laws of different 
States vary in their application to sales, and the desirability of the adoption 
of some Uniform Sales Act seems clear, but the adoption of the present act 
of that name is not yet sufficiently general to allow its use in this chapter 
as a statement of the law of sales at the present time. In view of this con- 
flict of laws, it is important to note that the interpretation of the sale or 
contract will be made under the laws of the State where the contract 
was made, rather than the State where the action is brought, unless other- 
wise stipulated. 



CHAPTER X 

HBGOTIABLE INSTRIJMENTS 

TemisUfled. The tenn '' commercial paper ^' has sometimes been used 
for a title as an alternative for ** negotiable instruments/' but the latter is 
the term more generally accepted by lawyers. Considered together, a better 
view-point of the subject is secured than by the use of either alone. 

BOX OF BXCHANGB 

Description. If a merchant A in London buys goods from, and owes 
money for them to, £ in Paris ; and if £ in Paris, at the same time, owes 
money to C in London ; it is very clumsy for A to send a bag of gold to 
Bf who at once sends back most of it in a bag to C It is much simpler 
for B to write to C, arranging for him to go to A and get the money which 
A owes B, or part of it. 

Such a tnmsaction in time became standardized into the " bill of ex- 
change," a request, or rather an order, from J3 to A to pay a sum named 
to C, charging this sum to the account of B. 

Form of Bill. A bill of exchange may be in the f oUowing form : 

/^/Sm New York,..../^l/^. £, /f//. 

^i/xt/lf dcuu^ after date pay to the order of 

(Zte/xa/yuieA^ W-i/yaAj^/QJbuu. 

value received and charge the same to the account of 

^ 7y. 'iff ' /? /ie/ftvu /e^2^..... 

To (ArwUa/ifu U/nv^, ^ ' 

The person who executes the bill, Henry Jenks, is called the drawer; 
William Ames, the drawee ; and Alexander Winchester, the payee. 

10—1 
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Acceptance. The routine established is for Alexander Winchester to 
take the ^' bill " to William Ames for his ^* acceptance/' If the latter 
accepts the bill, he signs^ his name to that effect on the bill and this 
amomits to an acknowledgment of obligation to Heniy Jenks, together 
with an agreement to pay Alexander Winchester or order at the specified 
time. 

Fonn of Acceptance. The form of acceptance may be : 

S^a/ifoM^ cut 6^-0 W-t/iffyo^L^ ^t/u&et, 

Any other words, with signature, are sufficient if they show the intent. 

Negotiation. In the course of time the function of the bill of exchange 
was extended. Alexander Winchester owed money to Philip Clark who 
did not care to lug around coin ; so Winchester turned the bill over to Clark, 
indorsing it to him ; Clark perhaps indorsed to another, and the bill of ex- 
change as a negotiable instrument was a great boon in business transactions. 

Use of Bill of Exchange with Bill of Lading. A bill of exchange is now 
used mainly in connection with a sale of goods. Bills are often in dupli- 
cate, and sent by different mails. Sometimes the bill is sent attached to 
the bill of lading to some third party (perhaps a bank) who advances money 
on it, looking to the bill of lading in part for security. The carrier has no 
right to deliver goods without presentation of the bill of lading. 

Sometimes the two bills are sent together to some one as agent for the 
drawer (perhaps again a bank) who is instructed to deliver the bill of lad- 
ing when the bill of exchange is accepted, dependence being thus placed in 
part on the credit of the drawee, the consignee, and in part on his acknowl- 
edgment of his obligation to pay. 

CHECKS 

Checks. Later ^' banks " were established and merchants " deposited " 
money in them and kept their accounts sufficiently large so that they were 
dravdng on them constantly, and the bill of exchange took a simpler form 
in the well-known '' check " which is now accorded a character of its own, 
somewhat distinct from the bill of exchange. Debts were paid by checks 
and these were first sent to the banks for collection, but now they go at 
once into the depositor's account as the equivalent of cash. The check 
often goes through various hands before reaching the bank on which it is 
drawn, each holder indorsing it to the next holder ; it has become a nego- 
tiable instrument. 



NEGOTIABLE INSTRUMENTS 10-^ 

Lidoraenient. The nature of indorsement is this. If a bill of ex- 
change, or note, or cheek, has come into the hands of some man who is 
transferring it to another, he signs his name across it, commonly on its 
back. By this act of signing, miless there are added words of qualifica- 
tion, he authorizes its transfer to another who is often specified; if he 
delivers it, he does transfer it. He also agrees by thus signing his name 
that he wiU pay it if the drawer or maker does not do so. His indorsement 
is a protection to later holders; any earlier indorser is a protection to 
hinL His act of signing is an '' indorsement " and he is an '' indorser.'' 
A very common form of indorsement is : 

S^OAf to tA& ifideA^ of S^AaJU^ ^JLoa^ 
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Description. A merchant, manufacturer, or publisher finds that at 
certain times of the year he must make extensive payments for material 
or labor, while his sales and the payments for them come at a later time. 
It is good business policy for him to borrow money from one who has it 
available, giving his '' promissory note " for it, promising a future pay- 
ment. Nowadays his borrowing is from a bank as a rule. The payment 
for materials or goods may, however, be directly made by a " note " to 
the seller, and in such case the payee of the note may take it to a bank and 
in effect sell it to them, indorsing it ; it may go through several hands as a 
'' negotiable instrument " with a series of indorsements. 

Fonn of Promissory Note. The form of note may be : 

S/00^ New YoT\i,,...fa/n. 2, /^/J..,.. 
3^hiAt/U da/U^ after date I promise to pay to the order of 

Btnja/nti/yv /fotUdcuif, 

Payable at_-.c^M/6i^ c/raXional ^o/yu^ of Bo^ton^ 

Value received. 

ffiA/MfO lA>t^ 

or some similar form. Hiram Weeks who executes the note is called the 
maker and Benjamin Holliday the payee. The time of payment is some- 
times '^ on demand " or on some specific date as '' on May 1, 1917." 
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The use of checks and of promissory notes is widespread, and the usd 
of bills of exchange is also sufficiently important so that the practice and 
rules of law connected with their use must be adapted to the neoesdties 
aod convenience of business. 

Law Merchant It is sometimes stated that the law of negotiable in- 
struments follows the " Law Merchant " rather than the C!ommon Law. 
The distinction is a technical one except to lawyers ; in the case of nego- 
tiable instruments the customs of business among merchants and the 
necessities of its convenient conduct formed the basis upon which finally 
grew up a series of decisions under the Common Law rather than apart 
from it. These decisions must be looked to in determining what the law 
is and the same courts pass upon it. It has sometimes been stated that 
Hie Law Merchant has been '' grafted " upon the Common Law. 

Some Distinctions. Promissory notes, or Inlls of exchange when ac- 
cepted, are contracts, but of a special kind which the Common Law has 
treated in a special way, differing from that accorded most contracts. An 
important point of difference is that no conaderation need be expressed 
in a negotiable instrument. A second is that in the hands of an innocent 
holder for value, an instrument l^^ally issued ^is good, even if con- 
sideration has failed or other f atilts 'exist which would ordinarily render 
a contract voidable between the parties involved ; this will better appear 
later. 

Foreign and Inland. Bills of exchange are foreign or inland. When 
payable in another State or country from that where drawn, they are 
foreign ; when in the same State or country, inland. 

Drafts. What is known as a " draft " is in essence a bill of exchange, 
and differs from it in that a draft often does not presuppose any other 
commercial transaction, while the bill of exchange commonly does, often 
a sale, and the draft usually calls for immediate or prompt payment 
rather than acceptance. A student at collie makes a draft on his father 
to pay his term bill, and this draft is deposited in the bank with the 
checks which others have paid in, and the draft is negotiable. 

Bank Drafts. Banks are constantly issuing " bank drafts " or orders 
upon other banks where they have funds. If a depositor wishes to send 
money to some distant point, or if he travels far from home, he secures a 
bank draft which will be honored provided only the payee be identified, 
and where his own check might not be honored through lack of personal 
credit. Some acquaintance will gladly identify him, but ought not to be 
asked to indorse his personal check. A bank draft on a New York bank 
is accepted practically anywhere in the United States. A bank draft on 
Chicago, San Francisco, or Boston is almost equally good in the ndghbor- 
hood of such city. Bank drafts are negotiable. 
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Certiflcates of Deposit. A depositor in a bank sometimes wants the 
money to draw interest, and does not care to draw checks against it. Ha 
takes a '' certificate of deposit " which is substantially the promisscny note 
of the bank. It is commonly assignable and negotiable. 

Bank Notes. Bank notes of national banks are not receivable as 
money for certain pmposes ; they are not legal tender. They are essen- 
tially promissory notes, and are n^otiable, and are made payable to bearer 
BO that an indorsement is not necessary. United States gold and silver 
certificates are likewise not legal tender. Legal tender may be defined as 
money receivable for all debts. What is legal tender is defined by the 
Legal Tender Acts, which are United States Statutes. 

Travelers' Qieques. People traveling abroad often use ''travelers' 
cheques " of which the American Express Company checks were among 
the earhest; they are a series of checks against the American Express 
Company, each for a specified amount. They are negotiable, are signed 
by the traveler when he gets them, and are indorsed by him, as the payee, 
when he receives money for them. 

Letters of Credit. '' Letters of credit " serve a somewhat similar pur- 
pose, but are materially different in form and are not negotiable. 

Coupon Bonds. O)upon bonds issued by railroads or by large cor- 
porations are also n^otiable, unless r^^stered so that any transfer must 
appear on the books of the company ; it is not customary to indorse them. 
They have " coupons " attached to them, each due every half year as a 
rule, and containing a statement or agreement as to payment. Such 
coupons are negotiable, and commonly even when the bond is registered, 
which means registered as to principal. The coupons are seldom indorsed. 
R^pstered bonds often, however, have no coupons attached and the 
interest is then paid by check. 

Certificates of Stock. Certificates of stock are assignable, but are 
simply evidence of rights in a company, and do not call for the payment 
of money at any time ; although asdgnable, they are not negotiable. 

The Negotiable Instruments Law. The law of negotiable instruments 
is exceptionally well stated and codified in what is called '' The Negotiable 
Instruments Law," which has been adopted with little variation by a large 
majority of the States. It is given below substantially in full from the 
New York law. The order of Articles is changed slightly, and a few com- 
ments are made, and are distinguishable by the type, a smaller type being 
used for the law itself. It is unusually well prepared, a fine specimen of 
Statute Law. Most of what is contained in it was good Common Law in 
one or another of the States, but there had been appreciable variation in 
the law as interpreted in the different States which have adopted it. 
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LAWS OP NEW YORK 

An Act in relation to Negotiable Instnunents. [In effeot Febroaiy 17i 1909.] 

Article L Short title; definitions (§{ 1, 2). 

II. General provisions ({§ 3-7). 

III. Form and interpretation(Si 2(M2). 

IV. Consideration (SS 50^55). 
V. Negotiation (§S 60-80). 

VL Righto of holderCSS 90-98). 

VIL Liabilities of parties (§S 110-119). 

VIII. Presentment for payment (§} 130-148). 

IX. Notice of dishonor (§§ 160-189). 

X. Discharge (S§ 200-206). 

XI. Bills of exchange; form and interpretation (§§ 210-215). 

XIL Acceptance (S§ 220-230). 

XIII. Presentment for acceptance ({§ 240-248). 

XIV. Protest (§§ 260-268). 

XV. Acceptance for honor ((( 280-289). 

XVL Payment for honor (SS 300-306). 

XVIL Bills in seto (SS 310^15). 

XVIII. Promissory notes and checks (SS 320-326). 

XIX. Notes given for patent righto and for a speoulatiye consideration 

(SS 330-332). 

XX. Laws repealed; when to take efifect (SS 340-341). 

ARTICLE I 
BHOBT tttle; definitionb 

S 1. Short tide. — This chapter shall be known as the "Negotiable Instra« 
ments Law." 

S 2. Definiiiont and meaning of temiB. — In this chapter, unless the context 
otherwise requires : 

''Acceptance" means an acceptance completed by delivery or notification. 

"Action" includes counter-claim and set-off. 

"Bank" includes any person or association of persons carrying on the buaness 
of banking, whether incorporated or not. 

"Bearer" means the person in possession of a bill or note which is payable to 
bearer. 

"Bill" means bill of exchange, and "note" means negotiable promissory note. 

"Delivery" means transfer of possession, actual or constructive, from one 
person to another. 

"Holder" means the payee or indorsee of a bill or note, who is in possession of 
it, or the bearer thereof. 

"Indorsement" means an indorsement completed by delivery. 
Instrument" means negotiable instrument. 

Issue" means the first delivery of the instrument, complete in form, to a per- 
son who takes it as a holder. 

"Person" includes a body of persons, whether incorporated or not. 

"Value" means valuable consideration. 

"Written" includes printed, and "writing" includes print. 



If 
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ARTICLE n 

GBNBBAL PBOTI8IONB 

I 3. Penon primarily liahU on itMrumenU — The person "primarily" liable 
on an infitmment is the person who by the terms of the instrument is absolutely 
required to pay the same. All other parties are "seoondarily" liable. 

A negotiable instrument is sometimes indorsed without consideration as 
a friendly act, or an " accommodation " to the maker. Sometimes the friend 
has acoonmiodated by becoming the maker of the instrument, and turning 
it over to the real borrower on the instrument (or similar user of it) who 
indorses it and thus becomes formally identified with it. In the case of 
an '' accommodation " maker, it is held that the addition of the word surety 
does not relieve him from primary liability to holders in due course. 

§ 4. Reasondbie time, tphai constUutea, — In determining what is a "reason- 
able time*' or an "unreasonable time," regard f s to be had to the nature of the 
instrument, the usage of trade or business (if any) with respect to such instruments, 
and the facts of the particular case. 

S 5. TimCf haw computed ; when laet day faUs on holiday. — Where the day, 
or the last day, for doing any act herein required or permitted to be done falls on 
Sunday or on a holiday, the act may be done on the next succeeding secular or 
business day. 

S 6. Application of chapter. — The provisions of this act do not apply to 
negotiable instruments made and dehvered prior to the passage hereof. 

§ 7. Law merchant; when governs. — In any case not provided for in this act 
the rules of the law merchant shall govern. 

It is not entirely clear what Section 7 means. Apparently it means 
that the law previously in force with relation to negotiable instruments 
shall govern rather than the law applied to contracts in general. 

ARTICLE XI 

BILLS OF BXCHANOB; FOBM and INTBBPBBTATIOir 

I 210. BiU of exchange defined, — A biU of exchange is an unconditional order 
In writing addressed by one person to another, signed by the person giving it, re- 
quiring the person to whom it is addressed to pay on demand or at a fixed or deter- 
minable future time a sum certain in money to order or to bearer. 

§ 211. BiU not an aeeignment of funds in hands of drawee. — A bUl of itself 
does not operate as an assignment of the funds in the hands of the drawee avails 
able for the payment thereof and the drawee is not liable on the bill unless and 
until he accepts the same. 

§ 212. BiU addressed to more than one drawee. — A bill may be addressed to 
two or more drawees jointiy, whether they are partners or not ; but not to two or 
more drawees in the alternative or in succession. 

§ 213. Inland and foreign biUs of exchange. — An inland bill of exchange is a 
bill which is, or on its face purports to be, both drawn and payable within the State. 
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Any other bill Is a foreign bilL Unless the contrary appears on the face of the 
bill, the holder may treat it as an inland bill. 

§ 214. When htU may be treated ae promUtory note, — Where in a bill the drawer 
and drawee are the same person, or where the drawee is a fictitious person, or a 
person not having capacity to contract, the holder may treat the instrument, at 
his option, either as a bill of exchange or a promissory note. 

§ 215. Referee in case of need. — The drawer of a bill and any indorser may 
insert thereon the name of a person to whom the holder may resort in case of need, 
that is to say, in case the bill is di^onored by non-acceptance or non-payment. 
Such person is ciJled the referee in case of need. It is in the option of the holder 
to resort to the referee in case of need or not, as he may see fit. 

ARTICLE XVm 

PROMISeOBT NOTBB AND CHECKS 

I 320. Promiaeory note defined, — A negotiable promissory note within the 
meaning of this act is an unconditional promise in writing made by one person 
to another, signed by the maker^ engaging to pay on demand or at a fixed or deter^ 
minable future tune a sum certain in money to order or to bearer. Where a note 
is drawn to the maker's own order, it is not complete until indorsed by him. 

§ 321. Check defined. — A check is a bill of exchange drawn on a bank, pay- 
able on demand. Except as herein otherwise provided, the provisions cf this act 
applicable to a bill of exchange payable on demand apply to a check. 

While checks are in many ways bills of exchange they have come to 
have characters and features of their own. A check is always drawn upon 
a bank, and drawn against funds actually in the bank. A check is some- 
timee paid when the acooimt is overdrawn, but this is irr^ular, and is 
seldom countenanced, although sometimes winked at. The deatib of the 
drawer of a check revokes it as soon as the bank has notice, although the 
check in this case is probably good against the estate as evidence of debt. 
A check which is not honored does not pay a debt ; the creditor can sue 
on the debt. 

The order in a check need not be imoonditional. A condition sometimes 
is attached, as '' payable only through the clearing house " which makes 
it not payable over the counter of the bank on which it is issued. 

The deposit of a check puts the money to the credit of the depositor 
at once, unless taken for collection, and the bank may (but seldom does) 
refuse to accept checks deposited, except for collection. The ordinary cus- 
tom is that the depositor may check out at once against the deposit, the 
credit to be canceled in case of dishonor. A bank may, however, refuse to 
pay a check where the deposit is insufficient without certain checks placed 
on deposit ; the credit of the deporitor may enter into such action. 

A depositor may stop payment on a check by proper notice to the 
bank. By doing so he may be liable in a suit to the payee or holder of the 
check ; but the bank may properly refuse to pay the check. If stopped 
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because a check has been lost, pa3rment should not be made by a check 
for the same amount on the same bank without proper notice to the bank. 
A check on another bank, a New York draft, or a certified check are suit- 
able methods of payment in such cases. A new check, marked " dupli- 
cate/' is often used but is less desirable. 

Entering a check in a customer's bank book and crediting to his ac- 
count does not make the bank a '' holder for value," but if the bank has 
p^d to the depositor money available only from such deposit, the bank is 
ihen. a holder for value to the extent of such payment. 

f 322. WUkin whai time a cheek muet he preeented, — A cheok most be pre- 
sented for payment within a reasonable time after its issue at the drawer will be 
disoharged from liability thereon to the extent of the loss caused by the delay. 

When a payee neglects to present his check promptly in the regular 
course of business, and the bank fails, the loss is on the payee and not on 
the drawer of the check. Delay in presentment of the check does not 
discharge the drawer unless he can show damage ; this he can do in case 
of the failure of the bank. 

{ 323. CerHfieation of cheek; effed of. — Where a cheok is certified by the 
bank on which it is drawn the certification is equivalent to an acceptance. 

§ 324. Bffeci where the holder of check procures it to be certified. — Where the 
holder of a check procures it to be accepted or certified the drawer and all endorsers 
are discharged from liability thereon. 

I 325. When check operatee ae an (ueigninent. — A check of itself does not 
oi)erate as an assigmnent of any part of the funds to the credit of the drawer with 
the bank, and the bank is not liable to the holder, unless and until it accepts or 
certifies Uie check* 

I 326. Recovery of forged check. — No bank shall be liable to a depositor for 
the i»ayment by it of a forged or raised check, unless within one year after the re- 
turn to the depositor of the voucher of such payment, such depositor shall notify 
the bank that the check so paid was forged or raised. (This section added by 
Laws of 1904, chap. 287.) 

In certain formal matters of payment, the payee demands something 
more than the credit of the drawer as expressed by his personal check. If 
the check is certified, the credit of the bank is substituted. The proper 
ofiicer of the bank attaches his signature to the certification ; the president, 
cashier, or paying teller has an accepted right to certify. 

Certification is in effect acceptance by the bank, and discharges the 
drawer and indorsers. Its effect is to guarantee the drawer's signature 
and sufficiency of funds, and the amoimt of the check is at once with- 
drawn from the deposit and reserved for payment of the check. Certificar 
tion does not guarantee any matter of good faith or consideration between 
the parties. The drawer cannot stop payment on a certified check. 

A check presented for certification may be retained for a time, even 



lO-lO NEGOTIABLE INSTRUMENTS 

24 hours, for e3caimnation. The presentation for certification is made 
sometimes by the payee or other holder, sometimes by the drawer before 
delivery to payee. 

Attachment of a deposit wiU preserve for the creditors so much as the 
attachment specifies, and no check will afterward be honored, if its pay- 
ment will reduce the account below the specified amount. The bank is 
protected in refusing to pay. 

ARTICLE III 

FORM AND IMTBRPR8TATI0N 

S 20. Form of negoHahle instrument. — An instrument to be negotiable must 
oonf orm to the following requirementB : 

1. It must be in writing and signed by the maker or drawer. 

The signature, however, may be by initials, or any signature the maker 
may adopt as his own ; it may be printed, or made by a stamp ; it may 
be a '' mark " properly attested. The instrument, of course, must be cer- 
tain as to the person signing. There may readily be a question as to the 
business wisdom of signing by a print or stamp. 

2. Must contain an unconditional promise or order to pay a sum certain in 
money. 

A bill of exchange must contain an order, while a note must contain a 
promise. An order is necessary; a request is not sufficient. Payment 
must be made in money only, and this means legal tender, although other 
kinds of currency are in general use, and are commonly accepted in pay- 
ment, and are l^al if so accepted. 

3. Must be payable on demand, or at a fixed or determinable future time. 

4. Must be payable to order or to bearer ; and 

5. Where the instrument is addressed to a drawee, he must be named or other- 
wise indicated therein with reasonable certainty. 

What is known as a '' crossed check " is little used in this coimtry. 
It has lines drawn across it, and requires presentation through some other 
bank, to whom it is supposed the payee is known. Sometimes the other 
bank is specified ; sometimes it is " payable only through the clearing 
house." 

§ 21. Certainty aa to sum; wTiat constitutes, — The sum payable is a sum cer- 
tain within the meaning of this act, although it is to be paid : 
1. With interest ; or 

Discount is in its nature similar to interest. A note for $100 payable 
six months after date may be taken to a bank, or sold to some individual, 
and " discounted." If the interest rate is 6 per cent, the discount for 6 
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months will be figured as $3 and the bank or individual will pay $97 for it. 
More predselyi as a matter of mathematics the sum should be $100 divided 
by 1.03, or $97.09, but bank practice does not follow this method of figuring. 

2. By stated instalments; or 

3. By stated instalinents, with a provision that upon default ia payment of 
any instalment or of interest, the whole shall become due ; or 

4. With ezohan^, whether at a fixed rate or at the current rate ; or 

5. With costs of collection or an attorney's fee, in case payment shall not be 
made at maturity. 

§ 22. When promue U uneondUional. — An unqualified order or promi&e to 
pay is unconditional within the meaning of this act, though coupled with : 

1. An indication of a particular fund out of which reimbursement is to be 
made, or a particular account to be debited with the amount ; or 

2. A statement of the transaction which gives rise to the instrument. 

But an order or promise to pay out of a particular fund is not unconditional. 

§ 23. Determinable future time; what conetitutea. — An instrument is payable 
at a determinable future time, within the meaning of this act, which is expressed 
to be payable : 

1. At a fixed period after date or sight ; or 

2. On or before a fixed or determinable future time sx>ecified therein ; or 

3. On or at a fixed period after the occurrence of a specified event, which is 
certain to happen, though the time of happening be uncertain. 

An instrument i>ayable upon a contingency is not negotiable, and the happen- 
ing of the event does not cure the defect. 

§ 24. Additional provieuma not affecting neffotiability. — An instrument which 
contains an order or promise to do any act in addition to the payment of money is 
not negotiable. But the negotiable character of an instrument otherwise negotiable 
is not affected by a provision which : 

1; Authorizes the sale of collateral securities in case the instrument be not 
I>aid at maturity ; or 

When a loan is made and a note given, the lender often demands some- 
thing as security in addition to the credit of the borrower. A bond or a 
certificate of stock or something similar having commercial value is often 
deposited as " collateral '' security, to be held and not disposed of unless 
the borrower fails to pay the note at matiuity. 

2. Authorizes a confession of judgment if the instrument be not paid at ma- 
turity; or 

3. Waives the benefit of any law intended for the advantage or protection of 
the obligor ; or 

4. Gives the holder an election to require something to be done in lieu of pay- 
ment of money. 

But nothiog in this section shall validate any provision or stipulation other- 
wise illegal. 

§ 25. Omissions; seal; particular money, — The validity and negotiable char- 
acter of an instrument are not affected by the fact that : 

1. It is not dated ; or 
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2. Does not speoify the value given, or that any value has beeiiglTen therefor; 



or 

3. Does not q>eoi(y the place where it is drawn or the plaoe where it is pay- 
able; or 

4. Bears a seal; or 

5. Designates a particular kind of current money in which payment is to be 
made. 

But nothing in this section shall alter ot repeal any statute requiring in cer- 
tain cases the nature of the consideration to be stated in the instrument. 
I 26. When payable an demand. — An instrument is payable on demand : 

1. Where it is expressed to be payable on demand, or at sight, or on presen- 
tation; or 

2. In which no time for payment is expressed. 

Where an instrument is issued, accepted or indorsed when overdue, it is, as 
regards the person so issuing, accepting or indorsing it, payable on demand. 

i 27. When payable to order. — The instrument ia payable to order where it is 
drawn payable to the order of a specified person or to him or his order. It may 
be drawn payable to the order of : 

1. A payee who is not maker, drawer or drawee; oc 

2. The drawer or maker; or 

3. The drawee; or 

4. Two or more payees jointly; or 

6. One or some of several payees ; (X 

6. The holder of an office for the time being. 

Where the instrument is payable to order the payee must be named or other- 
wise indicated therein with reasonable certainty. 

§ 28. When payable to bearer. — The instrument is payable to bearer : 

1. When it is expressed to be so payable ; or 

2. When it is payable to a person named therein or bearer ; or 

3. When it is payable to the order of a fictitious or non-existing person, and 
such fact was known to the person making it so payable ; or 

4. When the name of the payee does not puri>ort to be the name of any per- 
son; or 

5. When the only or last indorsement is an indorsement in blank. 

When the infltrument is payable to " wages," " sundries," or " cash," 
this is equivalent to payable to " bearer." Payable to bearer, John Brown, 
is not payable to bearer. 

§ 29. 7erm<, when aujfieient. — The instrument need not follow the language 
of this chapter, but any terms are sufficient which dearly indicate an intention to 
conform to the requirements hereof. 

S 30. Date, presumption as to. — Where the instrument or an acceptance or 
any indorsement thereon is dated, such date is deemed prima facie to be the true 
date of the maldng, drawing, acceptance or indorsement, as the case may be. 

§ 31. Anteniated and poetrdated. — The instrument is not Invalid for the 
reason only that it is antendated or post-dated, provided this is not done for an 
iUegal or fraudulent purpose. The person to whom an instrument so dated is 
delivered acquires the title thereto as of the date of delivery. 

S 32. When date may be inserted. — Where an instrument expressed to be pay- 
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able at a fixed period after date is issued undated, or where the aooeptanoe of aa 
instrument payable at a fixed period after sight is undated, any h<^der may insert 
therein the true date of issue or aooeptanoe, and the instrument shall be payable 
aooordingly. The insertion of a wrong date does not avoid the instrument in the 
hands of a subsequent holder in due oourse ; but as to him, the date so inserted is 
to be regarded as the true date. 

YSThere an instrument is not dated, the holder may fill in the date of 
issue if known, or if unknown the date of receipt by him. 

§ 33. Blanks; wJien may be fiUed, — Where the instrument is wanting in any 
material partioular, the person in possession thereof has a prima facie authority to 
oomplete it by fiUing up the blanks therein. And a signature on a bhmk paper 
delivered by the person making the signature in order that the paper may be con- 
verted into a negotiable instrument (^[)erates as a prima facie authority to fill it up 
as sudh for any amount. In order, however, that any such instrument, when com- 
pleted, may be enforced against any iierson who became a party thereto prior to its 
completion, it must be filled up strictly in accordance with the authority given and 
within a reasonable time. But if any such instrument, after completion, is nego- 
tiated to a holder in due course, it is valid and effectual for all purposes in his hands, 
and he may enforce it as if it had been fiUed up strictly in accordance with the 
authority given and within a reasonable time. 

The provision as to filling blanks does not authorize the filling in of 
any simis not intended or which alter the character or legal effect of the 
instrument. The maker of an instrument ought not to leave any blanks 
which might be fraudulently filled out ; clear carelessness, negligence on 
the maker's part in this matter would probably serve to protect a bank 
which paid a check which had been '' ridsed." 

{ 34. Incomplete instrument not ddivered. — Where an incomplete Instrument 
has not been delivered it will not, if completed and negotiated, without authority, 
be a valid contract in the hands of any holder, as against any i)erson whose signa- 
ture was placed thereon before delivery. 

§ 35. Delivery; token effectual; when presumed, — Every contract on a nego- 
tiable instrument is incomplete and revocable until delivery of the instrument for 
the purpose of giving effect thereto. As between immediate parties, and as regards 
a remote party other than a holder in due oourse, the delivery, in order to be effectual, 
must be made either by or under the authority of the party making, drawing, ac- 
cepting or indorsing, as the case may be ; and in such ease the delivery may be 
shown to have been conditional, or for a special purpose only, and not for the pur- 
pose of transferring the property in the instrument. But where the instrument is 
In the hands of a holder in due course, a valid delivery thereof by aU parties prior 
to him so as to make them liable to him is conclusively presumed. And where the 
instrument is no longer in the possession of a party whose signature appears thereon, 
a valid and intentional delivery by him is presumed until the contrary is proved. 

For transfer of an instruilient, delivery is necessary, and very com- 
monly indorsement. When payable " to order " transfer is only by in- 
dorsement and delivery. Transfer may be by operation of law as in case 
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of the death of the bolder, when his personal representative (rather than his 
hdr) holds and may transfer. On the death of a partner, the remaining 
partners must all sign as indorsers. In bankruptcy, the instrument passes 
to the assignee or trustee. 

There is much technicality as to delivery. Mailing apparently is not 
delivery ; the instrument may never reach its destination. If mailed by 
request of some person, mailing is then delivery to him; the risk of trans- 
mission is upon him. Handing for inspection is not delivery, nor leaving on 
the desk of the payee in his absence, nor placing in the hands of one's own 
agent. Delivery on condition is not delivery until the condition is fulfilled. 
Whether delivery on Sunday is good depends upon the laws of the State. 

Instruments are sometimes placed in *' escrow," in the hands of an 
uninterested party with authority and instructions to deliver when certain 
money is paid, or a deed presented, or some specified act performed. Plac- 
ing in escrow is held to be delivery so far as the maker is concerned, as he 
has parted with all rights, and delivery is immediate upon the fulfilment 
of the conditions, even if this occurs after the death of the maker. 

I 36. Cofutmetian where instrument u ambiifuaua. — Where the langnage of 
the inBtarument is ambiguooB, or there are omissions therein, the following rules of 
eonstraotion apply ; 

1. Where the sum payable is expressed in words and also in figures and there 
b a disorepanoy between the two, the sum denoted by the words is the sum payable ; 
bat if the words are ambiguous or unoertain, leferenoes may be had to the figures 
to fix the amount ; 

2. Where the instrument provides tar the payment of interest, without speoify- 
Ing the date from which interest is to run, the interest runs from the date of the 
Instrument, and if the instrument is imdated, from the issue thereof ; 

3. Where the instrument is not dated, it will be considered to be dated as of 
the time it was issued ; 

4. Where there is a oonfliot between the written and printed provisions of the 
instrument, the written jxrovisions prevaO ; 

5. Where the instrument is so ambiguous that there is doubt whether it is a 
bin or note, the holder may treat it as either at his eleotion ; 

6. Where a signature is so placed upon the instrument that it is not clear in 
what capacity the person making the same intended to sign, he is to be deemed aa 
fndorser ; 

7. Where an instrument containing the words "I promise to pay" is signed by 
two or more persons, they are deemed to be jointly and severally liable thereon. 

§ 37. I4abUity of person signing in trade or (U9umed name. — No person is liable 
on the instrument whose signature does not appear thereon, except as herein 
otherwise expressly jxrovided. But one who signs in a trade or assumed name will 
be liable to the same extent as if he had signed in his own name. 

I 38. Signature by agent; authority; how shown, — The signature of any 
party may be made by a duly authorized agent. No particular form of appoint- 
ment is necessary for this purpose; and the authority of the agent may be estab- 
fiahed as in other eases of ageney. 
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I 39. LiahilUy of perton aiffning tu offenL — Where the initrument oontains 
<tf a peraon adds to his signature words indioatizifi: that he signs for or (m htbBU 
of a principal, or in a representative capacity, he is not liable on the Instrument 
If he was duly authorized; but the mere addition ci words describing him as 
an agent, or as filling a representative character, without disclosing his principal, 
does not exempt him from personal liability. 

I 40. Signatwre hy proeuratian; effect of. — A signature by "procuration" 
operates as notice that the agent has but a limited authority to sign, and the 
principal is bound only in case the agent In so signing acted within the actual 
limits of his authority. 

Agency by " procuration '' may be defined as express, formal agency 
for specific purposes, and those dealing with such an agent should know 
the range or limits of his authority. 

§ 41. Effect of indorsement by infant or eorporoHon, — The indorsement or 
assignment <^ the instrument by a corporation or by an infant passes the property 
therein, notwithstanding that from want of capacity the corporation or infant may 
incur no liability thereon. 

§ 42. FoTffed signature; effect of, — Where a signature ifl| forged or made with- 
out authority of the person whose signature it purports to be, it is wholly inopera- 
tive, and no right to retain the instrument, or to give a discharge therefor, or to 
enforce payment thereof against any party thereto, can be acquired through or 
under such signature, unless the party against whom it is sought to enforce such 
right is precluded from setting up the forgery or want of authority. 

Forgery includes, in addition to signing another's name, changing any 
material part of a writing or adding anything changing its effect. It is 
also forgery to obtain the signature of a blind or illiterate person by false 
reading to him. This section, however, refers only to the case of a forged 
signature. An instrument must be valid when issued. It is the business 
of a bank to know the signature of its customer, and the bank stands the 
loss on a check paid by it if the signature be forged. Alterations in an 
instrument are on a different basis and are referred to in Section 206. 
While one person may be authorized to sign for another, there should be 
adequate evidence of such authorization ; otherwise it wiU be considered 
forgery, and the burden of proof is on the signer. 

ARTICLE XII 

▲CCBPTAKCB 

I 220. Aeeeptanee; how made, — The acceptance of a bill Is the signification 
by the drawee of his assent to the order of the drawer. The acceptance must be 
In writing and signed by the drawee. It must not express that the drawee will per- 
form his promise by any other means than the payment of mon^y. 

§ 221. Holder entUled to acceptance on face of hilL — The holder of a bill pre* 
senting the same for acceptance may require that the acceptance be written on the 
bill, and if such request is refused, may treat the bill as dishonored. 
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I 222. Acceptance hy separate ifuirumenL — Whefeanaooeptftnoeiflwrittenona 
paper other than the bill itaelf , it does not bind the aooeptor, except in favor of a pep- 
son to whom it was shown and who, on the faith thereof, reoeives the bill for value. 

§ 223. Promiee to accept; when equivalent to acceptance, — An unoonditional 
promise in writing to accept a bill before it is drawn is deemed an actual accept- 
ance in favor of every person who, upon the faith thereof, receives the bill for value. 

t 224. Time aUawed drawee to accept. — The drawee is allowed twenty-four 
hours after presentment in which to decide whether or not he will accept the bill; 
but the acceptance if given dates as of the day of presentation. 

i 225. Liability of drawee retaining or deetroyinff bUl. — Where a drawee to 
whom a bill is delivered for acceptance destroys the same, or reuses within twenty- 
four hours after such delivery, or within such other period as the holder may allow, 
to return the bill accepted or non-accepted to the holder, he will be deemed to have 
accepted the same. 

§ 226. Acceptance of incomplete hill, — A bill may be accepted before it has 
been signed by the drawer, or while otherwise incomplete, or when it is overdue* 
or after it has been dishonored by a previous refusal to accept, or by non-payment. 
But when a bill payable attet sight is dishonored by non-acceptance and the drawee 
subsequently accepts it, the holder, in the absence ci any different agreement, is 
entitled to have the bill accepted as of the date of the first presentment. 

( 227. Kinds of acceptances. — An acceptance is either general or qualified. 
A general acceptance assents without qualification to the order of the drawer. A 
qualified acceptance in express terms varies the effect of the bill as drawn. 

S 228. What constitutes a general acceptance, — An acceptance to pay at a par- 
ticular place is a general acceptance unless it expressly states that the bill is to be 
paid there only and not elsewhere. 

{ 229. Qualified acceptance. — An acceptance is qualified which is : 

1. Conditional, that is to say, which makes pajrment by the acceptor dependent 
on the fulfillment of a condition therein stated ; 

2. Partial, that is to say, an acceptance to pay part only of the amount for 
which the bill is drawn ; 

3. Local, that is to say, an acceptance to pay only at a particular place ; 

4. Qualified as to time ; 

6. The acceptance of some one or more of the drawees, but not of aU. 

S 230. Rights of parties as to qualified acceptance. — The holder may refuse to 
take a qualified acceptance, and if he does not obtain an unqualified acceptance, 
he may treat the bill as dishonored by non-acceptance. Where a qualified accept- 
ance is taken, the drawer and indorsers are discharged from liability on the bill, 
unless they have expressly or impliedly authorized the holder to take a qualified 
acceptance, or subsequently assent thereto. When the drawer or an indorser 
receives notice of a qualified acceptance, he must within a reasonable time express 
his dissent to the holder, or he will be deemed to have assented thereto. 



ARTICLE XIII 

PBBSBNTMBKT FOB ACCBPTANOB 

§ 240. When presentment for acceptance must he made, — Presentment for 
acceptance must be made : 

1. Where the bill is payable after sight or in any other case where present- 
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meat for aaeeptaaoe Is neoesmy In order to fix the maturity of the instru- 
ment; or 

2. Where the bill expressly stipolates that It shall be preieinted for aeeept- 
anoe; or 

3. Where the bill is drawn payable elsewhere than at the residenoe or plaoe 
of bnsinesB of the drawee. 

In no other ease is presentment for aooeptanoe neoeaiary in order to render 
any party to the bill liable. 

( 241. When failure to preeerU r^eaeee drawer and indoreer, — Except as herein 
otherwise provided, the holder of a bill which is required by the next preceding 
section to be presented for acceptance must either inresent it for acceptance or nego- 
tiate it within a reasonable time. If he fails to do so, the drawer and all indorsers 
are discharged. 

i 242. Preeeniment; how made, — Presentment for acceptance must be made 
by or on behalf of the holder at a reasonable hour, on a business day, and before the 
bill is oyerdue, to the drawee or some person authorised to accept or refuse accept- 
ance on his bdialf ; and 

1. Where a bill is addressed to two or more drawees who are not partners, 
presentment must be made to them all, unless one has authority to accept or refuse 
acceptance for all, in which case presentment may be made to him only ; 

2. Where the drawee is dead, presentment may be made to his personal rep- 
resentative ; 

3. Where the drawee has been adjudged a bankrupt or an insolvent, or has 
made an assignment for the benefit of creditors, presentment may be made to him 
or to his trustee or assignee. 

§ 243. On what days presentment may he made. — A bill may be presented far 
acceptance on any day on which negotiable instruments may be presented tpr pay- 
ment under the provisions of sections one hundred and thirty-two and one hundred 
and forty-five of this chapter. When Saturday is not otherwise a holiday, present- 
ment for acceptance may be made before twelve o'clock noon on that day. 

S 244. Presentment when time is ineuffieient. — Where the holder of a bill 
drawn payable elsewhere tiian at the place of business or the residence of the drawee 
has not time with the exercise of reasonable diligence to present the bill for accept- 
ance before presenting it for payment on the day that it falls due, the delay caused 
by presenting the bill for acceptance before presenting it for payment is excused and 
does not discharge the drawers and indorsers. 

{ 245. Where presentment is excused. — Presentment for acceptance is excused 
and a bill may be treated as dishonored by non-acceptance in eith^ of the following 



1. Where the drawee is dead or has absconded, or is a fictitious person or a 
person not having capacity to contract by bill; 

2. Where after the exerdse of reasonable diligence, presentment cannot be 
made; 

3. Where, although presentment has been irregular, acceptance has been re- 
fused on some other ground. 

I 246. When discharged by nonnuieeptanee. — A biU is dishonored by non- 
acceptance: 

1. When it is duly presented for acceptance, and such an acceptance as is pre- 
scribed by this act is refused or cannot be obtained ; or 

2. When presentment for acceptance is excused and the bill is not accepted*. 
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i 247. Duty of holder where bill noi aeeepied, — Where a bill is duly presented 
for aooepUmoe and is not aooepted within the preeoribed time, the person present- 
ing it must treat the bill as dishonored by non-aooeptanoe or he loses the right of 
reoourse against the drawer and indorsers. 

§ 248. BighU of holder where biU noi aeeepied. — When a bill is dishonored by 
non-aooeptanoe, an immediate right of reoourse against the drawers and indorsers 
aoonies to the holder and no presentment for payment is neoessary. 

ARTICLE IV 

CONBIDSBAIXON 

I 50. PreeumpHon of coneideraHon. — Every negotiable instrument is deemed 
prima facie to have been issued for a valuable oonsideration ; and every person 
whose signature appears thereon to have beoome a party thereto for value. 

I 51. Whai consiUutee coneideraiian, — Value is any oonsideration sufficient 
to support a simple oontraot. An anteoedent or pre-existing debt oonstitutes 
value ; and is deemed such whether the instrument is payable on demand or at a 
future time. 

I 52. Whai consiiiutes holder for valine. — Where value has at any time been 
given for the instrument, the holder is deemed a holder for value in respect to all 
parties who became such prior to that time. 

i 53. When lien on ineirumeni constOuies holder for value, — Where the holder 
has a lien on the instrument, arising either from contract or by implication of law* 
he is deemed a holder for value to the extent of his lien. 

I 54. Effed of wani of coneideraOon. — Absence or failure of consideration is 
matter of defense as against any person not a holder in due course ; and partial 
failure of consideration is a defense pro tanto, whether the failure is an ascertained 
and liquidated amount or otherwise. 

While consideration need not be expressed, jret between the immediate 
parties a lack or a failure of consideration will prevent recovery. This 
does not apply, however, to holders in due course. 

I 55. Liability of accommodation party. — An accommodation party is one who 
has signed the instrument as maker, drawer, acceptor or indorser, without receiv- 
ing value therefor, and for the purpose of lending his name to some other person. 
Such a person is liable on the instrument to a holder for value, notwithstanding 
such holder at the time of taking the instrument knew him to be only an accommo- 
dation party. 

ARTICLE V 

NBQOTIATIOK 

( 60. Whai conetUtUee negotiation, — An instrument is negotiated when it is 
transferred from one person to another in such manner as to constitute the trans- 
feree the holder thereof. If payable to bearer it is negotiated by delivery ; if pay- 
able to order it is negotiated by the indorsement of the holder completed by delivery. 

Transfer of negotiable paper ordinarily carries collateral with it. This 
is true except for trust deeds and mortgages, and perhaps for these ; they 
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ought, however, to be tranaf ened bj a sqmrate and adequate paper of 
transfer. 

I 61. IndarmmmU; haw made, — The indonement miut be written on the 
fnstnunent itself or upon a pftper attaehed thereto. The aignatuie of the indoner* 
without additional words* is a snffleient indorsement. 

I 62. IndoTMemerU muti he of entire itutrumenL — The indorsement must be 
an indorsement of the entire instrument. An indorsement, which purports to 
transfer to the indorsee a part only of the amount payable, or whioh purports to 
transfer the instroment to two or more indorsees severally, does not operate as a 
negotiation of the instrument. But where the instrument has been paid in part» 
it may be indorsed as to the residue. 

{ 63. Kinde of indoreemefU, — An indorsement may be either special or in 
blank ; and it may also be either restrictive or qualified, or conditional. 

{ 64. Special indoreement; indoreement in hlank, — A special indorsement 
specifies the person to whom, or to whose order the instrument is to be payable ; 
and the indorsement of such indorsee is necessary to the further negotiation of the 
instrument. An indorsement in blank specifies no indorsee, and an instrument so 
indorsed is payable to bearer, and may be negotiated by delivery* 

{ 65. Blank indoreement; how changed to epeeial indoreement, — The holder 
may convert a blank indorsement into a special indorsement by writing over the 
signature of the indorser in blank any contract consistent with the character of the 
indorsement. 

The holder may thus avoid being an indorser unless the new holder 
requires his indorsement, which, however, he is likely to do in most cases. 

§ 66. When indor$ement reetrietiee. — An indorsement is restrictive, which 
either: 

1. Prohibits the further negotiation of the instrument ; or 

2. Constitutes the indorsee the agent ci the indorser ; or 

3. Vests the title in the indoTBee in trust for or to the use of some other person* 
But the mere absence of words implying power to negotiate does not make an 

indorsement restrictive. 

{ 67. Effect of reetrictioe indoreement; righte of indoreee. — A restrictive in* 
dorsement confers upon the indorsee the right : 

1. To receive payment of the instrument ; 

2. To bring any action thereon that the indorser could bring ; 

3. To transfer his rights as such indorsee, where the form of the indorsement 
authorises him to do so. 

But all subsequent indorsees acquire only the title of the first Indorsee under 
the restrictive indorsement. 

§ 68. Qualified indoreement. — A qualified indorsement constitutes the in- 
dorser a mere assignor of the title to the instrument. It may be made by adding 
to the indorser's signature the words "without recourse" or any words of similar 
import. Such an indorsement does not impair the negotiable character of the 
instrument. 

§ 69. Conditional indorsement. — Where an indorsement is conditional, a party 
required to pay the instrument may disregard the condition and make payment to 
the indorsee or his transferee, whether the condition has been fulfilled or not. But 
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any peraon to whom an instniment bo indorsed is negotiated will hold the same, or 
the proceeds thereof, subject to the rights of the person indorsing conditionally. 

Various conditions may be imposed in the indorsement, and it is pos- 
sible that the form of indorsement may make a paper non-n^otiable if 
sufficiently restricted. Indorsement then may be in various forms and 
with different effects. 

A ample indorsement in blank 

has the effect of " pay to bearer." 

S^a/if ta tfvb ouUa^ of lAyWUa/ytv ^LoaA 

restricts the payment. 

conveys or transfers, but does not guarantee title. 

restricts payment to William Kane. 

S^a/if to lytoAJt'b 

does not require identification of bearer, so that any one who gains posses- 
sion of it even tmlawfully will probably succeed in having it cc^hed if it 
is a check. 

Some banks require the signature of the person to whom a check is 
paid, even when payable '' to bearer " ; the bank wants to have a record 
of who the '' bearer " is, as stated under § 28. 

S^oAf to thjt auU^ of fcum&Q^ S^o^tuu vntA^o^ 

is a less common form of indorsement; it secures for the maker the 
dgnature of the payee, but does not hold the bank responsible for the sig- 
nature nor require identification. 
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^(Mf to tfub (yudMy of' ^M^xj^ S^OAjh^, ^ufy 

does not allow the use by George Parkee of this money for purely personal 
purposes, and probably imposes liability upon the society of which he is 
secretary. • 

S^o/^ to tfu, o^/Jbth of ha/yUjdb ^to£&a^ fox, €otUit(/y?v 

has a similar effect, as has also 
S^OAf to auUA' of S^atAA4£ f^tnM^V^/QuQ/lf fov CUi4MA/ht of 

Where a check is made payable '' settlement in full '' or '' in full satis- 
faction " of a transaction, the payee may cash the check and sue for the 
additional amount, provided the larger sum was an agreed siun; but if 
in payment of a disputed sum, the cashing of the check settles the account. 
Evidence that the larger sum was agreed upon may be an important factor 
ih such a transaction. 

I 70. IniarwrtynU of inttmmsrd payable to bearer, — Where an instrument, 
payable to bearer, Is indorsed speoially, it may nevertheless be further negotiated 
by delivery; but the person indorsing speciaUy is liable as indorser to only such 
holders as make title through his indorsement. 

§ 71. Indoraemeni where payable to ttoo or more persons. — Where an instru- 
ment is payable to the order c^ two or more payees or indorsees who are not part- 
ners, all must indorse, unless the one indorsing has authority to indorse for the 
others. 

I 72. Effect of inetrutnent draxen or indorsed to a person as ccishier, — Where 
an instrument is drawn or indorsed to a person as "cashier" or other fiscal offioer 
of a bank or oorporation, it is deemed prima facie to be payable to the bank or cor- 
poration of which he is such officer ; and may be negotiated by either the indorse- 
ment of the bank or oorporation, or the indorsement of the officer. 

f 73. Indorsement where name is misspeUed. — Where the name of a payee or 
indorsee is wrongly designated or misspelled, he may indorse the instrument as 
therein described, adding, if he think fit, his proper signature. 

Where a check or other instrument is made or indorsed to the order 
of A, it is required that A shall indorse in the precise form indicated, 
although this may not be his correct name or not his usual form of name. 
If a check is to be deposited in a bank, it should be again indorsed in the 
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form in which the account stands. The use of rubber stamps for such 
indorsem^it is widespread and l^;al. 

I 74. IndofumefU in reprewntaHvB capacity . — Where any person is under 
obligation to fndorae in a representatiye oapadty, he may indwae in such terms ae 
to negative personal liability. 

{ 75. Time of indorumerU; pretumpiion. — Except where an indorsement 
hears date after the maturity of the instrument, every negotiation is deemed prifna 
facte to have been effected before the instrument was overdue. 

i 76. Place of indorsement; preeumption. — Except where the contrary ap- 
pears every indorsement is presumed prima fade to have been made at the i>laoe 
where the instrument is dated. 

i 77. ConHnwUion of negotiable character. — An instrument negotiable in its 
origin continues to be negotiable until it has been restrictively indorsed or dis- 
charged by payment or otherwise. 

S 78. Striking out indorsement. — The holder may at any time strike out any 
indorsement which is not necessary to his titie. The indorser whose indorsement is 
struck out, and all indorsers subsequent to him, are thereby relieved from liability 
on the instrument. 

§ 79. Tranrfer without indorsement; effect of. — Where the holder of an instru- 
ment payable to his order transfers it for value without indorsing it, the transfer 
vests in the transferee such title as the transferrer had therein, and the transferee 
acquires, in addition, the right to have the indorsement of the transferrer. But 
for the purpose of determining whether the transferee is a holder in due course, the 
negotiation takes effect as of the time when the indorsement is actually made. 

§ 80. When prior party may negotiate instrument. — Where an instrument is 
negotiated back to a prior party, such party may, subject to the provisions of this 
act, reissue and further negotiate the same. But he is not entitied to enforce pay- 
ment thereof against any intervening party to whom he was personally liable. 

ARTICLE VI 

BIGHTS OF HOLDBB 

i 90. Right of holder to sue; payment. — The holder of a negotiable instru- 
ment may sue thereon in his own name ; and payment to him in due course dis- 
charges the instrument. 

S 91. What constitutes a holder in due course. — A holder in due course is a 
holder who has taken the instrument under the following conditions : 

1. That it is complete and regular upon its face ; 

2. That he became the holder of it before it was overdue, and without notice 
that it had been previously dishonored, if such were the fact ; 

3. That he took it in good faith and for value ; 

4. That at the time it was negotiated to him he had no notice of any infirmity 
in the instrument or defect in the title of the person negotiating it. 

I 92. When person not deemed holder in due course. — Where an instrument 
payable on demand Is negotiated an unreasonable length of time after its is8ue» 
the holder is not deemed a holder in due course. 

§ 93. Notice before fuU amount paid. — Where the transferee receives notice 
of any infirmity in the instrument or defect in the title of the person negotiating 
the same before he has paid the full amount agreed to be paid therefor, he will be 
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dMBoed a holder in due ooone only to the ezteiit of the amount thenetdoce paid 
by him. 

I 9i. Wh«niid»d^eeH9e. — The title of a person who negotiates an instrument 
is defeotiye within the meaning of this aot when he obtained the instnunent» or any 
signature thereto, by fraud, duress, or f oroe and fear, or other unlawful means, or 
for an illegal oonsideration, or when he negotiates it in breaoh of faith, or under 
such cireumstanoes as amount to a fraud. 

I 05. Whai conttUutet noHee of d^ect, — To oonstitute notice of an infirmity 
in the instrument or defect in the titie ct the person negotiating the same, the per- 
son to whom it is negotiated must have had actual knowledge of the infirmity or 
defect, or knowledge of such facts that his action in taking the instrument amounted 
to bad faith. 

§ 96. BighU of holder in due eotarte, — A holder in due course holds the in- 
strument free from any defect of titie of prior parties and free from defenses avail- 
able to prior parties among themsdves, and may enforce payment of the instru- 
ment for the full amount there<^ against all parties liable thereon. 

An *' innocent purchaser for value ** or *' holder in due course '' cannot 
hold against a real defense such as : 

Incapacity to contract. 

ni^ality, including usury and gambling. 

Forgery, in which is included alteration. 

Extinguishment. 

Although the maker may be free in such a case, the indorser may 
sometimes be held. Any indorser later than the commisaon of the fault 
is liable to later holders. 

If a maker or drawer has delivered an instrument to an impostor he is 
liable as against a " holder in due course " ; he pays for his negligence. 

( 97. When eubjeet to original defeneea, — In the hands of any holder other 
than a holder in due cour8e,-a negotiable instrument is subject to the same defenses 
as if it were non-negotiable. But a holder who derives his titie through a holder 
in due course, and who is not himself a party to any fraud or illegality affecting the 
instrument, has all the rights of such former holder in respect of all parties prior to 
the latter. 

} 98. Who deemed holder in due course. — Every holder is deemed prima facie 
to be a holder in due course ; but when it is shown that the titie of any person who 
has negotiated the instrument was defective, the burden is on the holder to prove 
that he or some person under whom he claims acquired the title as a holder in due 
course. But the last-mentioned rule does not apply in favor of a party who be- 
came bound on the instrument prior to the acquisition of such defective titie. 

ARTICLE Vn 

UABIUTIBB OF PABTISS 

t 110. Liability of maker, — The maker of a negotiable instrument by making 
It engages that he will pay it according to its tenor; and admits the existence of 
the payee and his then capadty to indorse. 
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I 111. LiabUUy of drawer. — The drawer by drawing the instroment admits 
the ezutenoe of the payee and his then oapaeity to indorse ; and engages that on 
dae presentment the instrument will be aooepted and paid, or both, aooording to 
its tenor, and that if it be dishonored and the necessary proceedings on dishonor 
be dnly taken, he will pay the amount thereof to the h<dder, or to any subsequent 
indorser who may be compelled to pay it. But the drawer may insert in the in- 
strument an express stipulation negativing or limiting his own liability to the 
holder. 

I 112. LiabilUy of aoceptor. — The acceptor by accepting the instrument en- 
gages that he will pay it according to the tenor of his acceptance ; and admits : 

1. The existence of the drawer, the genuineness of his signature, and his 
capacity and authority to draw the instrument; and 

2. The existence d the payee and his then capacity to indorse. 

I 113. When perean deemed indoreer, — A person idaeing his signature upon 
an instrument otherwise than as maker, drawer or acceptor is deemed to be an 
indorser, unless he clearly indicates by appropriate words his intention to be bound 
in some other capacity. 

I 114. LiabilUy of irregular indoreer. — Where a person, not otherwise a party 
to an instrument, idaces thereon his signature in blank before delivery, he is liable 
as indorser in accordance with the following rules : 

1. If the instrument is payable to the order of a third person, he is liable to 
the payee and to all subsequent parties. 

2. If the instrument is payable to the order of the maker or drawer, or is pay- 
able to bearer, he is liable to aJl parties subsequent to the maker or drawer. 

3. If he signs for the accommodation of the payee, he is liable to all parties sub- 
sequent to the payee. 

§ 115. Warranty; where negotioHonhy ddioery, et cetera. — Every person nego- 
tiating an instrument by delivery or by a qualifled indorsement, warrants : 

1. That the instrument is genuine and in all respects what it purports to be ; 

2. That he has a good title to it ; 

3. That all prior parties had capacity to contract ; 

4. That he has no knowledge of any fact which would impair the validity of 
the instrument or render it valueless. 

But when the negotiation is by delivery only, the warranty extends in favor ot 
no holder other than the immediate transferee. The provisions oi subdivision 
three of this section do not apply to persons negotiating public or corporate securi- 
ties, other than bills and notes. 

§ 116. Liability of general indorser, — Every indorser who indorses without 
qualifioation, warrants to all subsequent holders in due course : 

1. The matter and things mentioned in subdivisions one, two and three of the 
next preceding section ; and 

2. That the instrument is at the time of his indorsement valid and subsisting. 
And, in addition, he engages that on due presentment, it shall be accepted or 

paid, or both, as the case may be, according to its tenor, and that if it be dishonored, 
and the necessary proceedings on dishonor be duly taken, he wiU pay the amount 
thereof to the holder, or to any subsequent indorser who may be compelled to pay it. 

§ 117. LiaHlity of indoreer where paper negotiable by delivery. — Where a per- 
son places his indorsement on an instrument negotiable by delivery he incurs all 
the liabilities of an indorser. 

§ 118. Order in which indoreere are liable, — As respects one another, indorsers 



NBQOTIABLB INSTRUMENTS 10-26 

are liable prima facie in the order in which they indorse ; but evidence is admissible 
to show that as between or among themselves they have agreed otherwise. Joint 
payees or joint indorsees who indorse are deemed to indorse jointly and severally. 
§ 119. LiabUiiy of agent or broker, — Where a broker or other agent negotiates 
an instrument without indorsement, he incurs all the liabilities prescribed by sec- 
tion one hundred and fifteen of this chapter, unless he discloses the name (tf his 
I»indpal, and the fact that he is acting only as agent. 

ARTICLE VIII 

PBEBSNTMllNT FOB PATMSNT 

S 130. Effect of warU of demand on principal deUor. — IVesentment for payment 
is not necessary in order to charge the person primarily liable on the instrument ; 
but if the instrument is, by its terms, payable at a special place, and he is able and 
willing to pay it there at maturity and has funds there available for that purpose, 
such ability and willingness are equivalent to a tender of payment upon his part. 
But except as herein otherwise provided, presentment for payment is necessary in 
order to charge the drawer and indorsers. 

{ 131. Preeenimeni where inetrumerU ie not payable on demand. — Wbere the 
instrument is not payable on demand, presentment must be made on the day it 
falls due. Wbere it is payable on demand, presentment must be made within a 
reasonable time after its issue, except that in case of a bill of exchange, presentment 
for payment will be sufficient if made within a reasonable time after the last nego- 
tiation thereof. 

S 132. What conetUtUee a eufficient presentment. — Presentment for payment, 
to be sufficient, must be made : 

1. By the holder, or by some person authorized to receive pajrment on his 
behalf; 

2. At a reasonable hour on a business day ; 

3. At a proper place as herein defined ; 

4. To the person iHimarily liable on the instrument, or if he is absent or in- 
accessible, to any i>er8on found at the place where the presentment is made. 

S 133. Place of presentment. — Presentment for payment is made at the 
proper place: 

1. Wbere a place of payment is specified in the instrument and it is there pre- 
sented; 

2. Where no place of payment is specified, but the address of the person to 
make payment is given in the instrument and it is there presented ; 

3. Where no place of payment is specified and no address is given and the 
instrument is presented at the usual place of business or residence of the person to 
make payment. 

4. In any other case if presented to the person to make payment wherever he 
can be found, or if presented at his last known place of business or residence. 

i 134. Instrument must be exhibited. — The instrument must be exhibited to 
the person from whom payment is demanded, and when it is paid must be delivered 
up to the party pt^ying it. 

§ 135. Presentment where instrument payable at bank. — Where the instrument 
is payable at a bank, presentment for payment must be made during banking hours, 
uxdess the person to make payment has no funds there to meet it at any time during 
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the day, in i^oh oase preMntment at any hour before the bank ib doeed on that 
day is sufficient. 

i 136. Pr€99tUmml where principal debtor is dead. — Where the pcnon pn- 
marily liable on the instrument is deibd, and no place of payment is specified, pre- 
sentment for payment must be made to his personal roi»esentative, if such there 
be, and if with the exerdse of reasonable diligence he can be found. 

§ 137. Presentment to persant liable a9 partner; — Where the persons primarily 
liable on the instrument are liable as partners, and no place of payment is specified, 
presentment for payment may be made to any one oi them, even though there has 
been a dissolution of the firm. 

f 138. Presentment to joint debtors. — Where there are several persons not 
partners, primarily liable on the instrument, and no place ci payment is specified, 
presentment must be made to them alL 

§ 139. When presentment not re^ttired to charge the dravoer. — Presentment for 
payment is not required in order to charge the drawer where he has no right to expect 
or require that the drawee or acceptor will pay the instrument. 

§ 140. When presentmerU not reared to charge the indorser. — Presentment 
for payment is not required in order to charge an indorser where the instrument 
was made or accepted for his acconunodation, and he has no reason to expect that 
the instrument wiU be paid if presented. 

% 141. When delay in making presentm/ent is excused. — Delay in making pre- 
sentment for pajrment is excused when the delay is caused by circumstances b^ond 
the control of the holder and not imputable to his default, misconduct or negligence. 
When the cause of delay ceases to operate, presentment must be made with reason- 
able diligence. 

( 142. When presentment may he dispensed with. — Presentment for payment 
Is dispensed with : 

1. Where after the exerdse of reasonable diligence presentment as required 
by this act cannot be made ; 

2. Where the drawee is a fictitious person ; 

3. By waiver of presentment express or implied. 

§ 143. When instrument dishonored by non-^yment. — The instrument is dis- 
honored by non-payment when : 

1. It is duly presented for payment and payment is refused or cannot be 
obtained; or 

2. Presentment is excused and the instrument is overdue and unpaid. 

I 144. Liability of person secondarily HabtCf when instrument dishonored. — 
Subject to the provisions of this act, when the instrument is dishonored by non- 
payment, an immediate right of recourse to all parties secondarily liable thereon, 
accrues to the holder. 

{ 145. Time of maturity. — Every negotiable instrument is payable at the time 
fixed therein without grace. When the day of maturity falls upon Sunday or a 
holiday, the instrument is payable on the next succeeding business day. Instru- 
ments falling due or becoming payable ^ on Saturday are to be presented for payment 
on the next succeeding business day, except that instruments payable on demand 
may, at the option of the holder* be presented for payment before twelve o'clock 
noon on Saturday when that entire day is not a holiday. 

i 146. Time; how computed. — Where the instrument is payable at a fixed 
period after date, after sight, or after the happening of a specified event, the time 

* The words *' or becoming payable " are peooliar to New York. 
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of payment is detarmined by ezotading the day from whieh the time is to begin to 
rim« and by inefaiding the date of payment. 

i 147. Rule where instrumeni patfoble ai hank. — Where the instrument is 
made payable at a bank it is equivalent to an order to the bank to pay the same 
for the aooount of the principal debtor thereon. 

S 148. What caneHtutes payment in due oouree. — Payment is made in due 
ooorse when it is made at or after the matority of the instroment to the holder 
thereof in good faith and without notice that his title is defeotlTa. 

ARTICLE IX 

NOnCB OF DI8HONOB 

1 160. To whom noHee of diehanor muet he gieen, — Szoept as herein otherwise 
provided, when a negotiable instrument has been dishonored by non-acceptance 
or non-payment, notice of dishonor must be given to the drawer and to each 
fndorser, and any drawer or indorser to whom such notice is not given is dis- 
charged. 

S 161. By whom given. — The notice may be given by or on behalf of the 
holder, or by or on behalf of any party to the instrument who might be compelled 
to pay it to the holder, and who, upon taking it up, would have a right to leim- 
bnrsement from the party to whom the notice is given. 

I 162. NoHoe given hy agent. — Notice <tf dishonor may be given by an agent 
either in his own name or in the name of any party entitled to give notice, whether 
that party be his principal or not. 

§ 163. Effect of notice given on hehalf of holder. — Where notice is given by or 
on behalf of the holder, it inures for the benefit of all subsequent holders and 
an prior parties who have a right of recourse against the party to whom it is 
given. 

I 164. Effect where notice is given hy party enOUed thereto. — Where notice is 
given by or on behalf of a party entitled to give notice, it inures for the benefit of the 
holder and all parties subsequent to the party to whom notice is given. 

I 165. When agent may give notice. — Where the instrument has been dis- 
honcored in the hands of an agent, he may either himself give notice to the parties 
liable thereon, or he may give notice to his principal. If he give notice to his 
principal, he must do so within the same time as if he were the holder, and the prin- 
cipal, upon the receipt of such notice, has himself the same time for giving notice 
as if the agent had been an independent holder. 

I 166. When notice eufficienL — A written notice need not be signed, and an 
insufficient written notice may be supplemented and validated by verbal com- 
munication. A misdescription of the instrument does not vitiate the notice unless 
the party to whom the notice is given is in fact misled thereby. 

S 167. Form of notice. — The notice may be in writing or merely oral, and may 
be given in any terms which suifieiently identify the instrument, and indicate that 
ft has been dishonored by non-acceptance or non-payment. It. may in all cases 
be given by delivering it personally or through the mails. 

I 168. To whom notice may he given. — Notice of dishonor may be given either 
to the party himself or to his agent in that behalf. 

§ 160. Notice where party is dead. — When any party is dead, and his death 
is known to the party giving notice, the notice must be given to a personal repre- 
sentative, if there be one, and if with reasonable diligence he can be f oimd. If 
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there be no penoaal representatiye, notice may be sent to the last residence or last 
place of business of the deceased. 

§ 170. Notice to partners. — Where the particB to be notified aie partners, 
notice to any one partner is notice to the firm, even though there has been a dis- 
solution. 

§ 171. Notice to persons joindy liable. — Notice to joint parties who are not 
partners must be given to each of them, unless one of them has authority to receive 
such notice for the others. 

§ 172. Notice to bankrupt. — Where a party has been adjudged a bankrupt or 
an insolvent, or has made an assignment for the benefit of creditors, notice may 
be given either to the party himself or to his trustee or assignee. 

S 173. Time within which notice must be gioen. — Notice may be given as soon 
as the instrument is dishonored ; and unless delay is excused as hereinafter pro- 
vided, must be given within the times fixed by this chapter. 

§ 174. Where parties reside in same place. — Where the person giving and the 
person to receive notice reside in the same place, notice must be given within the 
following times : 

1. If given at the place of business of the person to receive notice, it must be 
given before the dose of business hours on the day following ; 

2. If given at his residence, it must be given before the usual hours of rest on 
the day following ; 

3. If sent by mail, it must be deposited in the post-oifice in time to reach him 
in usual course on the day following. 

§ 175. Where parties reside in different places. — Where the person giving and 
the person to receive notice reside in different places, the notice must be given 
within the following times : 

1. If sent by mail, it must be deposited in the post-office in time to go by mail 
the day following the day of dishonor, or if there be no mail at a convenient hour 
on that day, by the next mail thereafter. 

2. If given otherwise than through the post-office, then within the time that 
notice would have been received in due course of mail, if it had been deposited in 
the post-office within the time specified in the last subdivision. 

§ 176. When sender deemed to have given due notice. — Where notice of dis- 
honor is duly addressed and deposited in the post-office, the sender is deemed to 
have given due notice, notwithstanding any miscarriage in the mails. 

§ 177. Deposit in postroffice; what eonstittUes. — Notice is deemed to have 
been deposited in the i>08t-office when deposited in any branch post-office or in any 
letter box under the control of the post-office department. 

§ 178. Notice to stibsequent party; time of. — Where a party receives notice of 
dishonor, he has, after the receipt of such notice, the same time for giving notice 
to antecedent parties that the holder has after the dishonor. 

§ 179. Where notice mtut be sent. — Where a party has added an address to 
his signature, notice of dishonor must be sent to that address ; but if he has not 
given such address, then the notice must be sent as follows : ' 

1. Either to the post-office nearest to his place of residence, or to the post- 
office where he is accustomed to receive his letters ; or 

2. If he lives in one place and has his place of business in another, notice may 
be sent to either place ; or 

3. If he is sojourning in another place, notice may be sent to the place where 
he is so sojourning. 
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Bat where the notioe is aetually reoeiyed by the party within the time specified 
in this aetf it will be soffloient, though not aent in aooordjuaoe with the requirements 
of this section. 

. § 180. Wai90r cf Notice, — Notice of dishonor may be waived, either before 
the time of giving notioe has arrived or after the omission to give due notioe, and 
the waiver may be express or implied. 

{ 181. Whom affected by vfaiver. — Where the waiver is embodied in the in- 
strument itself, it is binding upon aU parties ; but where it is written above the 
signature of an indorser, it binds him only. 

i 182. Waiver of protest. — A waiver of protest, whether in the case of a foreign 
bill of exchange or other negotiable instrument, is deemed to be a waiver not only 
of a formal protest, but also of presentment and notice of dishonor. 

§ 183. When notice ie dispensed with. — Notice of dishonor is dispensed with 
when, after the exerdse ci reasonable diligence, it cannot be given to or does not 
reach the parties sought to be charged. 

I 184. Delay in giving notice; how excused. — Delay in giving notice of dis- 
honor is excused when the delay is caused by circumstances beyond the control of 
the holder and not imputable to his default, misconduct or negligence. When the 
cause of delay ceases to operate, notioe must be given with reasonable diligence. 

{ 185. When notice need not be given to drawer. — Notice of dishonor is not 
required to be given to the drawer in either of the following cases : 

1. Where the drawer and drawee are the same person ; 

2. Where the drawee is a fictitious person or a person not having capacity to 
contract ; 

3. Where the drawer is the person to whom the instrument is presented for 
payment; 

4. Where the drawer has no right to expect or require that the drawee or ac- 
ceptor will honor the instrument ; 

5. Where the drawer has countermanded payment. 

( 186. When notice need not he given to indorser. — Notice of dishonor ia not 
required to be given to an indorser in either of the following cases : 

1. Where the drawee is a fictitious person or a person not having capacity to 
contract, and the indorser was aware of the fact at the time he indorsed the in- 
strument; 

2. Where the indorser is the person to whom the instrument is presented for 
payment ; 

3. Where the instrument was made or accepted for his accommodation. 

§ 187. Notice of non-payment where acceptance refused. — Where due notioe of 
dishonor by non-acceptance has been given, notice of a subsequent dishonor by 
non-payment is not necessary, unless in the meantime the instrument has been 
accepted. 

S 188. Effect of omission to give tmHcc of nonracceptance. — An omission to 
l^ve notice of dishonor by non'^acceptance does not prejudice the rights of a holder 
in due course subsequent to the omission. 

I 189. When protest need not be made; whm must be made. — Where any nego- 
tiable instrument has been dishonored it may be protested for ncm-aoceptance or 
non-payment, as the case may be ; but protest is not required, except in the case 
of foreign bills of exchange. 
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ARTICLE X 

DI8CHABOB 

I 200. IntirumefU; haw diteharged. — A negotiable fnstnunent Ib disoharg^dd : 

1. By payment in due ooune by or on behalf of the principal debtor ; 

2. By payment in due oonrse by the party aooonunodated, where the instru- 
ment is made or aooepted for aooommodation ; 

3. By the intentional cancellation thereof by the holder ; 

4. By any other act which will discharge a simple contract for the payment of 
money ; 

5. When the principal debtor becomes the holder of the instrument at or after 
maturity in his own right. 

Pa]nnent is not necessarily in money ; it may be made in any form to 
which the parties agree as payment.* Where the payment is made in any 
other form than money, it is a question of intent and agreement whether 
the obUgation is canceled in giving a new security. Sometimes collateral 
security is ^ven in addition. The question sometimes occurs whether a 
transaction involving a negotiable instrument is payment, or a sale of the 
instrument. 

'^ Tender " is defined as an offer or attempt to perform an act which 
the party offering is bound to perform. In connection with negotiable in- 
struments, if such an offer is accepted, it becomes payment, rather than 
tender which implies non-acceptance. It is well accepted that tender of 
money shall be ui lawful money, or '^ l^al tender " and nothing else. Bank 
notes, and even some of the paper money issued by the United States are 
not legal tender, as has been stated. If these are received, however, they 
are sustained as a proper medium of payment. 

It is not competent, ordinarily, to discharge an instrument by a credit 
on the books imless this has been in some way authorized, but a note 
made payable at a bank implies authority in the bank to pay from the 
maker's account, although it does not compel it. 

Payment should be made by the principal debtor; the acceptor of a 
bill, or the maker of a note is the principal debtor. If payment of a bill 
is made by the drawer, this amounts to a purchase, and the drawer has his 
remedy against the acceptor. Payment by any indorser as a guarantor 
likewise gives him his remedy against the principal debtor, as well as 
against previous indorsers. 

The holder of an instrument is entitled to payment in full, but may 
accept partial payments in part satisfaction. If the holder gives additional 
time to the principal debtor, he practically makes a new contract to which 
the indorsers are not parties, so that their liability ceases. 

i 201. Wh&n permma aeeandartly liable an^ discharged. — A person secondarily 
liable on the instrument is discharged : 
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L By any aet ^diSdi disohaigeB the fnatrameiit; 

2. By the intentional oanoellation of his ngnatoie by the holder; 

3. By tbe discharge of a prior party ; 

4. By a valid tender of payment made by a 'prior party ; 

5b By a release of the principal debtor, unless the holder's right of recourse 
against the party secondarily liable is expressly reserved ; 

6. By any agreement binding upon the holder to extend the time of payment 
or to ixMtpone the holder's right to enforce the instrument,* unless the right of r^ 
course against such party is expressly reserved. 

( 202. — Right of party who diBcharges intirument, — Where the instrument is 
paid by a i)arty secondarily liable thereon, it is not discharged ; but the party so 
paying it is remitted to his former rights as regards all prior parties, and he may 
strike out his own and all subsequent indorsements, and again negotiate the instru- 
ment, except : 

1. Where it is payable to the order of a third person, and has been paid by 
the drawer ; and 

2. Where it was made or accepted for accommodation, and has been paid by 
the party accommodated. 

f 203. RenunciaHonhy holder, — The holder may exinressly renounce his rights 
against any party to the instrument, before, at or after its maturity. An absolute 
and unconditional renunciation of his rights against the principal debtor made at 
or after the maturity of the instrument, discharges the instrument. But a renun- 
elation does not affect the rights of a holder in due course without notice. A re- 
nunciation must be in writing, unless the instrument is delivered up to the person 
primarily liable thereon. 

§ 204. CancdUUion; unirUentional; burden of proof, — A cancellation made 
unintentionally, or under a mistake, or without the authority of the holder, is in- 
operative; but where an instrument or any signature thereon appears to have 
been canceled the burden of proof lies on the party who alleges that the cancella- 
tion was made unintentionally, or under a mistake or without authority. 

I 205. AUertUion of irutrumerU; effect of. — Where a negotiable instrument is 
materially altered without the assent of all parties liable thereon, it is avoided, 
except as against a party who has himself made, authorized or assented to the 
alteration and subsequent indorsers. But when an instrument has been materially 
altered and is in the hands of a holder in due course, not a party to the alteration, 
he may enforce psiymeDt thereof according to its original tenor. 

§ 206. What eonetUutes a material aUeratian. — Any alteration which changes : 

1. The date; 

2. The sum payable, either for principal or interest; 

3. The time or place of pajnnent ; 

4. The number or the relations of the parties ; 

5. The medium or currency in which payment is to be made ; 

Or which adds a place of pasnnent where no place of payment is specified, or 
any other change or addition which alters the effect of the instrument in any re- 
spect, is a material alteration*. ^} 

While a bank is responable if it pays money on a forged agnature, the 
case of an incomplete instrument is on a different basis if it has been de- 



* By an error in engrossing, the words "unless made with the assent of the party seooiw 
daiily liable, or " alter the word " instrument " are omitted in the New York Act. 
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livered. If a check is signed and the amount not filled in, and the amount 
is filled in by another improperly, and the check comes into the hands of a 
** holder in due course/' the latter can collect, even if it is the bank. The 
maker was negligent and his rights yield. If delivery has never been 
made by the maker, however, the holder cannot recover. 

In a similar way it may be n^gence to make and issue any in- 
strument in such form that an alteration can readily be made, such as 
leaving free spaces which may be filled in or signing a paper such that 
by cutting off a part, its effect is changed. In the latter case the oppor- 
tunity for so cutting it must be reasonably evident if negligence is to be 
imputed. 

In filling out a check the maker should take care that there is no oppor- 
tunity to fill out spaces not covered by writing or lines, and that the 
amount shown in figures does not permit alteration or *' raising." Banks 
probably would be held liable if they should issue drafts readily altered. 
The custom seems well established for banks to use some form of " pro- 
tector," which either perforates or stamps the amount through or into the 
body of the draft, so that eraauie and change is impossible. A bank in 
such cases would probably be held liable for failing to use some protecting 
scheme while an individual might not. Check books are also made now 
on paper chemically treated, or with the face covered with machine or scroll 
work, to prevent erasing either by chemicals or by scraping. Many busi- 
ness houses use some form of protector and might be held liable if they 
neglected a reasonable precaution of this sort. 

ARTICLE XIV 

PBOTBST 

I 260. In what eases protest necessary. — Where a foreign bill appearing on its 
face to be suoh is dishonored by non-aooeptanoe, it must be duly protested for non- 
aooeptance^ and where such a bill which has not previoualy been dishonored by non- 
aooeptanoe is dishonored by non-payment, it must be duly protested for non-pay- 
ment. If it is not 8o protested, the drawer and indorsers are disoharged. Where 
a bill does not appear on its face to be a foreign bill, protest thereof in ease of dis- 
honor is unnecessary. 

{ 261. Protest; how made, — The protest must be annexed to the bill, or must 
contain a copy thereof, and must be under the hand and seal of the notary making 
it, and must specify : 

1. The time and place of presentment ; 

2. The fact that presentment was made and the manner thereof ; 

3. The cause or reason for protesting the bill ; 

4. The demand made and the answer given, if any, or the fact that the drawee 
or acceptor could not be found. 

§ 262. Protest; by whom made. — Protest may be made by : 
1. A notary public ; or 
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2. By any respectable rendent of the plaoe where the bill u dishonored, in the 
preaenoe of two or more oreditable witneseee. 

f 263. Protect; when to be made. — When a biU is protested, such protest 
must be made on the day of its dishonor, unless delay is exoused as herein provided. 
When a bill has been duly noted, the protest may be subsequently extended as of 
the date of the noting. 

I 264. Pretest; where made. — A bill must be protested at the plaoe where 
It is dishonored, except that when a biU drawn payable at the plaoe of business or 
residenoe of some person other than the drawee, has been dishonored by non- 
aooeptanoe, it must be protested for non-payment at the plaoe where it is expressed 
to be payable, and no further presentment for payment to, or demand on, the 
drawee is neoessary. 

§ 205. Prateei hath for non-aeeeptance and nonrpayment, — A bill whioh has 
been protested for non-aooeptanoe may be subsequently protested for non-payment. 

§ 286. Proteet before maturity where acceptor inaolvent. — Where the aoeeptor 
has been adjudged a bankrupt or an insolvent, or has made an assignment for the 
benefit of ereditors, before the bill matures, the holder may cause the bill to be 
protested for better security against the drawer and indorsers. 

S 267. When proteet diepeneed with, — Protest is dispensed with by any cir- 
cumstances which would dispense with notice of dishonor. DeUy in noting or 
protesting is excused when delay is caused by circumstances beyond the control 
of the holder and not imputable to his default, misconduct, or negligence. When 
the cause of d^y ceases to operate, the bill must be noted or protested with reason- 
able diligence. 

i 268. Proteet where biU is loet or deetroyed or wrongly detained. — Where a bill 
is lost or destroyed, or is^wrongly detained from the person entitled to hold it, pro- 
teet may be made on a copy or written particulars thereof. 
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ACCaPTANCB FOB HONOB 

t 280. When biU may be accepted for honor. — Where a bill of exchange has 
been protested for dishonor by non-acceptance or protested for better security and 
Ss not overdue, any person not being a party already liable thereon may, with the 
consent of the holder, intervene and accept the bill supra protest for the honor of 
any party liable thereon or for the honor of the person for whose account the bill 
is drawn. The acceptance for honor may be for part only of the sum for which 
the bill is drawn ; and where there has been an acceptance for honor for one party, 
there may be a further acceptance by a different person for the honor of another 
party. 

{ 281. Acceptance for honor; how made. — An acceptance for honor supra 
protest must be in writing and indicate that it is an acceptance for honor, and must 
be signed by the acceptor for honor. 

I 282. When deemed to be an acceptance for honor of the drawer. — Where an 
acceptance for honor does not expressly state for whose honor it is made, it is 
deemed to be an acceptance for the honor of the drawer. 

§ 283. Liability of acceptor for honor. — The acceptor tcft honor is liable to the 
holder and to all parties to the bill subsequent to the party for whose honor he has 
accepted. 
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( 284. Affreement of aec$piar far honor, — The aeoeptor for lumor by fuoh ao- 
oeptanoe engages that he will on due presentment pay the bill aooording to the 
tenuB of his aooeptanoet provided it shall not have been paid by the drawee, and 
provided also that it shall have been duly presented for payment and protested for 
non-payment and notioe of dishonor given to him. 

I 285. Maturity of bill payable after eight; accepted for horhor. — Where a bill 
payable after sight is aooepted for honor, its maturity is oalculated from the date 
of the noting for non««ooeptanoe and not fram the date of the aooeptanoe for honor. 

I 286. Proteetof biU accepted for horhor or containing a rrference incaeecfneed. — 
Where a dishonored bill has been aooepted for honor supra protest or oontains a 
referenoe in ease of need, it must be protested for non-payment before it is pre- 
sented for payment to th^ aooeptor for honor or referee in ease of need. 

I 287. Preeenlmeni for payment to acceptor for honor; how made, — Pkiesent- 
ment for payment to the aooeptor for honor must be made as follows : 

1. If it is to be presented in the plaoe where the protest for non-payment was 
made, it must be presented not later than the day following its maturity ; 

2. If it is to be presented in some other plaoe than the plaoe where it was 
protested, then it must be forwarded within the time specified in section one hun- 
dred and seventy-five. 

{ 288. When dday in making preeentment ia excused. — The provisions of sec- 
tion one hundred and forty-one apply where there is delay in making presentment 
to the aooeptor for honor or referee in case of need. 

§ 289. Dishonor of bill by acceptor for honor. — When the bill is dishonored by 
the acceptor for honor it must be protested for non-payment by him. 
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PATMBNT FOB HONOE 

{ 300. Who may make payment for honor. — Where a bill has been protested 
for non-payment, any person may intervene and pay its supra protest for the honor 
of any person liable thereon or for the honor of the person for whose account it was 
drawn. 

S 301. Payment for honor; how made. — The payment for honor supra protest 
in order to operate as such and not as a mere voluntary payment must be attested 
by a notarial act of honor, which may be appended to the protest or form an exten- 
sion to it. 

§ 302. Declaration before payment for honor. — The notarial act of honor must 
be founded on a declaration made by the payer for honor, or by his agent in that 
behalf declaring his intention to pay the bill for honor and for whose honor he 
pays. 

§ 303. Preference of parties offering to pay for honor. — Where two or more 
persons offer to pay a bill for the honor of different parties, the person whose pay- 
ment will dischitfge most parties to the bill is to be given the preference. 

§ 304. Effect on euhsequent parties where biU is paid for honor. — Where a bill 
has been paid for honor all parties subsequent to the party for whose honor it is 
paid are discharged, but the payer for honor is subrogated for, and succeeds to, 
both the rights and duties of the holder as regards the party for whose honor he 
pays and all parties liable to the latter. 

{ 305, Where holder refiMes to receive payment supra protest, — Where the 
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holder of a bin rofnaes to reoeiTe payment supra protest, he loses his right of r^ 
course against any party who would have been discharged by suoh payment. 

I 306. BighU of payer for honor. — The payer for honor, on paying to the 
h<^der the amount oi the biU and the notarial expenses inddental to its dishonor, 
la entitled to reoeiTe both the bill itself and the protest. 

ARTICLE XVII 

BILLS IN SBTB 

f 310. BUU in seU eoMHiuU one biU. — Where a bill is drawn in a set, each 
part of the set being numbered and oontaining a reference to the other parts, the 
whole of the parts constitute one bill. 

§ 311. Bights of holders where different parts are negotiated. — Where two or 
more parts of a set are negotiated to different holders in due course, the holder 
whose title first accrues is as between such holders the true owner of the bill. But 
nothing in this section affects the rights of a person who in due course accepts or 
pays the part first presented to him. 

§ 312. Liability of holder who indorses two or more parts of a set to different 
persons, — Where the holder of a set indorses two or more parts to different persons 
he is liable on every suoh part, and every indorser subsequent to him is liable on the 
part he has himself indorsed, as if such parts were separate bills. 

§ 313. Acceptance of biils drawn in sets, — The acceptance may be written on 
any part, and it must be written on one part only. If the drawee accepts more 
than one part, and such accepted parts are negotiated to different holders in due 
course, he is liable on every such part as if it were a separate biU. 

i 314. Payment by acceptor of biUs drawn in sets, — When the acceptor of a 
bill drawn in a set pays it without requiring the part bearing his acceptance to be 
delivered up to him, and that part at maturity is outstanding in the hands of a 
holder in due course, he is liable to the holder thereon. 

§ 315. Effect of discharging one of a set, — Except as herein otherwise pro- 
vided, where any one part of a bill drawn in a set is discharged by payment or 
otherwise the whole biU is discharged. 

ARTICLE XIX 

NOTBB GIVBN FOR PATONT BIGHTS AND FOB A 8PECX7LATIVB CONBIOBBATION 

[This artiole appears only in the New York Act.] 

§ 330. Negotiable instruments given for patent rights, — A promissory note or 
Other negotiable instrument, the consideration of which consists wholly or partly 
of the right to make, use or sell any invention claimed or represented by the vendor 
at the time of sale to be patented, must contain the words "given for a patent 
right" prominently and legibly written or printed on the face of such note or in- 
strument above the signature thereto ; and such note or instrument in the hands 
of any purchaser or holder is subject to the same defenses as in the hands of the orig- 
inal holder ; but this section does not apply to a negotiable instrument given solely 
tot the purchase price or the use of a patented article. 

§ 331. Negotiable instrumerUs for a spectdative consideration, — If the considera- 
tion of a promissory note or other negotiable instrument consists in whole or in 
part of the purchase price of any farm product, at a price greater by at least four 



IOl-36 negotiable INSTRUMENTS 

times than the fair market value of the aame prodact at the time, in the looali^» 
or of the memberahip and rights in an assooiation, company or oombination to 
produoe or sell any farm product at a fictitious rate, or of a contract or bond to 
purchase or sell any farm product at a price greater by four times than the market 
value of the same product at the time in the locality, the words, "given for a specu- 
lative consideration," or other words clearly showing the nature of the considera- 
tion, must be prominently and legibly written or printed on the face of such note 
or instrument above the signature thereof ; and such note or instrument, in the 
hands of any purchaser or holder, is subject to the same defenses as in the hands 
of the original owner or holder. 

i 332. How negotiable bonds are made nonrnegoiiable. — The owner or holder 
of any corporate or municipal bond or obligation (except such as are designated to 
circulate as money, payable to bearer), heretofore or hereafter issued in and pay- 
able in this State, but not registered in pursuance of any State law, may make such 
bond or obligation, or the interest coupon accompanying the same, non-negotiable, 
by subscribing his name to a statement indorsed thereon that such bond, obliga- 
tion or coupon is his property ; and thereon the principal sum therein mentioned 
is payable only to such owner or holder, or his legal representatives or assigns, un- 
less such bond, obligation or coupon be transferred by indorsement in blank, or 
payable to bearer, or to order, with the addition of the assignor's place of reddenoe. 

ARTICLE XX 

LAWS bbpbmjbd; whkn to takb bfvbct 

§ 340. Latps repealed. — Of the laws enumerated in the schedule hereto 
annexed, that portion specified in the last column is hereby repealed. 

I 341. When to take effect. — This chapter shall take effect immediately. 

An additional act is shown below which is outside the " Negotiable 
Instruments Law/' and other States may have similar acts, 80 that the 
statutes of each State should be examined in case the ^igineer has interest 
in the matter. 

LAWS OP NEW YORK 

An Act to amend the Penal Code, relative to violation of The Negotiable Instru- 
ments Law. 

Section 1. The penal code is hereby amended by inserting at the end of title 
twelve the following new sections : 

S 384m. Notes given for patent rights. — A person who takes, sells or transfers 
a promissory note or other negotiable instrument, knowing the consideration of 
such note or instrument to consist in whole or in part of the right to make, use or 
sell any patent invention or inventions, or any invention claimed or represented to 
be patented, without having the words "given for a patent right" written or printed 
legibly and prominently on the face of such note or instrument above the signature 
thereto, is guilty of a misdemeanor. 

S 3S4n. Notes given for a speculoHoe consideraHon. — A person who takes, 
sells or transfers a promissory note or other negotiable instrument, knowing the 
oonsideration of such note or instrument to consist in whole or in part of the pur- 
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diaae prioe of tey farm product at a prioe greater by four or more tunes than the 
fair market value of the same i^oduot at the time in the locality, or in which the 
eondderation ahall be in whole or in part membership of and rights in an associa- 
tion, company or combination to produce or seU any farm product at a fictitious 
rate, or of a contract or bond to purchase or sell any fann product at such rate, 
without having the words "given for a speculative consideration," or other words 
eleariy showing the nature of the consideration prominently and legibly written or 
printed on the face of such note or instrument above the signature thereof Ib guilty 
of a misdemeanor. 

I 2. Section two of chapter sixty-five of the laws of eighteen hundred and 
seventy-seven, and section two of chapter two hundred and stzty-two of the laws 
of eighteen hundred and ninety-one, are hereby repealed. 

§ 8. This act shall take effect the first day of October, eighteen hundred and 
ninetyHWven. 



CHAPTER XI 

RAILROADS 

Interest of Engineers. Civil engineers or mechanical engineers are 
nowadays so often selected for the management and operation of railroads 
that a special chapter on railroads seems appropriate ; electrical engineers 
in the near futm^ may be expected to have a similar and equal interest. 
The engineer's interest is not restricted to location and construction, but 
extends to operation and to management. 

Route. The first duty in connection with a railroad project is the 
selection of the general route, in pursuance of the wishes of the projectors 
in the case of a new railroad, or of the proper officials in the case of exten- 
sion of an existing railroad. In either case this is commonly a preliminary 
either to securing or to formally extending a charter. The general route 
stated should be sufficiently explicit to meet the requirements of law but 
not so closely defined as to limit such freedom of action and selection as is 
allowable under the law. In a venture of this magnitude, the services of a 
lawyer should be available and preferably in consultation with the engineer. 
In some cases exact location may be required previous to incorporation, in 
others not. 

Incorporation. The details of incorporation differ from those neces- 
sary for business corporations, but those are the lawyer's, and not the 
engineer's duty. So far as the route is concerned, the approval of the 
engineer is properly necessary. The raising of funds belongs to the incor- 
porators ; nevertheless the engineer should read and come to understand 
the laws of the State dealing with the incorporation of railroads. It is 
worth his while to have a broad outlook over the entire railroad field. 

Financing. In financing railroads, in earlier days all the money re- 
quired was in some cases raised by stock subscription. Nearly all of the 
railroads now are financed in part from the sale of bonds. Stocks and 
bonds of railroad companies are of great variety. Among the classes of 
stock there are common and preferred ; the latter may be 1st preferred 
or 2d preferred, cumulative or non-cumulative. 

Bonds. Bonds are more commonly mortgage bonds, but often are 
not. One railroad has 1st, 2d, 3d, 4th, and 5th mortgage bonds. There 
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are also income bonds which in some cases are little better than preferred 
stock. Some bonds are " convertible " into preferred stock, some into 
common stock. Equipment bonds are not unc(xnmon. There are also 
occasionally prior lien bonds, and other bonds with various names and 
characteristics. Following the customs of their countiy, English owners 
often show a preference for '^ debentures " or debenture bonds, the terms 
of which are such that foreclosure is not possible for non-payment of 
interest when due. 

Most of the special forms of bond and much of the preferred stock are 
the result of re-financing or re-organizing, in many cases after railroads 
have been {daced in the hands of a receiver. With raOroads whose credit 
is satisfactory, the common stock and mortgage bbnds usually f mnish suffi- 
cient variety to satisfy investors. 

The railroads of the United States as' a whole show a moderate excess 
of bonds over stock. Individual railroads show great differences in the 
proportion between the two, even among the important systems. 

At the close of the year 1915, 38,861 miles of railroad with stock and 
funded debt amounting to 1 2,372,204,457, were in the hands of receivers, 
more commonly from inability to pay interest on their bonds but some- 
times^anore directly from inability to meet other obligations. Receiver's 
certificates are another form of security issued to acquire funds necessaiy 
to tide over an emergency during the receivership. They are issued to 
protect the interests of the creditors, under the orders of the Court, and 
thus properly have priority over the bonds and aU other forms of in- 
debtedness. 

Location. The definite location of the hne of railroad is the next step 
in order. This must be followed, or accompanied, by the filing of plans, 
and perhaps profiles, of the located lines ; these filings must comply with 
the laws of the State involved, and with United States laws in case the 
public domain is entered or crossed. The maps filed must be adequate to 
the purpose. The requirements involve the kind of maps and perhaps 
the scales, and also the forms of certificates to accompany them. Here 
again the lawyer is necessary, unless the engineer has had previous experi- 
ence in exactly the same thing. Unless State laws or the charter confer 
the right to enter private lands for surveying purposes, or until by right 
of eminent domain a right is obtained, entry upon lands may be a trespass. 
The charter veiy frequently does authorize such entry subject ordinarily 
to the payment of damage actually caused, if any. 

Approval Necessary. It should be understood that a location by an 
engineer, not reported to the company nor accepted by it, does not secure 
title to the company. Acceptance or approval by some adequate official 
authority is necessary. Priority over another company is not secured untfl 
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the location is thus fonnally adopted, and in some cases not until the proper 
filings are made. In some cases where filing is not a prior requirement, 
priority in instituting condeomation proceedings under the right of eminent 
domain will serve to secure title against another railroad. Sometimes 
failure to build within a limited time means abandonment of location and 
forfeiture of a right previously acquired ; statutory provisions may often 
cover this. 

Discretion as to Route. Railroad authorities have reasonable discre- 
tion in selecting the route. The railroad's rights in this matter must be 
reasonably exercised, but there is no necessity for proving the route the 
best or the only feasible one. 

It is often possible to make minor changes in location ; in some cases 
rights may have been acquired by landowners or perhaps by another rail- 
road, and the change may involve expense or other difficulty for such 
reasons. 

In some States no new line can be constructed until " a certificate of 
exigency " is issued by the Railroad Commission. The object is to pre- 
vent the building of unnecessary lines which the public must eventually 
support. 

Lands of Other Raflroads. Unless the charter or some statute authorise 
it, a newer railroad has not the right ta occupy and use lands previously 
appropriated to another raOroad, but the State has the right to specifically 
grant such authority. The right to cross another railroad may often be 
implied. Crossing at grade is in disfavor, and in very many cases will 
not be allowed if any other feasible method is apparent. 

Highway Crossings. Unless some statute prevents it, crossing a high- 
way at grade is allowable, but many States have passed laws not only for- 
bidding or restricting this, but even providing for separating the grades of 
railroads and highways at existing crossings, and providing for the distri- 
bution of the expense of the change. In Massachusetts the railroad pays 
65 per cent, the State 25 per cent, and the city or town 10 per cent of such 
cost. There is no uniformity in the provisions of those States which have 
made any similar provisions. 

In some cases crossings must be maintained for the benefit of private 
owners of farms which have been cut in two, and a lawyer should be con- 
sulted as to the rights of such owners. 

Operation at Crossing. In the operation of railroads at crossings of 
other railroads, or of highways at grade, the precautions necessary either 
at Common Law, or required by Statute Law, should be well understood. 
For r^ulating crossings with railroads, there is often a statute requiring a 
full stop before crossing or else the installation of an adequate interlock- 
ing plant. \ 
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Sig^t of Way. Next comes the securing of lands for right of way, 
station grounds, or other railroad purposes. While this is not engineering; 
nevertheless the engineer is often found to be the man most available to 
attend to such matters. If he engages in this work, he will probably be 
expected to fill out the blanks in deeds for real estate, to see that the deeds 
are properly signed and acknowledged, and either filed or delivered to 
headquarters for filing; he may or may not be called upon to look up 
titles. Where State, county, city, or town lands, whether streets or other- 
wise, are to be crossed or occupied, proper legal steps must be taken to 
seeing such occupancy or acquirement as may be necessary. Where 
navigable streams or bodies of water are to be crossed, the approval of the 
United States authorities must be secured. 

Engineer's Qualifications. The engineer should prepare himself by 
consultation with a lawyer to do properly the things indicated above ; un- 
less unusually experienced he should not attempt the duties without such 
consultation. The engineer in settling for right of way, if not a natural 
trader, should make a point of acquiring skill in that line; with some 
experience he ought to become at least the equal of most of the landowners 
with whom he deals. Square dealing on his part, rather than sharp prac- 
tices, wiU prove of advantage to the railroad. Lands will seldom be 
bought at their ordinary value and perhaps ought not to be ; experience 
indicates that lands for right of way cost about three times the reasonable 
value of such lands if bought under ordinary conditions and in whole pieces. 

Eminent Domain. The engineer should understand that where no 
agreement can be reached, the required lands, and under the laws of some 
States, material for construction also, may be secured under the '' right of 
eminent domain." The right of the public to the service of conmion 
carriers is such that the courts have held a railroad to be a '' public use " 
in the sense necessary for the exercise of this right. 

After a railroad has been located and constructed, it is the usual rule 
that the right of eminent domain cannot be revived for the purpose of 
taking lands to straighten the lines, to double-track the road, or for other 
improvement, unless a new grant of authority for that purpose be dele- 
gated by the State. 

Private Tracks. Tracks to factories or mines, or what are called in- 
dustry tracks, are not available to the general public ; the general public 
has no rights in them. The use is therefore a private tkse, and the right of 
eminent domain cannot be invoked to acquire any necessary lands. The 
same may be true of lumber lines which are sometimes rather extensive. 

Methods of Securing Lands. In securing lands, especially for station 
grounds, localities and individuals are often willing either to contribute 
outright, to seU at low prices, or to aid in some way. Such action on their 
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part must, in general, be secured previous to the determination of the 
route, or of the definite location. Bonds or agreements as to price are 
often secured in advance of filing the location. In furtherance of such 
action, locating engineers sometimes run alternate locations, and the alter- 
nate line does not always have merit. This savors somewhat of sharp 
practice. Forms used for bonds or agreements should have the approval 
of some lawyer. 

It is further true that under some drcumstanoes an agreement to 
locate on a stated line or to locate a station in a special place has been found 
to be illegal as against public policy ; this ill^aUty, however, is not easy to 
establish. A company may legaUy re-locate stations for good reasons if 
it properly consults public convenience in doing so. The United States 
laws allow the right of way and station grounds upon the public domain 
to be acquired simply by proper filing. 

Right of Way Title. What title the railroad acquires in its right of 
way is a matter of interest. When the right of way is acquired through 
the exercise of the right of eminent domain, only an easement for railroad 
purposes is secured, and when a court of equity enforces specific perform- 
ance of contract, the same rule will no doubt hold ; but where a deed in 
fee simple is taken, the railroad secures, in most States, a clear title and 
may reconvey for any use. In some States, however, it is held that the 
railroad has no power to acquire lands for other than purely railroad pur- 
poses, and in case of abandonment or disuse, the title reverts to the pre- 
vious owner. 

The railroad may acquire, by grant, lands for purposes not directly 
connected with railroad construction or operation, where the lands could 
not be taken by right of eminent domain. 

Constniction. After the lands have been secured, the work of con- 
struction follows, and Part II of this treatise deals with the details of con- 
tract letting, while the whole field of law as outlined in Part I may be in- 
volved, in some way or come into play during the performance of the 
contract. 

Bzamiilea. In the excavation of cuts, damage may occur by violating 
the right to lateral support. Bridges and culverts tend to obstruct the 
flow of streams. A change of channel may interfere in various ways with 
the flow of water in the streams or over the surface. An embankment or 
an undrained excavation may cause stagnant waters and create a nuisance. 
Surface waters may be gathered and cast in great volume on lower lands. 
Trespass upon lands or some form of negligence during construction is also 
liable to occur. 

Fencing and Catfle. The railroad right of way is commonly fenced, 
and domestic animals, particularly cattle, cannot then get into these 
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lands. The Common Law does not require the railroad to fence its lands ; 
the owner of ftnimAlg must fenoe so as to confine them. Cattle have no 
right to roam at large, and in the absence of laws requiring fencing, the 
courts have sometimes held the railroad not liable where cattle had strayed 
upon the track and had been killed. Touching damages, one can sym- 
pathize with the farmer who refused to state the value of his cow until 
he received an answer to his question, " Be you the assessor or the railroad 
claim agent ? " In many States, however, railroads are required by Statute 
Law to fence their grounds. When the law requires this of the railroad, 
an accident due to lack of fences renders the company liable to either 
passengers or employees injured. Cattle guards used at highwa}r8 are 
the equivalent of fences at such points. At private crossings, gates or bars 
may be necessary. As to the particular places where fences are required, 
a question of law and fact arises, which may require the services of both 
court and jiuy to decide. 

Use of Streets. Authority to use streets or highways for railroad tracks 
is not within the powers of a municipality unless specifically granted in 
the municipal charter. The authority rests in the State, and is often 
exercised directly by the State, as it should be ; the interest of the lai^er 
public is often greater than that of the citizens of a municipality. 

The municipality usually has the right to regulate the use of the rail- 
road in many ways, for instance as to speed, as to conforming to grades or 
changes of grade in the streets, and in other ways. It must, however, 
exercise this right in a way not oppressive or unreasonable. 

Whether the use of streets or highways by a commercial railroad con- 
stitutes a new use, and an additional burden for which abutters are en- 
titled to compensation seems not to be fully settied. The courts differ as 
to conditions which make it so. 

Use by Street Railways. With street railwa}rs also the right to occupy 
streets must come by legislative sanction from the State. It is customaiy, 
however, to delegate to the municipality the right to grant locations in 
various streets and to regulate the occupation as well as many matters of 
construction, operation, and maintenance, among these to prescribe the 
motive power. There is some question whether the legislature may grant 
a monopoly in the use of streets. In some cases, the consent of abutters 
or a specified proportion of the abutters is necessaiy to justify a location. 
A requirement has been made in some States that the franchise shall be 
sold to the most favorable bidder. 

The use of the highways by street railways is generally held not to be 
an additional burden; so also with subways for rapid transit. On the 
other hand, elevated railwasrs have been required to pay damages in some 
cities, but the elements of unsightliness and noise have been the controlling 



RAILROADS 11^7 

factors and the damages sustained have been shown in the decrease in 
rentals. 

Interurban Saflroads. Intenirban raiboads partake of the character 
both of commercial railroads and of street railways. They often have 
their own right of way for considerable distances outside the cities although 
necessarily using the city streets. They frequently carry express or 
freight as well as passengers. Are they subject to the laws of railroads 
or, to the contrary, of street railways? In cities they ought to be subject 
to regulations governing street railwajrs. Away from cities they are more 
like commercial railroads, and should properly be subject to substantially 
the same sort of control The use of a country road by an interurban 
railroad probably constitutes an additional burden on the abutters. 

Highway Crossings. The crossing of highways by a railroad or an 
interurban railway presents elements of danger in operation. Signs, gates, 
bells, and whistles are all used as warnings to users of the highways, and 
municipal or State regulations often require a street railway car to come to 
a full stop before crossings. Care i9 required of aU users of a crossing at 
grade, and in case of accident, an attempt will be made to find the party 
guilty of negligence, and this will be determined at the trial. The viola- 
tion of a city ordinance by either party may establish or place the negU- 
gence. What is negligence may often depend upon the surroundings and 
conditions. 

COMMON CARRIERS 

Definition. When the railroad is constructed and operation begins, it 
becomes ordinarily a common carrier and subject to the laws governing 
common carriers. 

All persons or corporations who undertake for hire or reward to trans- 
port from one place to another either passengers or goods for others who 
choose to employ them are common carriers. 

Law of Common Carriers. Every common carrier is boimd to convey 
for every one who offers to pay his lawful charges, either passengers or any 
goods of a description which he is in the habit ot conveying, unless his 
conveyance is full or, for other reasons, he be unable to convey them. 
Most railroads convey not only passengers, but also mail, express, and 
freight of nearly all kinds, some dangerous or perishable commodities being 
sometimes excepted. Some railroads, like the Boston, Revere Beach & 
Lynn Railroad, cany passengers only ; there are probably others which carry 
freight only, but for any who offer ; in either case they are common carriers. 

Private Railroads. There are others, among them Imnber roads of an 
entirely private character, which serve only their owners and are not 
common carriers. In these the pubUc have no rights, and such railroads 
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cannot ezerdse the right of eminent domain as has been previously stated 
There are also ^'industiy tracks" leading to warehouses or factories^ 
commonly connected with public railroads under some special contract as 
to construction, maintenance, and operation. The users of these facilities 
have substantially the same rights with the railroad, as a common carrier, 
as others who use the ordinary facilities of the railroad such as the freight 
house at the station for loading or unloading. 

Gamer's lien. While a common carrier may refuse to convey unless 
the lawful charges are first paid, he may, and very commonly does, cany 
goods looking to the goods themselves for payment, holding a lien upon 
them until the charges are paid. If, however, in some way the goods are 
consigned without the consent of the owner by some wrongdoer who has 
no titie to the goods, the lien will not hold against the true owner. The 
owner was not at fault ; the carrier was negligent to the esd^ent that he 
might have demanded payment in advance ; the owner's right is clearly 
superior either at law or in good morals. The carrier is not restricted to 
his lien (that is to the goods) for payment ; he may retain the goods and 
sue for the charges as his remedy. Where prepayment is required the 
shipper is entitled to a receipt. The carrier is entitled, in addition to 
other charges, to demurrage charges for delay in unloading, to cover use of 
cars and track. Whether the carrier's lien covers demurrage chaiges seems 
to be unsettled. 

Connecting l^ines. For the through carriage of freight over connect- 
ing lines, the initial carrier, by the weight of authority in the United States, 
acts as the agent of the other lines ; the final carrier acts as thecoUecting 
agent for the freight charges, and holds a lien upon the goods for the full 
charges. Whether the local agent has authority to contract for carriage 
beyond his own line seems not to be completely established. Practice 
and custom sometimes serve to solve the question. Usually in the absence 
of an agreement the carrier is not obli^d to pay accrued chaiges and 
collect at the end, but for goods accepted for delivery C.O.D., the carrier 
has agreed to collect such charges. Custom, well established, may serve 
to fix the l^al status between carriers. 

Responsibility of Canler of Freight. The common carrier is respon- 
sible for the safe and prompt conduct of goods put in his hands as a carrier 
of freight. In the days of transportation by wagon, the teamster was the 
only party at hand in position to redst highwaymen attempting to steal 
the goods ; the law therefore held him (or his principal) responsible ; other- 
wise he might be in league with the robbers. The law was a good one 
and there has not been sufficient reason to change it. 

Extent of Re^onslbility. The conmion carrier is responsible for all 
damage from any cause whatsoever; barring only from the '' act of God," 



RAILROADS tU9 

(which means inevitable accident) or from the pubfic enemy, or from the 
negligence of the shipper. The act of God is a force, superior to all hmnan 
agency, whose occurrence could not have been forestalled by any reason- 
able human foresight and action. A cloudburst or excessive flood is the 
act of God, but not a somewhat unusual freshet. The Une of cleavage is 
sometimes difficult to fix. Fire, unless from lightning, is held to proceed 
in some way from human agency, and for this the carrier is responsible. 
The pubUc enemy is some body or some nation at war with the government. 
Eioters do not constitute a public enemy however powerful they may be, 
unless definitely in revolt in an attack upon the government. Resistance 
to the authorities in an attack upon individuals does not constitute a mob 
the public enemy. *^ 

Acceptance of Goods. The liability of the carrier b^ins with the 
acceptance of the goods, and when the owner or his agent, the drayman, 
relinquishes control to the agents or appropriate servants of the carrier, 
delivery is accomplished. In some cases the shipper is required to load, 
and here if the rsdlroad fails to provide cars, goods in the warehouse are 
then at the carrier's risk. In other cases, it wiU depend upon agreement 
or equivalent custom, whether the railroad holds goods as warehouseman 
or carrier. The warehouseman is not an insurer as the carrier is, and is 
liable only for negligence. 

Bill of Lading. On delivery the shipper is entitled to a bill of lading 
which is both a receipt and evidence of the contract to carry. It is gener- 
ally on printed forms. It is also a s3anbolof title, and without its presen- 
tation the carrier may refuse to deliver goods at the point of destination 
in order to secure deUvery to the proper person. The biU of lading is 
assignable, but is not properly a negotiable instrument. As has been 
stated elsewhere, a draft is often attached by the seller or shipper, so that 
the consignee can acquire the bill of lading only by paying or accepting the 
draft as may be required. What is called a '' strai^t *' bill of lading is 
sometimes sent directly to the Consignee, is used when the consignee's 
credit is good, and its presentation is often waived. 

Special Cars. The carrier is not under obligation to carry goods of an 
unusual character, or requiring a special kind of car, such as a refrigerator 
car or oil tank car. He may not, however, discriminate by giving such 
service to one shipper and refusing it to another. His duty as a conunon 
carrier forbids this. 

Negligence of Carrier or Shipper. In the carriage of freight it matters 
not whether the carrier was negligent. If, however, any damage or loss 
which has occurred can be directly traced to negligence of the shipper, 
from faulty packing of the goods, or similar carelessness, or from the 
dangerous character of the goods, neither of which the carrier would detect 
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in the ordinary prudent course of businees, the carrier is not responsible, 
but the burden of proof rests with the carrier in this case. 

Responsibility of Connecting Lines. In the case of through freight 
over several lines, according to the weight of authority in the United 
States, each line is responsible for safe carriage over its own lines. The 
initial line in contracting for the entire carriage does so in part as agent 
for the other lines and does not assume responsibility for damage or loss 
beyond its own line. 

Time of Delivery. In the absence of a special agreement to the con- 
trary the carrier is responsible for delivery of the goods at their destina- 
tion within a reasonable time, according to the usual course of business, 
with all convenient dispatch ; in ordinary local freight, this does not mean 
great dispatch ; reloading at connecting points often involves considerable 
delay " in the ordinary course of business." For unreasonable delay the 
carrier is liable. In case the consignee refuses to receive the goods, the 
carrier, as agent of the consignor must protect the latter's interest by pru- 
dent action, perhaps by notice to the consignor, or by sale of perishable 
goods, or such other action as circumstances shall dictate. If goods are 
held by consignee's order, and deterioration or other damage results, the 
consignee and not the carrier is responsible. The evidence necessary to 
protect the carrier should be in available shape. If the delay ia due to 
the act of Grod or of the public enemy the carrier is not liable. 

Place of Delivery. Ordinarily the depot or warehouse of the carrier 
will be the place of delivery ; the side track for unloading may be the 
proper place for some commodities. Custom as to warehouse or side track 
controls. It is not customary in this country to deliver to the consignee's 
warehouse as it is in England. The law varies in different States as to 
whether the liability of the carrier ceases when the goods are placed on the 
platform or in the warehouse at the place of destination, or whether notice 
and reasonable opportunity to remove are essential to terminate the rail- 
road's duty as carrier and substitute that as warehouseman. A further 
question may arise whether opportunity to remove includes opportunity 
for inspection. Usage and custom may determine this. 

Lioodtation of Liability. By ext)ress agreement the carrier may limit 
his liability as insurer, for instance against 'fire. The carrier sometimes 
stipulates and contracts with the shipper that the latter shall insure the 
goods, and the consideration may be a reduction in rates. Such an agree- 
ment is good against fire occurring from causes outside the negligence of 
the carrier's servants, but not when arising from such negligence, it is 
i^ainst public policy as contained in the duty of the carrier to the public. 
The shipper is boimd by the terms of his bill of lading and should read it. 
The carrier, however, may not have the right to impose terms and may 
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be compelled to accept goods for carriage under the law of the common 
carrier. 

Injuries to Passengers. The responsibility of common carriers in 
carrying passeiigers is not the same as in the case of freight. A passenger 
has some capadty to care for himself. The law, therefore, is that the 
carrier is responsible to passengers only for injuries due to the negligence, 
unskilfulness, or fault of the carrier or its servants ; the mere occurrence 
of an accident is not sufficient. A passenger may be ejected for non- 
pa3nnent of fare or for other proper cause, but unnecessary force or rough- 
ness must not be used. Whether a passenger may rightfully resist under 
circumstances other than of danger to himself is not altogether settled. 
In some States the railroad has a statutory remedy against a passenger for 
non-payment of fare. 

Who are Passengers. Not only the ordinary traveler, but mail agents, 
postal clerks, and express messengers are, tmder the law, classed as passen- 
gers. A railroad employee may or may not be a passenger, dependent 
upon whether he is on his way to work or not. A person who has bought 
a ticket and is in a proper place preparatory to entering a train is a pas- 
senger. The relation of passenger ends when the traveler, after alighting, 
has passed beyond the company's property, or reasonably ought to have 
done so. A loiterer is not a passenger. 

Contributory Negligence. The proof of negligence is not always 
simple, and the question of contributory negligence on the part of the 
passenger complicates the situation. In some States the absence of con- 
tributory negligence must be proved. The proof necessary to satisfy a 
jury is likely to be less where the defendant is a great raUroad, than where 
he is an individual, and this statement is not intended as a slur at the 
jiny system. For securing justice, there is, however, a counterbalance 
in the financial ability of the corporation, and the entire lack of it in the 
case of probably most passengers injured and some necessity on their part 
to share any award with their attorney. In case of the death of a passen- 
ger from accident, recovery is limited in many States, $5000 being a not 
uncommon figure, with an added amount if death was not instantaneous 
and there was conscious suffering. 

Limitation of Responsibility. The attempt is made sometimes to limit 
and define the responsibility of the carrier in case of accident ; this may 
appear on passes issued perhaps to members of the family of an employee, 
or to some State official required to use or to inspect the railroad ; some- 
times a ticket specifies exemption on account of a reduced rate. In many 
States any agreement signed to release the carrier is void, as against pubUc 
poUcy, and ^e carrier is at least held responsible for gross negligence on. 
its part. 
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Bagcage. The railroad may, and commonly does, prescribe the amount 
of baggage which may be carried free by a passenger who has bought his 
ticket, and 150 lbs. is a common amount. The railroad further often 
prescribes that baggage of a value more than $100 will be carried at the 
owner's risk. In the absence of specific legislation, such a provision is 
invalid. The traveler may lawfully carry only the personal baggage 
necessary in making the trip, and ordinarily limited to wearing apparel, 
and this will vary considerably between the wife of a millionaire and the 
wife of a day laborer. A mechanic may carry his kit of tools. A sales- 
man may not, however, carry a trunkful of samples. The baggage check 
operates as a receipt and is in many respects the equivalent of the biQ of 
lading for freight. Tlie passenger must accompany his baggage. 

Interstate Role for Baggage. A recent United States law as to inter- 
state carriage of baggage, provides for a statement by the passenger, or 
his agent, as to the value of baggage carried, and a provision for excess 
payment for values greater than $100 per passenger. Such a law is not 
yet conunon for carriage within a State, but the railroad has a right to 
stipulate against liability above a certain amount unless extra payment is 
made. 

Nei^Ugence as to Premises. The buildings, structures, platfonns, 
approaches, and all property available to the public must be suitably ar- 
ranged and kept sale, suitably lighted, and in proper order and repair, not 
only for the use of passengers, but for their friends who come to meet 
them or see them off, and also for the general public who have business 
of any kind with the railroad justifying use of the railroad facilities. 
This is true particularly in and around stations. Reasonable facilities 
must be provided for boarding and alighting from trains. 

Fires. What is the responsibility of railroads for fires produced by 
sparks from the locomotive ? The railroad is a recognized and a legal means 
for carrying on business. Under the Common Law, if operated with reason- 
able care, it is not responsible for unfortunate results, and may not always 
be liable for such fires. Unless by specific statute, the fact that a spark 
from the locomotive caused a fire is not conclusive against the nulroad ; 
there must have been negligence. If the careful use of well-approved 
modem apparatus, such as spark arrestors, would prevent such a result, 
it may be made to appear that there was negligence if this was not used. 
Statute Law in many States now provides either that the railroad shall 
be liable, or that the burden of proof as to negUgence shall be on th^ rail- 
road. The laws of some States specify that the occurrence of a fire from 
a spark from the locomotive is prima fade evidence of negligence. The 
railroad has an obligation to keep its ri^t of way in condition not to 
spread fire to adjoining lands, and in some States ndlroads are required to 



RAILROADS 11^13 

{^ouj^ fire guards to prevent fire from running. With a fire once started 
it is negligence for the railroad not to stopitif it be feasible to do so. The 
law, whether Statute Law or otherwise, should be understood with rela- 
tion to operation in any given State. 

Fteigjit Chaxges : Reasonable Kates. The common carrier may rrfuse 
to carry until the lawful charges are paid. Whether in advance or under 
the lien, the carrier has not the right to charge an3rthing he pleases ; he is 
entitled to a reasonable charge only. What is a reasonable charge or rate? 
What it costs the carrier for that carriage alone, over and above the cost 
of other business carried on, plus a bare profit, constitutes one limit with 
which the carrier is sometimes content; what the shipper can afford to 
pay for the service, and stiD make a profit, is another limit. Between 
these two limits the range is often very wide. For any class of traffic the 
carrier is entitled to some profit and ordinarily should receive enough to 
cover a proper allowance for interest on the cost of investment b^ond the 
bare cost of carriage, certainly if the business is well handled. Where the 
charge or rate gives due weight to the ability of the shipper to pay and still 
make a profit, the charge is said to be based '' on what the traffic will bear,'' 
which is not S3monymous ordinarily with " all the traffic will bear." 

Classification. As a part of this Efystem, the custom is weQ established 
of charging more for fine dry goods and wearing apparel, for furniture, 
and other goods of high value, and less for coal, building stone, lumber, 
grain, and other low priced goods, especially carried in carload lots. The 
principle of what the traffic will bear is involved. '' Classification " of 
this sort is in the interest of the shipper, and is not subject to serious criti- 
cism, unless as to the details of appl3dng it. The United States Postal 
Service adopts this basis in its postal rates. 

Proof of Unreasonable Charges. Under such conditions, few railroad 
officials can be sure that the rates charged are well adjusted ; the problem 
is a difficult one. What chance has a shipper to prove that a rate charged 
him is imreasonably high? What will it cost him to try to prove it? 
What disadvantages may come from provoking the enmity of the carrier? 

Personal Discrimination. Discrimination as to classes of goods, or 
** classification " has been referred to. At one time there was much dis- 
crimination between individuals. One man or corporation in the same 
locality was charged more than another for service not distinguishable as 
differing one from another in character ; this was " personal discrimina- 
tion," clearly ill^al, but very difficult to prove if the carrier and the 
favored shipper were discreet. 

Local DisQriminallon. There existed also ** discrimination as to locali- 
ties " by which one town or city had lower rates than another where no 
sufficient natural cause existed to excuse it. Where competition with 
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wator carriers or with other raihroads existed there was often good treason 
for it ; but sometimes, perhaps often, it was a matter of favoritism, or of 
apparent (perhaps real) advantage to the raihroad to favor certain locali- 
ties. The practice was nevertheless illegal in essence, but again difficult 
to reach and prevent through private effort. 

Government Control of Rates ; Commissions. To cure or to minimize 
these evils, the various States have passed laws in some cases directly 
regulating rates, but more often providing a railroad commission (not always 
with this name), a part of whose duties it is to determine what are reason- 
able rates. More often than not the rates so determined have been up- 
held by the courts; but legislatures and commissions have occasionally 
gone wild and prescribed rates which the courts have found to be in effect 
confiscatory and therefore illegal. 

Interstate Commerce Act. The most important and best known of 
legislation of this character is the Interstate Commerce Act passed by the 
United States government to control all traffic passing from one State to 
another. Railroads sometimes charged ridiculously large sums for haul- 
ing freight across a State line, and over this neither State had jurisdiction. 
In many other ways some such law was needed. Nearly ever3rthing pro- 
hibited by this act was already illegal under the Conunon Law, but the 
remedy was ineffective. Under this Act penalties of fines and imprison- 
ment are imposed, and shippers are allowed to bring their complaints to 
the Interstate Conmierce Commission where simplicity of procediu^ and 
of action available to the commission are advantageous to tiie shipper. 

Long and Short Haul Clause ; Pooling. Moreover, in its present form, 
the act provides that '' it shall be imlawful " '' to charge or receive any 
greater compensation in the aggregate for the transportation of passen- 
gers, or of like kind of property for a shorter than for a longer distance 
over the same line or route, in the same direction, the shorter being in- 
cluded in the longer distance " : '' Provided, however, that upon applica- 
tion to the Interstate Commerce Commission, such common carrier may 
in special cases, after investigation, be authorized " '' to charge less for 
longer than for shorter distances." The law as originally passed used the 
term ** under substantially similar conditions." This constituted new law, 
and while points where water competition existed were held not to come 
under " similar circumstances and conditions," radical changes in railroad 
operation as to charges became necessary, and the transcontinental lines 
terminating at the Pacific coast became nearly all (if not all) insolvent 
following it ; their recovery later, however, has been complete. 

Pooling. The Act aLso specifically prohibits the " pooling " of rates, 
which probably had always been ill^al ; the railroads apparently had never 
allowed a clear-cut decision of this case to be made by the courts. 
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Results on Rates. The results of legislation have been to largely do 
away with the evils connected with discrimination in rates, and also to 
bring the general level of rates to a point where the railroads, rather than 
the shippers, have cause for complaint. 

Safety Afvpliances. Acts supplementary to the Interstate Commerce 
Act have required the introduction and use of safety appliances in the 
interests of both the public and the employees. Prominent among these 
are automatic brakes and automatic couplers. The complete regulation 
of signals has not yet come about, but has at times seemed inmiinent. 

Accounts and Statistics. This Act also provides for methods and forms 
for keeping accounts, and also for the filing of statistics. Requirements 
similar in character are made by State laws or the regulations of State 
commissions, which also provide for the inspection of bridges and other 
structures, and for such other regulation as may seem necessary. A force 
of civil engineers and of inspectors is employed by many State commissions. 

Valuation. A complete valuation of all the railroads of the United 
States has been provided for and is well under way in this year, 1917. 
This work is carried out under the Interstate Commerce Commission. 
The purpose of the valuation is still somewhat obscure ; its requirements 
are quite rigid. Some advantage will come to the railroads through 
the enforced taking accoimt of stock, which, however, is an expensive 
process. 

Workmen's Compensation. Another United States law provides for 
the compensation of railroad employees injured while enga^d in inter- 
state commerce. Many States have similar laws which apply to em- 
ployees generally, nulroad emplosrees among them not singled out. 

Eight Hour Day. An Act known as the Adamson Law, passed by Con- 
gress in 1916, provides that an eight hour day shall be the basis for pay- 
ment of train employees and perhaps of other railroad employees, and 
forbids an immediate decrease of pay. This law was passed while a strike 
of four powerful brotherhoods of train employees was imminent and at the 
demand of the brotherhood heads, who refused arbitration of their de- 
mands, and has been held by the Supreme Coiul; to be constitutional. 

State Laws. Not only are there United States laws governing and 
regulating interstate conmierce, but the individual States have passed a 
multitude of laws regulating rates, taxation, and various other matters. 

Separation of Gtades. As has been noted above, much work has been 
done in recent years, especially in more populous communities, in separat- 
ing the grades of highways and railroads, and some of the States have 
made provision for the apportionment of the expense, and for the appoint- 
ment of special commissions to determine the details as well as to pass 
upon general schemes presented for such projects. 
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Demand on OAdab' Time. The various laws requiring action by 
railroad officials and the many hearings before legislatiye committees 
and commissions constitute a serious drain upon the time and strength 
of the higher railroad officials. In addition to the requisite knowledge of 
the technical railroad matters under their charge, these officials must have 
a considerable understanding of the law applying to railroads, the greater 
part of which is Statute Law, and which shows changes almost every year, 
sometimes changes of great importance. A careful study and a good work- 
ing knowledge of the laws of the States in which a railroad operates is of 
great importance to the operating or managing official who, however, can 
better appreciate Statute Law if he has a good comprehension of the 
C!ommon Law as a groundwork, which it is the purpose of this treatise to 
afford. 

There are questions of consolidation, leasing of lines, taxation, land 
grants, municipal aid, federal, State, or municipal regulation, and many 
others concerning which the services of an experienced lawyer are proper 
and necessary, and which can feasibly be referred to him. 



CHAPTER Xn 

THB ENGINEER'S LEGAL RELATIONS WITH OTHERS 

Engineer's Positions and Relations. The engineer may occupy the 
position of employer of other engineers ; he may be the employee of another 
engineer ; he may be the employee of a municipality, of some other corpora- 
tion, or of some person, or of some association of persons. As an engineer 
in general practice, he may be the agent of others, whether corporations 
or individuals ; he may engage in construction work as contractor. As a 
manufacturer of machinery, apparatus, appliances, or structiu'es, he may 
occupy the position of seller. As a user of such articles he may be a buyer. 
He may exercise the special fimction of an expert witness in court or in 
hearings before some commisaon. He may be selected as arbitrator to 
settle some dispute. As consulting engineer, he may be an adviser of 
his client upon many business questions. 

The nature of the operations directed by him also brings him into such 
relations with the general public that the en^eer's duties and the public's 
rights must be properly understood and r^arded. The relations of the 
engineer to others are thus extensive and varied, and the chapters preceding 
are intended to deal somewhat with these relations and the ri^ts and 
duties connected with them ; both the engineer's own rights and duties 
and those of others with respect to him. 

Contracts for Services. Unless the engineer is a manufacturer, his 
income depends upon some sort of express or implied contract for his 
services. His income or remimeration may be upon a salary basis ; for a 
bill rendered, dependent ui)on the amount of service of the engineer and 
his employees; for a lump sum; based upon a percentage of cost; or 
upon a contingent fee. There may be other unusual forms of compensation. 

In many cases, a written contract for services seems desirable. When 
a jroung engineer is employed by the day or week or month without a 
specified term of service, a written contract is not very necessary. The 
rate of wages is soon established and permanent employment has not been 
agreed to. 

Formal Contracts. When an important poedtion, at a large salary, is 
to be assumed, either a formal contract should be made, or an equally 
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clear arrangement be made by an interchange of letters sufficient to create 
a legal contract. This seems particularly desirable when the engineer 
resigns one good position to accept another. 

Bill Rendered. Where services are to be paid for on bill rendered, 
either there should be an agreement as to the rate, or else custom should 
so well fix the value of services that a dispute of the bill would be improb- 
able, and quite unlikely to be successful. The credit, g^ieral standing, and 
character of the client should be known and be satisfactory in any such case. 

Wifli New Corporations. An engineer employed by the officers of a 
newly organized corporation should have some assurance that he is legally 
employed, unless his personal knowledge of these officers gives him adequate 
assurance that his services will be paid for. When, however, without 
formal contract, his services are rendered with the knowledge of the proper 
officers and accepted and used by the board of directors the company is 
bound. 

Associations of Individuals. Previous to the inauguration of im- 
portant operations, individuals often get together and employ an en^eer 
to advance their interests in opposition to the scheme of a railroad, or a 
city, or some private corporation. In most cases of this sort the members 
thus associated assume no financial responsibility and the engineer em- 
ployed should protect himself by a written agreement with one or more of 
them whose fibmncial ability is sufficient to furnish suitable protection. 

Architect's Compensation. The compensation of an architect very 
commonly is by custom or agreement a percentage of the cost of the work. 
Unless there are special provisions to the contrary, the owner pays the 
bill even though the contract may specify that the architect is the agent 
neither of the owner nor of the contractor. Custom seems to be clear upon 
this point. 

Architects are often called upon to furnish competitive plans, and the 
provision frequently is " no pay if not accepted," or to be paid for " on 
adoption of plans " or '' if we decide to build," or on condition that the 
structiure " can be built for a certain sum." This is a contingent fee and 
sometimes the contingency never happens. The architect should have, 
in some way, a proper understanding of the terms before dedding whether 
to furnish plans. 

OWICBRSHIP OF PLANS 

Ownership of Books and Plans. As to the ownership of note books 
and drawings, in the final analysis custom may often control. In building 
contracts it is now customary to provide that the plans belong to the 
architect. The owner of a private reddence does not ordinarily want his 
plan duplicated. If the owner wishes to use the same plan for a number 
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of apartment houseB, he should arrange with his architect to that effect. 
When competitive plans are invited there should be some understanding 
as to ownership after selection or award. 

Copyright of Plans. Whether an architect or engineer may copyright 
plans seems somewhat in doubt. In any case it is not customary for him 
to do so. In this connection, it may be stated that the use of plans by 
the owner does not amount to publication and so does not authorize their 
use by others on the basis of publication without copyright. Maps and 
other prior publications may be used by an engineer for compilation but 
must not be used in a servile manner ; there must be adaptation in some 
new way. 

Note Books. An engineer in general practice substantially always 
uses his own note books and keeps them. Custom, no doubt, would 
sanction this and make it legal. The owner ordinarily has no use for 
them. A municipality, or a mill corporation which employs an engineer 
in general practice to do some special engineering work may properly 
desire to retain the note books, and an agreement to that effect should 
be made so as to assure the desired result. An individual or a corporation 
employing an en^eer on a salary would properly expect to retain all note 
books and plans. 

Inventions. An en^eer or a mechanic who makes inventions directly 
in line with, and as a direct part of his employment, does not acquire 
title to them ; they belong to the employer. When, however, his em- 
ployment is not to produce inventions, and they are no more than sug- 
gested by his employment, they would ordinarily belong to him. As 
stated elsewhere, inventions made outside of hours and not of a kind for 
which the engineer is directly hired, belong to the employee. There are 
bound to be uncertain cases close to the line. 

Engineering Skill Required. Where an engjieer or architect is em- 
ployed in a private capacity, he imdertakes to bring to his work the average 
skiU of those engaged in a like kind of work. If he makes a specialty of 
some class of engineering, as structural, or as sanitary, he undertakes to 
use the average skill of others who make a similar specialty in such class 
of en^eering. He does not in either case insure absolute accuracy, imless 
by custom checks are possible and in regular use which allow absolute 
accuracy to be secured. 

What Service is Guaranteed. The engineer does guarantee: 
1. Reasonable learning, skill, and experience. 2. The use of proper 
care and diligence. 3. The application of his best judgment. 4. Ab- 
solute honesty. The burden of proof is on him who disputes the en^eer's 
skill and other qualifications. Tbe engineer is, of coiirse, liable if negligence 
on his part can be proved. 
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WluLt an Bnginaer may Attempt If an eng^eer of good training and 
experience is called upon, as often happens, to cany out work not alto- 
gether within the line of previous experiaiee, and he ent^s upon his 
duties modestly and with earnest purpose to succeed, it is probable that 
strong evidence would be necessary to hold him liable for faults in his 
work if there seemed reasonable probability of success when he attempted 
the work. An en^oneer who never attempts work which he has not already 
demonstrated his ability to carry out, is of little use in the world. Where 
the result of failure is likely to prove serious and the probability of success 
definitely doubtful, the engineer should decUne the service, unless the 
necesaty seems imperative with no better alternative apparently available. 

PabUc Officers. In the case of en^eers who are public officers, the 
general rule is that in the exercise of judicial functions, public officers are 
not liable for faults in their action. For ministerial duties which are 
clear and for which funds and other resources are available, the officer is 
liable for failure to perform his duty. The repairs of highways or of 
bridges have in some cases been held to be duties of this sort. In the 
practical application of this principle, some difficulty is experienced, and 
in some States the engineer has been held liable and 'm others not. Where 
many highwa3r8 or bridges need repairs and discretion is used as to which 
shall come under the appropriation, judicial functions may appear to 
exist. The engineer may profitably look up the law as to his liability, 
in the State where he holds office. 

Error in Survey. In one case a City Surveyor made an error in a 
survey which by law he was required to make for a land owner, and it 
appeared that he used ordinary care and skill. He was held not liable 
on account of the error. 

lien for Services. Whether an architect or en^eer has a mechanic's 
lien on a structure upon which he has been engaged, is somewhat uncertain. 
Unless provided clearly by statute, an architect or en^eer who simply 
designs will probably be held not to be entitled to the hen. An engineer 
who is upon the ground giving instructions, inspecting the work, doing 
work not altogether dissimilar to that of a foreman, will be entitled to a 
lien in many, but not all States. The same general rule will apply where 
Statute Law pves precedence to labor debts. 

SHGinsBR aud coirntACTOR 

Engineer's and Contractor's Relations. The relations between the 
en^eer and the contractor deserve comment. To a large and a growing 
extent, the contractor now is also an en^eer. Most large contracting 
concerns, if not directly controlled by men of en^neering training, regularly 
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employ engineers in connection with their contract work. It is true of a 
considerable part of such work that the engineer is responsible only for 
the ultimate design, and the contractor for the execution. The complete 
success of the work depends commonly as much, and frequently more, 
upon the contractor's emplo3rment of methods and processes of hftnH lifig 
the work than upon the design. Both en^neer and contractor are neces- 
sary to the work, and the best results come when the two are working in 
harmony. 

Honesty and Fairness. Most contractors are honorable and most 
engineers are fair. Some contractors have at times attempted to scamp 
their work and to employ sharp practices to profit at the expense of the 
railroad or city, and some of the drastic provisions found in some modem 
contracts have been introduced after an experience which suggested such 
a remedy. Young engineers often err in zeal for their clients and older 
eng^eers are human enough to shrink from involving their clients in 
expense due to lack of foresight or to some lapse on their part. Contrac- 
tors have frequently shouldered some slight loss rather than subject the 
engineer to mortification of this sort. In general, however, both con- 
tractors and engineers want to do the right thing. 

Starting fresh on a new project, the assumption should be that the 
contractor is honorable and that the engineer is fair. It is nevertheless 
the duty of the engineer to use methods adapted to seciue good work for 
his client. Experience has established the necessity for systematic in- 
fl^)ection so that work not up to standard shall not be accepted, whether 
the defect be due to lack of skill or care, or to the undue zeal of some fore- 
man who is selected mainly for his ability to advance his employer's in- 
terests by pushing work, a quality which may naturally lead to occasional 
neglect in the quality of performance. 

Engineer's Duty to Contractor. It is the en^neer's duty to control the 
work and the contract should secure to him the necessary authority ; his 
decision should be final certainly as to quantity and quality of work. His 
position as to such matters is, however, substantially that of an arlntrator 
or umpire, irrespective of who employs or pays hun. The engineer en- 
gaged in construction work may feel that he represents more directly his 
employer in securing the proper quality of work; but in estimating 
quantities, measurements are seldom sufficient and complete enough to as- 
sure perfect results, and in making enough of them only to secure results 
substantially correct, it seems both moral and legal that the quantities 
Shan be certainly fair to the contractor ; where additional measurements 
are dispensed with, it is to save cost to the employer. Furthw than this 
it seems that the contractor has a clear legal as well as a moral right to 
stakes, facilities, and information, both in time and form, such as to pve 
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him the most favorable opportunity reasonable to profitably and sucoesB- 
fully carry on and complete his work. 

Friendly Relations. The engineer and contractor should properly be 
on friendly terms. Under present conditions, however, it may be mis- 
understood if the relations are exceptionally cordial. The acceptance by 
the en^eer of favors on a large scale from the contractor may suggest 
ill^Sal relations and should be avoided. A contractor often offers to the 
en^eer a cigar, or at the close of a contract a box of dgars, and without 
ill intent. One en^eer preferred to offer the oontracto): as many cigars 
as came the other way, but without accurate count. The contractor 
seemed not in a position to refuse the cigars offered. Correct relations 
in this case were naturally suggested, and thoroughly friendly relations 
were maintained with no discoverable loss of self respect on either side. 

THB ENGINEBR AS AN BZPBST 

Functions of Expert. The engineer as an expert may be employed in 
various capacities, not all of them in connection with legal controversies, 
but in cases not directly involving design or construction work on his part. 

He may be consulted where an investigation of values or costs is de- 
sired, or where the merits of some development of natural resources is in 
question, as well as upon business matters where an analytical treatment 
of a subject is required. 

In legal controversies he may be consulted, even before a suit is in- 
stituted, as to the bearing of technical questions involved ; he may assist 
in the preparation of the case ; at the trial he may assist the lawyer in the 
examination of witnesses ; or he may serve as an expert witness. 

Investigation to Precede Opinion. Before committing himself, when 
consulted, the engineer should satisfy himself as to the controlling facts 
and should make such investigation as seems necessary. In some cases 
his client's statement of facts may be inexact, incomplete, or inexpert, to 
the extent of being misleading. The engineer should not be quick to 
advise without a proper investigation and should stand ready to advise 
against his client's bias if such advice is wise. In some cases it is his duty 
to advise a conference or arbitration rather than a suit. 

Ethics. In many l^al controveraies, both parties are honest but a 
difference of opinion exists as to the bearing of the law or of scientific 
principles upon the case. Some conscientious lawyers refuse to prosecute 
a case unless fully satisfied of its justice, but will defend any suit, and see 
that the client's interests are adequately protected. An en^eer may 
take a similar position. If his client is liable to suffer injury unless well 
advised, the engineer may properly act to protect any rights his client 
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has. He should, howeveri not hesitate to inform his client as to the 
hopelessness or injustice of his case and should stand ready to withdraw 
if that appears to have become his duty. 

An engineer sometimes declines to go upon the stand because cross- 
examination is likely to bring out some weakness in his client's case^ and 
yet he may feel free to advise the lawyer in court in order to establish a 
serious weakness in the opponent's case. A man with high standards will 
act or refuse to act as seems to him right. A man with low standards 
will not be guided by anything written here. 

Opinions. With relation to his work as an expert witness it has been 
stated in a previous chapter that, in general, witnesses may not state 
opinions except in the case of experts. Engineers often serve as experts 
and thus may express opinions. Expert opinion is allowable when the 
subject matter has the nature of a science or trade, which requires study 
or experience, or both, to understand it, so that persons inexperienced in 
the art or science who constitute the jury are likely to be left in doubt 
after all the facts are proved, unless aided by expert opinion. -Whether 
such expert opinion may be introduced rests with the judge. The jury 
may or may not be convinced by it, but will give to it such weight as they 
see fit and decide upon questions of fact accordingly. 

Qualifying. The expert must " qualify." He must state the skill, 
knowledge, or experience he possesses, which as a rule he has gained in his 
trade, profession, or calling. In some cases he is qualified by study or 
scientific research rather than by direct experience. Teachers of natural 
sciences have often been experts by virtue of their study. 

Who are Experts. Locomotive engineers may be experts on many 
matters in the running of trains, as may also railroad conductors, brake- 
men, and others upon points with which they are familiar. Civil engineers 
or mechanical engineers who have made themselves familiar with the 
theory of brake resistances and know what practical results have been 
reached, are competent to testify as to the distance in which a ^ven train 
could be stopped. This, however, is not strictly opinion evidence, cer- 
tainly if the distance is stated within limits and not exactly. 

Cross-Examination on Qualifications. Cross-examination of the ex- 
pert as to qualifications is to be expected, and a favorite scheme is to 
ask the witness if he is expert upon some very narrow line of the field. A 
witness who well understood all about chains was asked if he was an 
expert on "foimdry chains," a chain in a foundry bdng in question. 
Not having given especial attention to any chain used in a foundry, and 
having a fine conscience, he said " no " and was promptly excused. He 
should have stated that he thoroughly understood chains and foun- 
dry chains were chains, and could then, if pushed, answer '' yes." The 
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6D^eer should consider carefully what he will state as his qualifications^ 
and weigh carefully his answers in cross-examination as to these. 

Court Decides on QualificatiQns. The court is the sole judge of the 
qualifications of a witness as an expert, that is as to whether he shall be 
allowed to testify as an expert. The jury, however, is the sole judge as 
to the weight or credit to be given to his testimony as to opinions, or as 
to scientific facts or principles propounded by an expert. 

Opinions in Disfavor. Opinion evidence is in considerable disfavor. 
It seems possible, in many important cases, to obtain the opinions of 
experts in support of either side, and often diametrically opposed to each 
other. Medical men and handwriting experts often disagree, as do also 
engineers. 

Scientific Facts or Principles. The evidence of engineering experts, 
to a large extent, is not '' opinion " evidence. Quite largely the evidence 
is a statement of scientific facts or principles which apply to the case in 
hand. The function of the engineer, more often than not, is td discover 
and correlate the scientific principles and facts which apply, and to arrange 
them in such simple and clear form as to convince the jury. None but 
an expert could so present them and establish their bearing. 

Measure of Value of Evidence. An attorney stated to a witness in 
his first expert case that '' the value of your evidence will depend upon 
its soimdness and the reasons you present to support it." The evidence 
was as to values to various parties of an improvement determined upon. 
These were established from statistical data, and by lo^cal deductions 
from them. From these the oonmiisdoners who heard the case were 
able to draw conclusions without attaching much, if any, importance to 
the quality of the witness as an expert. The facts presented were what 
counted. Except by an expert, these facts would not have been presented. 

Expert but not Opinion. A statement by a surveyor or engmeer as 
to the amoimt of land which would be flowed at a given height of water 
may be expert, but certainly is not opinion evidence if the proper measure- 
ments and computations have been made. The statement is one of a 
scientific fact. 

A competent dvil or a mechanical engineer may express an opinion 
of the cause of an accident, but his testimony is far more convincing if he 
recites facts within his knowledge which lead him to the opinion he ex- 
presses. If the facts lead the jury to the same result, his opinion is a 
negligible part of the case. 

Subordinate Opinions. So far as possible the engineer should arrange 
his evidence in such form that his personal opinion is not the deciding 
element. His judgment or opinion may determine what scientific facts 
or theories are to be applied in any case in hand, but any initiative of such 
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sort may still leave the jury to accept the theory on its merits rather than 
as the engineer's opinion purely. 

Vataes. Statements as to values, or as to the probable effect of certain 
constructions, may be purely opinions. They may often be the logical 
result of scientific facts recited by the experts. Values of public utilities 
are often fixed by earnings or costs, or both combined, and a jury, with 
the facts suitably presented, often becomes capable of forming a correct 
judgment from these facts. 

Attitude as Witness. When upon the witness stand, the answers of 
the expert witness should appear to be clear, frank, fair, and free from 
bias. They should also be so framed, if possible, that the inexpert jury 
may understand them. There may be cases where a juror's resi)ect for 
expert testimony will be in proportion to his inabiUty to understand such 
superior wisdom, but it will not do to count on this with twelve hard- 
headed men. Before a commission, clearness is equally desirable. 

Cross-Ezamination. Under cross-examination, ordinary witnesses are 
sometimes asked if they had a " rehearsal " with thdr attorney. Such a 
question would rarely be asked of an expert, and a statement that a con- 
sultation was necessarily had would not prejudice the case. A witness 
under cross-examination should keep cool, consider well his answers, 
should not be driven into a show of anger, should not attempt to be 
" smart," and should avoid the appearance of bias even under cross- 
examination. 

Tea or No. An answer " yes " or " no " may be demanded and in 
most cases must be given. Where either answer would convey the wrong 
impression, the witness may sometimes ask the protection of the court 
against answering either way. He may sometimes answer *' yes and no " 
if this is appropriate and let the opposing lawyer ask an explanation if he 
wants to do so. An illustration of a question to which an answer '' yes " or 
^'no " is misleading is : " Have you quit your habit of beating your wife? " 

Testing Expert's Knowledge. The cross-examination may seek to 
discredit the expert, and general questions not directly applicable to the 
case may properly be asked to determine his qualifications. Questions 
requiring computations need not be answered off-hand, but a willingness 
to compute and testify later may be appropriate. It happens, in rare 
cases, that an engineer states the results of a computation and later dis- 
covers an error ; a return to the stand to correct the error is the proper 
course, and probably will not injuriously affect other testimony ^ven. 

Refreshing Memory. Where extensive computations have been made, 
the witness may have memoranda with him and use them " to refresh his 
memory." It is a necessity in this case. An engineer may always use 
memoranda to refresh his memory. He may testify that he rememberat 
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the memoranda to be oorrecti or it will serve if he remembers that the 
memoranda were correct when made. 

Maps and Photographs. He may introduce maps or photographs as 
evidence if he can state that they are correct. He may, however, use 
them to illustrate his testimony without establishing their accuracy. In 
the first case, as evidence the maps or photographs are commonly made 
exhibits, but in the latter case they are not. 

Books of Sdeoce. The engineer may not read books of science as 
evidence. He may, perhaps, be allowed to dte the opinions or statements 
of writers of books, but these must have become his own opinions, or else 
his conclusions or statements of scientific facts, in order to be admissible 
in evidence. 

In cross-examination, books of science may be used to test the expert's 
knowledge of the subject, in an effort to discredit him, and a witness not 
well grounded may appear to disadvantage in such case. 

Opinion on Testimony in Case. The expert witness often sits through 
the trial and hears all the testimony given and is then asked his opinion, 
perhaps as to the cause of an accident testified to. If there is no conflict- 
ing testimony he may ^ve his opinion. If £here is any conflicting testi- 
mony, he cannot give an answer which depends upon his accepting or 
rejecting any part of such conflicting testimony. The jury only is per- 
mitted to pass upon the credibility of witnesses and the truth of testimony 
presented. If the expert has made an investigation he may have based 
his opinion upon that, and his opinion may not have changed as the result 
of any testimony he had listened to, but he can go no farther than this ; 
he cannot discriminate between testimony offered by others. 

Advice to Experts. The following advice as to expert testimony was 
many years ago made to the American Society of Civil Engineers by a 
distinguished engineer and expert, parts of which have been referred to 
elsewhere in this chapter : 

"That the court always understands that an engineer has been previously 
advised in regard to questions upon which his direct examination will be made, 
and that he has prepared himself by study and reasoning to apply to the case in 
hand all of the scientific principles which are necessary to elucidate it. 

"It is, therefore, unwise to attempt to conceal from the court that the en^^eer 
has been in consultation with the lawyers upon the side upon which he has been 
called, or that he has been paid or is to be paid professional prices for his services. 

"No provocation on the part of a lawyer will justify an uncourteous reply, and 
it is unwise to give back a sharp or witty answer. 

"If the lawyer uses improper language in addressmg the witness, the latter 
may appeal to the judge. 

. "If questions requiring study and research are put to the witness, he may 
reply, 'I have not considered the subject under that aspect sufficiently to reply,' 
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or 'I shall require a little consideration before I can reply; I will make a note of 
your question, and answer it as soon as possible.' 

"A witness is often called upon to express an opinion on some subject which is 
a matter of exact or approximate measurement and calculation ; it is often impos- 
sible for him to make such calculations accurately in the presence of a roomful of 
people. His proper course, under such circumstances, is to make a note of the 
question and inform the counsel that he will make the calculation and ^ve it in 
writing. In strict law, however, a witness on the stand is not compelled to make 
any calculations except those of a simple and elementary character." 

Services before Trial. Before the trial, the expert en^eer can render 
valuable assistance in defining and formulating the technical issues in- 
volved, in indicating the documentary evidence and the physical facts 
necessary to the successful conduct of the case, as well as in securing the 
witnesses to establish important facts or scientific principles. This will 
be done in consultation with the lawyer. The engineer usually has ac- 
quired a more thorough habit of investigation than is common with lawyers. 
Most lawyers are inexpert in matters of engineering science, and the 
engineer's services may be of great value in the preparation of a case. 
He should anticipate so far as possible the expert testimony on the other 
side and prepare to meet it. The lawyer must usually be advised as to 
what questions to ask, and witnesses should know the scope of the evidence 
they are expected to establish. 

The advising expert, in anticipating cross-examination, should not 
allow himself Or others to go on the witness stand if the probable effect of 
cross-examination will be to bring out facts prejudicial to his client to an 
extent sufficient to more than offset the favorable evidence established 
by the direct examination. Sometimes more favorable results may be 
extracted by the cross-examination of an honest expert on the opposing 
side than can be expected from one's own witness. The expert engineer 
adviser ordinarily must shape the questions for such cross-examination. 

To Enow Facts. Engineers or surveyors testifying to measurements 
should know them to be correct, and should read the tape or the transit 
if necessary to do so, and also test the tape where precise measurements 
are involved. Measurements read from drawings may be attacked as 
hearsay, while field measurements of lands or actual measurements of 
structural parts will be competent evidence. 

Compensation. The question sometimes arises as to what compensa- 
tion an expert witness is entitled to, and involved with it whether one may 
be summoned as are other witnesses when expert testimony is expected of 
him. It has been held in some jurisdictions that a public duty exists for 
everyone to contribute his share in securing justice for others and the 
expert must do his duty in this way at an ordinary witness' pay. This 
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rule does not prevail generally. Under it a witness must testify to facts 
in his knowledgOi even to scientific facts applicable to the case. He cer- 
tainly cannot, iinder summons as an ordinary witness, be required to make 
an investigation, and it is doubtful if he can be asked for an opinion. If 
he can so control his mind, under such circumstances, as not to have 
formed an opinion in answer to a question, he is doubtless within his 
rights. If he has seen or directly heard anything of a sort to which any 
other witness must testify, he is in the poation of an ordinary witness 
and must testify. The engineer sunmioned into court should find out 
the law as to compensation in the State in which the court is held. 

Agreement for Expert Services. An engineer who is to serve as an 
expert witness at the solicitation of one party to a suit should have a 
definite agreement with this party or his attorney as to his remuneration. 
Whether the agreement is written or oral is a business matter in which 
the credit and good faith of the party and his attorney are involved. In 
some cases the agreement should be with the attorney personally and 
not as the agent of his client, especially if the latter is financially incompe- 
tent. The amount of remuneration for expert witnesses is sometimes 
fixed by statute, but this may or may not allow a private agreement to 
be made for greater compensation. 

Court to Appoint Experts. Opinion evidence is in disfavor, as has 
been stated, and one remedy suggested is to have one expert appointed 
by the court instead of one or more by either party to the suit. In a trial 
in court the law applicable is best determined if each lawyer digs out the 
points of the Common Law or of Statute Law involved which support 
his case, while the judge makes the final ruling. In a similar way each 
party ought to have a scientific expert investigate in his interest the natural 
laws and scientific principles involved, the final judgment being in this 
case reached in the tribunal of the court, at present the jury. 

There would be some advantage if it were possible to have the applica- 
tion of scientific principles or laws decided by a just and competent expert 
in such principles, much as the learned judge decides questions of municipal 
law. There are several difficulties in the way of attaining the millennium 
in this way. The many judges now sitting cannot have personal knowledge 
adequate to insure the selection of competent and unbiased experts in 
various lines of business. It furthermore unduly expands the powers of 
the judges, some of whom are elected, or are partisan appointees ; while 
there may be an appeal from a decision as to a point of law, there can be 
no appeal from an appointment injudiciously made. 

Juiy Decides Facts. Finally, unless our system of procedure in law is 
altogether revolutionized, the jury must still be the sole judge as to the 
facts, and would not and could not be bound by the opinion of even an 
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official expert. In the future, as in the past, juries will commonly be 
favorably impressed with sound evidence based on scientific principles 
and clearly presented, and will attach such importance as they please to 
opinions pure and ample. 

Valuation. The employment of engineers in the valuation of public 
utilities is assuming growing importance, and is in some sense expert work 
whether it brings the engineer into court, before commissions, or only 
before boards of directors, or before municipal authorities. Much new 
literature is appearing upon this rather new development, and financial 
and physical laws and principles must be understood as weU as the bearing 
of Statute Law and Common Law upon the subject. 



PART II 

CX)NTRACT LETTING 

ft 

CHAPTER Xm 

ADVERHSBMBNT 

When an Enj^eer is employed upon a project which looks towards 
a Contract for construction, the first step ought to be a preliminary investi- 
gation and report upon the project. In many cases such an investigation 
and report would show to the promoters that the project was impracticable 
or imwise from the financial standpoint and should be abandoned without 
further loss, or that some important mocfification shotild be adopted. 

Sometimes the projector of an enterprise does not ask for such service 
but is disposed to push ahead without any preliminary report. In many 
cases it is the professional duty of the Engineer to suggest to his client 
the neciessity that a proliminary investigation and report should be made. 
Capitalists aro not always wise enough to appreciate the necessity for 
such preliminaiy work unless well advised by others. 

Sometimes the preliminaiy work has abeady been done by another 
Eng^eer. For his own protection an Engineer called in under such cir- 
cumstances is justified in lobking into the proposition far enough to satisfy 
himself that it is wise to become associated with it. An Engineer should 
be cautious about going far into any venture that has not had a proper 
preliminary investigation which shows it to be justifiable. 

It should be further understood that an Enpneer who has had previous 
experience in enterprises of a similar character will often be better qualified 
than any one else connected with the project to determine the proper pro- 
cedure in canying the work through its various steps to a successful con- 
clusion. 

The steps leading to a Contract for construction may then be as follows : 

1. Make preliminary examination and report as to feasibilityi or as 
to the methods in which the work may be carried out. 

ia-1 
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2. Prepare preliminaiy plans and eetimates. 

3. Secure proper authority for the letting and construction of the 
work. 

4. Determine the steps legally necessary in letting the Contract. 

5. Prepare construction plans upon which to draft Contract and 
Specifications. 

6. Secure any lands or right of way necessary. 

7. Prepare forms for : (a) Advertisement, (i>) Information for Bidders, 
(c) Proposal, (d) Contract, (e) Bond, (/) Specifications. 

8. Advertise. 

9. Receive Proposals. 

10. Open Proposals and award Contract. 

11. Have Contract signed and Bond furnished. 

This chapter and those which follow are devoted mainly to the prepara- 
tion of the papers and forms necessary or desirable in Contract letting, but 
each of the steps mentioned above requires more extended consideration. 

1. The preliminary examination and report may sometimes consist 
of a very general consideration of the project ; in many cases it will in- 
volve the second step. 

2. The preliminary plans and estimates will often be necessary to the 
preliminary report. If not, it will seldom be wise to go ahead without 
them, for a reasonably correct knowledge of the cost, and of the general 
details of the scheme to be followed, should be promptly acquired. In 
many cases sub-surface investigations should constitute a part of the pre- 
liminary work. 

3. By the time this has been done and sometimes even before making 
the preliminary plans and estimates, the Engineer in charge should satisfy 
himself as to the fact that he is acting imder proper authority. If em- 
ployed by an individual, he should ask for, and receive a letter of instruc- 
tion as to what is wanted of him and what duties and responsibilities he is 
to assume. If employed by a private corporation or a municipal corpora- 
tion as Engineer in charge of the project, he should know that the cor- 
poration, through definite action on the part of the proper officers or by the 
direct act of the corporation itself, as the case may be, has given lawful 
authority for the prosecution of the work. An Assistant Engineer may be 
under the orders of a higher official and then not be charged with respon- 
sibility in this matter. Nevertheless, in some cases it may be wise for him 
not to accept employment if he has satisfied himself that the project is 
likely to encounter serious difficulties because necessary legal formalities 
have not been observed. 

Sometimes the charter of a municipality ^ves the Commissioner of 
Public Wohrks (or some other Enpueer in high office) power to directly 
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authorize ocpstruction work; sometimes a vote of a City Council is 
required together with the Mayor's approval. In a New England 
town, it is necessary to have a vote in tdwn meeting authorizing the 
work and appropriating mon^ for it. In this case a '^ warrant *^ (or 
notice of intention to act in the matter) must have been posted or ad- 
vertised in the call for the town meeting ; without this a vote is not l^al or 
effective. 

In the case of some private or quasi-public corporations^ spedfic 
authority may be necessary, sometimes from the stockholders, often 
from the Board of Directors. Posably one or more of the higher officers 
may have legal power to authorize the work and appropriate money 
for it. The powers of a corporation, or its officers, municipal or other- 
wise, are determined by its charter; the corporation may, perhaps, by 
general action have delegated many of its powers to its officers, but in 
some cases powers can be delegated only by special vote for a specific pur- 
I)Ose. Considerable care needs to be exercised by somebody to be sure 
that adequate authority has been ^ven. 

4. The steps legally necessaiy in letting a Contract are important in 
United States government work, in State work, and in municipal work. 
With work for individuals and for private or quasi-public corporations, 
there are seldom any restrictions, and where there is no probability of 
abuse of power or the exercise of favoritism, there is often an advantage 
in having a free hand. In the case of very large cities, the tendency to 
show favor to political friends has so often existed, that a provision re- 
quiring advertising seems wise and substantially necessary. 

All of the legislation of a city is imdertaken imder a charter or franchise 
bestowed by the State. Contracts by a municipal corporation, a county, or 
a State must be within the act creating them, and within the privileges 
and powers of their charter, constitution, or organization. 

If a charter requirement exists to the effect that Specifications shall be 
prepared and published and the work advertised and Contract awarded to 
the lowest bidder, it is imperative that the prescribed course be followed. 
Bids even for public work need not be invited unless it is expressly re- 
quired by statute, charter, or ordinance. 

The statutes of the United States are stringent in thdir provisions re- 
quiring advertising before letting United States government work and also 
for securing supplies and services other than personal services. In very 
many cities there is a provision, sometimes in the dty ordinances, sometimes 
in the charter from the State (the incorporating act), that work of any con- 
siderable amount shall be advertised ; and the Enpjieer in charge of work 
to be contracted for should understand the legal requirements in this direc- 
tion. In Massachusetts there was formerly a spedal requirement of a 
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peculiar nature which has, however, been amended. It was provided 
that in the letting of any Contract for State work the following provision 
must be included : 

A. The Contraotor shaD not request or require any laborer, workman or 
mechanic in his employ, or that of any sub-contractor or other person doing or 
contracting to do the whole or a part of the work to be done in this Commonwealth, 
to work more than eight hours in any one calendar day, and shall give ineference in 
employment first, to citizens of Massachusetts, second, to other dtisens of the 
United States, and shall allow all employees on said work to lodge, board and trade 
where they choose. 

• 

The peculiarity in this requirement was that any State employee who 
failed to include this in a Contract for State work thereby committed a 
misdemeanor and was subject to penalty. This was therefore a provision 
as to '' letting " the Contract, as distinct from the carrying out of the 
Contract. Members of a State commission were at one time indicted on 
the ground that the printer who printed some blank forms for them did not 
have this provision stated when he was given the printing to do. The 
prosecution in this case was later abandoned ; but under circumstances only 
slightly different, the officials might have been found to have transgressed 
this law. The enforcement of the provision thus put into the Contract is 
now required with a penalty for non-compliance, either by a State employee 
or the Contractor, and similar provisions exist in other States. The 
statute in such a case should be carefully examined to determine what, if 
%ny, requirements there are with relation to letting Contracts. 

The statute or ordinance covering the matter sometimes provides that 
the work shall be let to the lowest bidder ; oftentimes it does not. The 
Engineer should know, before advertising or before preparing the various 
forms necessary, what are all of the legal requirements connected with 
the letting of the work, and for this he must be guided by the statute or 
the ordinance. There may be other requirements as to carrying out the 
Contract not pertinent in this paragraph, which deals with the letting. 

5. The construction plans should be sufficiently complete so that 
adequate Specifications, together with the Contract, may be prepared from 
them. Although some detail plans will necessarily be prepared during 
the progress of the work, the plans should also be sufficiently complete 
to allow the Contractor to make an intelligent bid, including here, also, 
the results of subnsurf ace investigations in many cases. Oftentimes bids 
on unit prices allow complete liberty in the preparation of the detail plans. 
In architectural work, particularly, where lump sum bids are usual, it is 
nevertheless common practice for detail plans to follow rather than pre- 
cede the letting of the Contract, and the bid is made with knowledge of the 
contingencies involved. With the En^eer there is opportunity for the 
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exercise of good judgment as to how far the plans shall be complete before 
bids are made. It is necessary that plans and Specifications be sufficiently 
complete to present a common basis for all bids. 

6. Lands necessary should be secured before letting the Contract. 
It is unwise to risk difficulty with the CSontractor due to failure to provide 
the lands required. Frequently this transaction must wcdt until the 
Contract plans are ready ; not infrequently it may be wise and quite possible 
to secure all lands necessary as soon as the preliminary plans are ready, 
or to take an opiiob on them by bond or other adequate means. 

7. The preparation of the various forms required is of great importance, 
and this chapter and those following axe devoted to a discussion of these 
forms. 

8. The subject of advertising is next in order, and this chapter deals 
specially with the Advertisement. At the outset, the question arises: 
" Why advertise? " It may be to comply with the law, to secure the ad- 
vantages of competition, or frequently both. The character of the Ad- 
vertisement may well depend upon its purpose. If purely to meet the 
requirements of law,, a perfunctoiy performance is enou^ such as is 
shown in the following : 

B. U. S. ENGINEER OFFICE, NEW LONDON, 

Conn., July 27, 1905. Sealed proposals in trij^- 
oate for dredging in West Biver rrom New Ha- 
ven Harbor, Conn., will be reoeived here until 
12 o'olook noon, Aug. 26, 1905, and then pubUoly 
opened. Information furnished on appuoation. 
C. F. POWELL, Lt. Col., Engrs. 

In this particular case the Engmeer probably knows every one of the 
small number of dredging companies or firms available. A letter to each 
of them serves well the purpose of competition ; the Advertisement com- 
plies with the law. Some other Advertisements for United States work 
contain far less than seems desirable to secure suitable competition. 

Where Advertisement is required by law, the exact terms of the statute 
or ordinance must be scrupulously followed. The requirements of a 
statute prescribing the mode and time of advertising for bids are manda^ 
tory ; something '' equally good " is of no value for compliance with the 
law. Advertisement in five different issues of a paper, for instance, has 
been held by the courts not to be equivalent to Advertisement for five 
consecutive days where the latter was required, and a Contract let under 
it was held illegal. A paper '' published " in a certain dty is not the 
same as a paper '' printed " in that city. A Contract which required the 
mayor's approval to allow it to be let without Advertisement is not ren- 
dered valid by the mayor's signature ratif 3ring the Contract after it is made. 
Complete and specific compliance with the law is imperative. 
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In some instanoes where competitive Proposals do not produce any 
advantage, the courts have decided that advertising is not essential, and 
there are a number of cases where this proposition applies. This is true 
in cases of emergency, or with Contracts of practical monopoly, where 
scientific skill is required, and where materials must be selected upon tests. 
An important case is that of '' patented inventions," and the courts in some 
States have held the municipality may contract without advertising for 
patented or monopolised articles, or may specify such articles. In some 
States, however, the courts have held otherwise, so that it is necessary to 
know what the law is in any particular State where the Contract is to be 
let. In some States, the city may contract without advertising for the 
direct use of the city itself, but not in cases where property of citizens is 
to be assessed to pay for the improvement. 

Plans and Specifications in sufficient detail must be provided previous 
to Advertisement. This is necessary to secure bids upon the same thing, 
and it is necessary that the bids should be unqualifiedly for the same 
thing ; otherwise there is not competition. 

An act which requires a Ck>ntract to be given to the lowest responable 
bidder is not observed if the Contract is awarded on plans and Specifications 
prepared by different parties ; there must be a conmion standard. It is 
further obligatory upon the officers of a city or State to execute the Contract 
in accordance with the terms and Specifications by which the bids were 
made. Otherwise, the Contract work, strictly considered, is illegal, as no 
competition was had for the work as executed. The courts recognize this 
principle, and have held the work illegal in some cases where the changes 
were material. Minor changes can hardly be avoided. It is seldom that 
any one takes the trouble to pursue any such illegal action ; it is difficult 
to fix the blame upon any official financially responsible, and it is not 
easy to connect the Contractor with the irregularity. A suit to enjoin 
payment to the Contractor for work so done would be successful, probably, 
only in cases where the ghange in requirements was very substantial. It is 
difficult to prevent or punish graft in the government of some of our large 
cities. 

Where the law requires letting to the lowest bidder, letting to any other 
bidder is illegal. Nevertheless it is legal not to award the Contract to 
anyone and to re-let. It is wise in case of re-letting, that the Contract or 
the estimated amounts should be sufficiently changed, if possible, so that 
the bids the second time are not completely upon the same work as they 
were the first time. Under such circumstances, it cannot be contended 
that the lowest bid was that made on the first letting, because that bid was 
not made on the final Contract upon which the second bids were presented 
and the final award made. Where the term '' lowest responsible bidder " 
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is used^ in the absence of fraud it is held that the discretion of the Com- 
mission or Board is conclusive. 

The law regards provisions touching competition to be for the pro- 
tection of the public and not of the bidder. As a result, any citizen may 
raise a question which a bidder, not a citizen, cannot be entitled to raise. 
An unsuccessful bidder, if a citizen, may thus bring suit, or if not a citizen, 
he may succeed in inducing some friend, a citizen, to bring suit. 

In case the law is not complied with, several results follow. If a sewer 
assessment, or a betterment tax is assessed against an abutting estate, the 
owner may legally and successfully refuse to pay. If a citizen brings a suit 
to enjoin the city from paying the Contractor, the courts will enjoin the city ; 
the Contractor will not be paid ; the Contract is not a legal Contract. The 
Contractor cannot sue for work done and materials furnished, for the basis 
for this would be an implied Contract, and the real trouble is that even an 
express, written Contract is illegal because not advertised. The law as to ad- 
vertising was passed to protect the tax payer who cannot otherwise protect 
himself, to prevent favoritism in letting by prescribing advertising in order 
to secure competition. It is the duty of the Contractor to know that the 
Contract is legally entered into. He has opporttmity to protect himself and 
the law puts the burden on him to do it. Any other view of the law would 
allow to be done the very thing the statute was passed to prevent being done. 

To secure competition, a good understanding of advertising is of value. 
A confflderable part of all advertising done in any business is ineffective. 
While advertising is somewhat expensive, an additional bid lower than 
would otherwise be secured will fully justify the cost of much advertising ; 
undue length of Advertisement, however, diverts rather than attracts 
attention. The Advertisement should stand for a length of time sufficient 
to ^ve ample opportunity for Contractors to see it and to have time to 
prepare careful bids. Often the statute specifies the length of time and the 
publications to be used. For important work more time than legally 
required may sometimes be wisely taken, and the Advertisements may be 
published in prominent engmeering journals, whether this be required or 
not. The Engineering News and the En^eering Record (now combined 
in the Engineering News-Record) have long made a specialty of such 
advertisements, which come from all parts of the United States. 

The Advertisement should be in form to attract attention, and con- 
tain information sufficient to attract derirable bidders ; to show any bidder 
whether the work is in his field of work, 'mthin his financial resources, and 
whether it can be done at a time when his force and equipment are avail- 
able. Such information may prevent incapable bidders from competing. 
To attract attention, it should have in suitable type a heading such as 
Water Works, Sewers, Highway Bridge, like the following sample : 
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C. EARTH DAM. 

BOARD OF WATER COMMIBSIONERa 

43 Bridge Street, 8pri]ic:fleLd, Maae. 

Sealed proposals will be reoeived by, etc. 

To meet other requirements, it should in general state clearly the 
general character of the work to be done ; for whom it is to be done ; where 
it is to be done ; the amount or approximate quantities in sufficient detail, 
frequently by items ; the date for beginning and ending the work ; where 
plans can be seen or obtained and where forms for Proposals, Spedfications 
and Contract can be obtained ; the person and place to wMch bids are to 
be sent; the date and hour for closing of bids ; the place, date and hour for 
opening bids ; the amount of the security to accompany bid and whether 
Bond, certified check, or cash, and to whom payable ; the required amount 
of the Contract Bond ; whether the right is reserved to reject any or all bids, 
or whether the bid of the lowest responsible bidder will be accepted. The 
name of the Engineer should appear. The Contractor is entitled to know 
this. With some Engineers he may be unwilling to bid at all. A further 
very desirable proviaon is that bids must be made on the printed forms 
furnished, the reason for which will appear later. In special cases, there 
will be reason for adding some special information to meet special cobdi-* 
tions. 

Many matters of considerable importance may properly and much 
better be left for the next form. Information fo;r Bidders, or, perhaps, for 
the Proposal. An Advertisement which is too long is less effective as well 
as more expensive. Whether long or short, all legal requirements must 
be complied with. Below is a sample form for an Advertisement which 
contains most or all of the necessary requirements. 

2). Bids opened March 10. 

SEWBRS 

FRiNKTOWN, Mass. 
Sealed proposals or bids for the construction of a sewer will be received by the 
Board of Sewer Gonunissioners of the City of Franktown, Mass., at their office in 
the City Hall, until two o'clock p.m., Thursday, March 10, 1917, at which place and 
time the bids will be publicly opened and read aloud. 

The following is an approximate statement of the work to be done. 
1971 Imeal feet of 7'6" sewer 
2417 lineal feet of 7'9" sewer 
1557 lineal feet of 8'0" sewer 
440 lineal feet of 8'6'' sewer 
all to be of circular form and buUt of reinforced concrete ; together with manholes^ 
connections, etc. 
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Information for Bidders, form of Proposal, Specifications, Contract, and Bond 
are contained in a pamphlet which may be obtained from Richard Roe, City En- 
gineer of Franktown, Mass., at his office in the City Hall. All bids must be made 
upon the regular forms furnished. Plans can be seen at the office of the City 
Engineer. 

Work is to be begun within ten days after the signmg of the Contract, and must 
be complete by November 1, 1917. 

A properly certified check for S4500 without conditions, drawn upon some 
bank in Boston or New York, and payable to the order of the Board of Sewer Com- 
missioners of Franktown, will be required with each bid ; checks of unsuccessful 
bidders wiU be promptly returned; a satisfactory surety company's Bond for 
K5,000 will be required with the Contract. 

The Board reserves the right to reject any or all bids or to accept any bid it 
may deem to be for the best interests of the City. 

John Dob, 
HiRA.ii Webks, 
Abthub Smith. 

Board of Sewer Commissioners. 
RiCHAHD Rob, City Engineer, 
Feb. 4, 1917. 

This ample Advertisement containB nearly or quite everything that 
is necessary for ordinary Contracts. Although there may be several other 
provisions that are desirable or necessary in special cases, it should be un- 
derstood that many matters that find their way in Advertisements, as they 
occur in present practice, may well be saved folr the Information for 
Bidders, which will be contained in the pamphlet which ordinarily contains 
the Proposal and the Contract form also. As has been stated, it is desir- 
able to keep the Advertisement short because it is in that form more effec- 
tive and also because publication of the Advertisement costs more than the 
simple printing under the item of Information for Bidders in the pamphlet. 

As a sample of additional provisions, to be added in special cases are 
the following two which will explain themselves : 

E, The site of the work is on the town line between Granville and Blandford, 
Ma^., about twelve miles west of Westfield, Mass. The work includes the con- 
struction of an earth dam containing 135,000 cubic yards rolled embankment, three 
miles of roads, gate house, spillway, etc. It is desirable that prospective bidders 
visit the site of the work as early as possible on account of the distance of the work 
from the railroad and the uncertainty of the weather at this season of the year. 

From another Advertisement : 

F. Plans and specifications may be seen at the Village Clerk's office. The 
En^eer will be in Lake Placid after July 29 for the purpose of going over the ground 
and furnishing any information required." 

Each of these contains information which ought not to be left for the 
Instructions to Bidders. 
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Sometimes there are peculiar provioioiis with relation to pajrment which 
might attract or lepd a Contractor , of which the following two are examples t 

0. Said Garland Gounty, Arkansas, agrees to pay to the successful bidder, or 
Qontractor, the sum of ten tiiousand (110,000) dollars per year until said buikUng 
is fully paid for. 



H. The work will be paid for in special tax UOs issued against the lots and 
parcels of ground liable therefor. 

It is appropriate that these should appear in the Advertisement. 

In rare cases a very brief Advertisement which will catch the eye is 
entirely sufficient ; the following appears to be a case of that sort : 

/• Harbor Work, Valparaiso, Chile. 

Works amount £ 2,500,000 ($12,500,000). 

On the 2d of April, 1906, bids wiU be open 
in SantJMO (Chile) for the oonstraction of 
dooloi and improvement of the harbor of Val- 
paraiso. 

See plans and speoifloations in Washington, 
D. C, Chilean Legation, 1228 17th Street ; in 
New York, Conmnate General, 135 W. 11th 
Street. 

Here the work is so important that any Contractor interested would 
expect to look into the matter quite fully, and this brief note is sufficient 
to attract his attention. 

Bids for ordinary work are sometimes made very brief, and where the 
work is likely to be done by a local Contract or they may be sufficient. The 
following is an example of such an Advertisement : 

J. ' Sewer Construction 

Bids will be received by the Board of Pabllo 
Servioe until 12 o'clock noon. Central Time, 
Monday, August 21, 1905, for the construction 
of 5380 lineal feet of 36 inch sewer with 22 man- 
holes and 38 catch basins. 

Bids may be for either brick or pipe con- 
struction or for both. Approximate depth 11 
feet. 

While this may serve the purpose, in general it is better to spend a small 
amount df money to ^ive somewhat more inf ormatidn. 

Referring to the sample Advertisement, D; in the upper left hand 
comer occurs the statement " Bids opened March 10/' which is likely to 
quickly catch the eye of a Contractor and interest him if his plant will be 
available at that date. 

9. The next item of importance states that *' sealed Proposals " " will 
be received." A later chapter deals specially with the Proposal. It is 
provided elsewhere in the Advertisement that " all bids must be upon the 
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regular forms furnished." The phraseology takes different forms in 
different Advertisements examined, and the following are samples of alter- 
nate phraseology taken from actual Advertisements : 

K. Bidders must use the printed forms, as none other will be received. 

L. The City Engineer will furnish bidders with a blank fonn of proposal* 
No proposal will be considered unless submitted on such fonn. 

Af . All proposals must be made on the regular forms furnished by the State 
Geological Survey Commission, to be obtained through the office of the Highway 
Conunission. Bids otherwise made out will not be received. 

The particular value of this provision is that the printed form of 
Proposal should further state that the bidder, if the Contract is .awarded to 
him, agrees to '* sign a Contract in the form on file vnth the Qty Engineer " 
or other official specified, leaving no opportunity for a claim by ihe bidder 
that he had always been ready to sign a Contract, but not in the form 
which he is asked to eign. 

10. Another item refers to opening the bids, and the award of the Con- 
tract. The statement in the Advertisement is that the bids will be ** pub- 
licly opened and read aloud." The word " aloud " does not appear in most 
Contracts, but it would seem that a Contractor thinking of bidding on the 
work would be favorably impressed with the fact that a distinct state- 
ment is made that he will have opportunity to hear the reading of the 
bids; his instinctive feeling is likely to be that everything is to be 
straight and above-board in the work, and that impression on his mind 
ought to have some conmiercial value to the munidpaUty or party letting 
the work. 

1 1 . The signing of the formal Contract and furnishing the Bond follow. 
It has already been stated that the use of '' the regular fonns furnished " 
requires the signing of the Contract in the form reqidred, and also the fur- 
nishing of a satisfactory Bond. The function of the certified check or a 
preliminary Bond is to insure such action by the bidder. 

The provifflon for a certified check needs some extended comment. 
First, as to the amount of the check, the proper statement is that the 
amount should be suffident to cover the probable difference between the 
lowest bid and that next above it, together wiih a suffident allowance to 
cover any delay liable to occur if it should become necessary to re-let the 
work, and in addition to this the cost of advertising and other items con- 
nected with the re-letting. Just what this amount should be can best be 
determined by the good judgment of any En^eer who is frequently letting 
work of a dmilar character. 

The provision is made in some cases that a certified check shall be for 
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some specified per cent of the bid. This has been in actual cases, some- 
times 2 per cent, sometimes 5 per cent, and sometimes 10 per cent. A 
provision in thiAs form has been criticized because the filing of such a check 
with the City Clerk or some other official leaves an opportunity for un- 
scrupulous people to get together and determine the amount of any bid 
from the check deposited. Sometimes a check for '' not less " than 5 per 
cent is asked for. There appears to be no reason why a fixed sum should 
not be required, based upon the proper percentage of the Engineer's esti- 
mate of the cost of the work. The amount of the check will then be equal 
and fair to all the bidders. 

While many matters of detail will best be left for Information for 
Bidders, the Advertisement should give sufficient information so that a 
bidder coming from a distance may secure his certified check before leaving 
home, making it possible for him to prepare his bid at the site of the work 
and file it at the specified place, and also awut the opening of the bids, one 
trip only being necessary. 

Instead of a certified check, provision is sometimes made for a surety 
company's Bobd, for a draft on New York, for a cashier's check, or for 
cash, and the reading of the following extracts from actual Advertisements 
will give some idea of what people have done in this matter : 

N, No bid will be received and deposited unless accompanied by a properly 
certified check for the sum of 

0. No bid will be received unless accompanied by a Bidder's Bond as herein- 
after set forth on page , or by a certified check upon a State or National 

Bank or a Trust Company established in the City of Louisville (or the City (tf New 
York) for an amount not less than seven (7) per cent of the total amount of the 
accompanying .bid, payable to the Conunissioners of Sewerage, such check to be 
returned unless forfeited under the conditions herein stipulated. 

# 

P. No bid wUl be received unless it is made on the blank form furnished from 
this office and is accompanied either by gold coin or by a check equal to five per 
cent of the amoimt of the proposal, certified by a solvent bank in the State of Cali- 
fornia, payable to the order of the Secretary of the Board of State Harbor Com- 
miasionerB. 

Q. A bond with sufficient sureties or a certified check made payable to the 
City Treasurer for the sum of S200 must accompany each bid or the same will 
not be considered. 

R, All bids must be accompanied by a City Clerk's or Treasurer's receipt 
showing the deposit of $100 in cash guaranteeing the execution of the contract 
after award of same. 

S. Each proposal shall contain a certified check or a New York or Boston 
draft in the amount of $5,000 (five thousand dollars) payable to the order of John 
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J. Turner, Treasurer of Water Coimnissioners, Amsterdam, N. Y., as a guarantee 
that the bidder will enter into contract in case of award to him, or in case of his 
failure so to do, then said amount shall be absolutely forfeited to said Water Com- 
missioners. 

T. A certified check on a New Orleans bank, in the sum of 110,000, deposited 
in accordance with the tenns of the specifications, will be required of each bidder. 

C7. Each bid shall be accompanied with a bond in the sum of $10,000 and signed 
by two sureties, for the acceptance of the contract, if awarded by the Board of 
Trustees, or the bidder may deposit with the Board of Trustees, in lieu of such 
bond, a certified check or bank certificate of deposit, payable to the order of the 
Board of Trustees, or cash equal in amount to the bond as above required. 

V. The checks of unsuccessful bidders will be returned at once. 

W. The check of the successfid bidder will be returned* as soon as he has exe- 
cuted the proper bond and it has been accepted. 

X. No check or draft, thus presented to the Board of Water Commissioners, 
shall be returned to the bidders until after the award and signing of the contract 
and the furnishing of satisfactory sureties and bond for faithful performance by the 
successful proposer. No bids shall be withdrawn after they have been opened by 
the Water Commissioners. 

Y. Each tender must be accompanied by an accepted check, draft or cash 
deposit for the sum called for in the form of tender supplies, which will be subject 
to forfeiture in case of failure on the part of the contractor to enter into a written 
contract with approved sureties if called upon to do so. 

This seems a trifle obscure in statement and is therefore an example 
not to be followed. 

The statement below seems to be that all oertified checks will be for- 
feited in case the successful bidder fails to enter into the contract. This, 
certainly, is not what is intended, but is what it says : 

Z. A certified check for S350 must accompany each bid, which will be 
forfeited to the city in the event the successful bidder does not enter into contract 
with good and sufficient bond within ten days from the date of the award. 

Whether a Bond or certified check or cash shall be used, deserves more 
than passing attention. In the sample advertisement, D, provision is made 
for a certified check, and this appears clearly to be the best practice. When 
a check is oertified, the bank at once withdraws the amount of the. check 
from the depositor's account. The bidder then loses a very small amount 
of interest on his deposit for the short time which elapses before his check 
is returned. The Advertisement should state that the cheeks of unsuccessful 
bidders will be promptly returned. 
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A auraty company's Bond involyw an espenae to the Contractor which 
he does not care to aasome. In addition to' that a Bond aeema inappropriate 
for this purpose. There is no contingency arising of the character that 
demands a Bond. The bidder, if he is to take the Contract, must have 
sufficient finandal responsibility and credit so that the filing of a certified 
check is not in any way a serious burden to him, and he is clearly the 
proper party to protect the City, railroad, or Owner ia case he fails to sign 
the Contract if awarded to him. A Bond in a general way is to cover a more 
remote contingency which neither he nor the party letting the Contract 
anticipates will ever occur. The Bond is appropriate to provide for the ful- 
filment of the Contract, but seems inappropriate for the preliminary depodt. 
Furthermore, the party letting the Contract is somewhat likely to find it 
necessary to sue on a Bond in case of dispute, so that the Bond is advan- 
tageous neither to the Contractor nor to the other party of the proceeding, 
the railroad, the City, the Owner. 

A certified check without conditions is substantiaUy equal to cash. 
Unless it is without conditions it should not be accepted. In the case of 
cash no suit is possible unless the bidder sues to recover it, in which case 
the burden of proof is on him and any delay is to his disadvantage. It 
seems somewhat harsh, also, to compel a bidder to furnish cash and in 
many cases such a requirement would operate to prevent bids being made 
and so defeat the object of the competition. 

In the case of a certified check, it is conceivable that the bidder might 
send wotd to the bank to stop payment in case he had any disagreement 
or dispute with the party letting the Contract. But bankers state that, in 
general, a bank would be very slow to refuse payment on a certified check 
and the reasons for refusing payment would have to be very clear and 
satisfactory to the bank. The depositor has no legal right to stop payment. 
In the case of a bank in some small city or town, it might happen that 
the bidder was an officer or director of the bank and could secure non- 
payment even of a certified check, in which case suit could be brought 
against the bank with good prospect of success. To avoid difficulty of 
this sort, it is wise to specify that the check shall be drawn on some bank 
either of a si)ecified neighboring city or of one of the larger cities of the 
country. 

It is wise in case of a certified check to carefully inspect the certifica- 
tion, because in some cases a rubber certifying stamp has been used for 
certification and the signature has been that of the cashier of the firm who 
bids and not of the cashier of the bank. In the Proposal a provimon should 
be inserted to take care of this matter. It is clear that an informality of 
this sort whenever discovered should make a bid informal and require that 
it be thrown out. 
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Sometimes a New York draft is suggested, but in the opinion of some 
bankers this is not so good a protection to the party letting the Contract 
as a certified check, in the general practice of banking, because an order to 
stop payment on a New York draft might be accepted by a bank which 
would refuse to stop payment on a certified check. A cashier's check is 
seldom spedfied and has no particular advantage. 

The provision is further made that a Bond shall be required for the 
faithful performance of the Contract. The amount of this Bond should 
be determined by the amount of protection needed, and in the case of some 
Contracts the percentage of the total amount of the Contract will be quite 
different from what it would be in others. Twenty-five per cent of the Con- 
tract price is a very common provision. According to present practice, 
the charge made by bonding companies depends upcm the total Contract 
price, rather than upon the amount of the Bond required. A Bond un- 
necessarily large, however, should not be specified, because the bonding 
company may refuse to bond some efficient and derarable Contractor who 
has not acquired high financial standing and credit but who could readily 
secure a Bond for a reasonable amount. Good judgment should be used 
in fixing the amount of the construction Bond. 

The Bond should be from an approved surety company ; a personal 
Bond is less satisfactory in many ways. In the majority of cases, an in- 
dividual acting as bondsman would probably refuse to pay unless suit was 
brought against him. Experience has shown that in a city a citizen serv- 
ing as bondsman on a dty Contract has seldom been sued ; there is an ele« 
ment of unpopularity about it. A surety company is in business of that 
kind and has a reputation to maintain, and any trivial refusal might seriously 
affect its reputation, so that suit would seldom be necessary. Furthermore, 
the surety company fully understands that it is part of its buoness to in- 
vestigate the bidder, as to both his financial responsibility and his ability 
as a Contractor, before accepting him, so that the surety company's Bond 
is a considerable assurance against any difficulty occurring, while a personal 
bond amply serves to make good a loss. Furthermore, in case d the 
death or failure of the Contractor, the surety company often has facilities 
for putting another Contractor promptly upon the work, and this is a 
further assxuunce against trouble occurring and one which does not exist 
in the case of a personal Bond. Similar advantages of a surety company's 
Bond exist where bank or public officials are required to be under Bond. 

If the Contractor is a man of unquestioned financial responsibility, the 
requirement of a Bond from a surety company would seem to be unneces- 
sary, unless, in the case of State or City, some statute or ordinance requires 
it. The Chief Engineer of a railroad might often show good judgment in 
not requiring it. In the long run the Company pays the cost of the Bond. 
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It seems to be well recognized that the Advertisement should state 
when the work is to be begun and when completed, and this seems to be 
wise and proper provision ; a Contractor whose force is engaged upon a 
Contract not quite completed may often find it undesirable to bid on 
work which must start before his other Contract is out of the way. A 
difference of a few weeks solmetimes would make a difference as to whether 
or not he should bid, and the information is sufficiently valuable so that it 
ought to appear in the Advertisement of every Contract. 

There are sometimes peculiar legal requirements to be observed in 
connection with the letting of Contracts or in making bids, and in such 
cases it is often extremely desirable that these provisions should be speci- 
fied as early as in the Advertisement and not left for the Information for 
Bidders. The following examples illustrate this point : 

a. The usual conditions relating to tendering as prescribed by City By-Law 
must be strictly complied with, or the tendeis will not be entertained. 

6. No bid will be considered unless accompanied by a certificate from the City 
Solicitor that the provisions of an ordinance requiring proposal bonds when the 
bids exceed in amount five hundred dollars, approved May 25, 1860, have been 
complied with. 

c. All contracts for State highway construction aro subject by law to the 
approval of the State Geological Survey CommiBsion and must be so approved 
before they can be executed. 

d. All bids and the contract shall be subject to all the provisions, terms and 
conditions of said ordinance and of an Act of the General Assembly of Colorado 
entitled, "An Act to Provide for the Construction of Local Lnprovements in Cities 
of all Classes," etc., approved April 8, 1899, bdng Chapter 151 of the Session Laws 
of 1899. 

e. Bidders must have paid their City license in order that their bids may be 
accepted. 

In the case of State or municipal work, or other public work, the 
services of an attorney are conunomy available, and compliance with all 
technical requirements of law should depend upon their advice. Labor 
laws in particular have of late years attained such importance that a 
lawyer's advice as to proper compliance with them is substantially neces- 
sary in all public work. 

Provisions for reserving the right to reject aU Inds depends somewhat 
on the requirements of Statute Law. Where there is a requirement that 
the Contract shall be let to the lowest bidder, the form of statement must 
be different from that where, as is very common, the '' right to reject any 
or all bids is reserved." 
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Fonns in use appear as follows : 

/. The right to reject any or aU bids is reserved. 

g. Commissioners reserve the right to reject any and all bids. 

A. The Commission reserves the right to reject any or all proposals and to 
accept the proposal deemed best for the Commonwealth. 

The statement as to where the forms of Proposal, etc., and as to where 
the plans may be seen is sometimes modified by statements that plans 
and forms may be seen also in some central place, perhaps in New York 
City, Chicago, Boston, or Washington. The office of Engineering News, 
or of the En^eering Record (now consolidated) in New York has been 
sometimes used for this purpose in accord with good practice. Some- 
times an Engineer in New York City acts as Consulting En^eer and the 
Advertisement specifies his office as a place where plans may be seen. 

A further provision sometimes made is that a deposit will be required in 
order to take plans, or plans and Specifications, from the office. This is a 
provision by no means uncommon, but in the case of many Contracts there 
is no occasion for it, so that this provision is not made a part of the sample 
Contract. Examples of such provisions are shown below : 

i. Sets of plans may be taken from the office upon making a deposit of two 
dollars for each set taken; this deposit to be refunded upon return of plans. 

j. A deposit of $10 (Ten Dollars) will be required for use of plans and speci- 
fications, which will be returned upon lettiog of contracts. 

h. The specifications and blue-prints of Contract plans may be seen at the 
office of the Bureau of Filtration, and a limited edition can be obtained by bona- 
fide intending bidders on making a deposit varying from $10 to $25 for the speci- 
fications, and from $50 to $200 for the Contract plans, which amounts will be 
returned on return of the specifications and plans in good condition. 

2. A pa3naient of two doUars ($2) will be required for copies of the pamphlet 
containing the contract, specifications, etc. ; the same to be returned in case the 
person taking the copy makes a bid for the work in the form contained in said 
pamphlet, or returns the pamphlet before the time of opening the bids. 

These provisions apparently should occur in the Advertisement rather 
than in the Information for Bidders, but may, perhaps, properly occur in 
both. 



CHAPTER XIV 

INFORMATION FOR BIDDERS 

Tbb term Inf oniiation for Bidders seems somewhat preferable to 
Notice to CSontractors, although the latter is also common. It matters 
little, however, which is used. One form in use reads Requirements for 
Bidding and Instructions to Bidders. 

Under this head should be included all the information contained in the 
Advertisement, in some cases in greater detail or more extended form, 
together with other information necessary to enable a Contractor to make 
an intelligent and proper bid. It is not important to economize space or 
to make the information unduly concise. The Contractor or bidder who 
has become interested can be expected to read what is written, the cost of 
printing is smaU, and all such information or instruction as seems necessary 
or wise should be included. 

The following is given as a samfde or standard form containing many 
desirable features : 

A. Information for Bidders 

Board of Sewer Commissioners 
of the City of Franktown, Mass. 

Sealed proposals or bids for the construction of a sewer will be reodved by 
the Board of Sewer Commissioners of the City of Franktown, Mass., at their 
office in the City Hall, imtil two o'clock p.m., Thursday, March 10, 1917, at which 
time and place the bids will be publicly opened and read aloud. 

The Proposal should be enclosed in a sealed envelope addressed to the Board of 
Sewer Commissioners of the City of Franktown, and indorsed "Proposal for Sewer 
Construction, to be opened March 10, 1917," and delivered to the Board or its 
clerk. The sealed envelope will be deposited in a locked box provided for that 
purpose. No bid shall be withdrawn for any purpose whatever after it has been 
deposited. 

Plans may be seen, and form of Proposal, Specifications, Contract, and Bond 
may be obtained from Hichard Roe, City Engineer of Franktown, Mass., at his 
office in the City Hall. 

All bids shall be made on the blank form of Proposal annexed hereto, shall give 
the price for each item of the proposed work in ink and stated both in words and 
figures, and shall be signed and sworn to by the bidder with his full name, and with 
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his busmees address and place of residence; in case of a firm, the name and resi- 
dence of each and every member of the firm shall be inserted ; and in case the bid 
shall be submitted by or in behalf of a corporation, it shall be signed in the name 
of such corporation, by some duly authorized agent thereof who shall also subscribe 
his own name and the title of his office and, if practicable, the seal of the eorpomr 
tion shall be affixed. 

Each bid must be accompanied by a certified check drawn upon a national 
bank or trust company established in the City of Boston or the CSty of New York, 
and certified by the cashier (or other suitable officer) of the bank upon which it is 
drawn, for four thousand five himdred dollars ($4,500), payable to the order of 
the Board of Sewer Commissioners of the City of Franktown, such check to be re- 
turned to the bidder unless forfeited under the condition herein stipulated. This 
check should not be enclosed in the sealed envelope containing the bid, but should 
be delivered to the Board or its secretary, who will give a proper voucher for the 
deposit. All such deposits, except that made by the bidder to whom the Contract 
shall be awarded, will be returned to the person or persons making the same within 
three days after the execution of the Contract and filing of the surety company's 
Bond, or in case of the rejection of all bids within three days after such rejection. 

A Bond in the sum of thirty-five thousand dollars ($35,000) with a surety com- 
pany satisfactory to the Board, as surety, will be required for the faithful perform- 
ance of the Contract, and the Proposal shall state the name and addi^ess of the 
surety company or surety companies which will be offered as surety in case the 
contract is awarded to the bidder. 

The party to whom the Contract is awarded will be required forthwith to execute 
in triplicate the Contract in the form on file in the office of the City Engineer as 
specified in the Proposal, and to provide the Bond of a surety company satisfactory 
to the Board, all within ten days (not including Sundays or holidays) from the 
date when a written notice of the award of the Contract is mailed to the bidder 
at the address given by him; in case of his failure to do so, the Board of Sewer 
ConmiissionerB may at its option consider that the bidder has abandoned the Con- 
tract, in which case the certified check accompanying the Proposal shall become the 
property of the Board, and in consideration of the receipt by the Board of said 
certified check and the payment thereof, this Ptoposal and its acceptance shall 
become in other respects mill and void, and the Board shall be at liberty to make 
other Contracts with other parties as it sees fit. 

After signing of the Contract and the acceptance of the Bond by the Board, 
the certified check of the successfid bidder shall be returned forthwith. 

All bids will be compared on the basis of the City Engineer's estimate of the 
quantities of work to be done as f oUows : 

Item 1. 1971 lineal feet of 7' 6" sewer 

Item 2. 2417 lineal feet of 7' 9" sewer 

Item 3. 1557 lineal feet of 8' 0" sewer 

Item 4. 440 lineal feet of 8' 6" sewer 

All to be of circular form and built of reinforced concrete, and prices to include 
excavation and backfilling. 

Item 5. Manholes 

Item 6. Catch basins 

Item 7. Branch pipes for house connections. 

It is expressly understood that the foregoing quantities are approximate only; 
that they are stated merely as a basis for the comparison of bids ; that the Boaid 
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does not, expressly or by implication, agree that the actual amount of work will 
correspond with the said quantities ; and that the amount of work may be more or 
less than the said quantities, and may be increased or diminished as may be deemed 
necessary by the City Engineer. An increase or decrease in ihe quantity for any 
item shall not be regarded as a sufficient ground for an increase or decrease in the 
prices, nor in the time allowed for the completion of the work, except as provided 
in the Contract. 

The Board reserves the right to reject any or all bids or to accept any bid, should 
it deem it for the interests of the City so to do. 

The work is to commence within ten days after the signing of the Contract, imless 
the Engineer shall, in a writing, approved in writing by a majority of the Board, 
authorize a further delay; and is to be continued with TeguHanty, except during 
unsuitable weather, until its completion ; and the entire work shall be completed 
on or before November 1, 1917, unless the City Engineer shall in a writing, ap- 
proved in writing by a majority of the Board, designate some later date. 

Before the award of the Contract, any bidder may be required to show to the 
satisfaction of the Board that he has the necessary facilities, ability, and financial 
resources to perform the work in a satisfactory manner and within the time stipu- 
lated, and that he has had experience in constructing works of the same or a similar 
nature, and to give references which will enable the Board to satisfy itself as to his 
qualifications for doing the work. 

Proposals which are incomplete, unbalanced, conditional, or obscure^ or which 
contain additions not called for, erasures, alterations or irregularities of any kind, 
or which do not comply with the Instructions to Bidders, may be rejected as in- 
formal at the option of the Board. 

The Board will not receive the bids of persons in arrears to the City or who are 
in default, either as Contractors or sureties, or with whom a suit as to arrears or 
default is pending, and the decision of the Board on these matters shall be final. 

The bidder shall provide the Engmeer of the Board all possible facilities for 
examining the quality of the materials proposed to be furnished, and for obtaining 
such samples as he may require. The materials furnished under the Contract 
must equal in quality said samples and be satisfactory to the City Engineer. 

Bidders must satisfy themselves, by personal examination of the location of the 
proposed work, and by such other means as they may prefer, as to the actual con- 
ditions and requirements of the work and the accuracy of the foregoing estimate of 
the City Engineer, and shall not, at any time after the submission of a bid, dis- 
pute or complain of such statement or estimate of the City Engineer, nor assert 
that there was any misunderstanding in regard to the nature or amoimt of work 
to be done. 

The bidder is expected to make himself familiar with the laws of the State and 
the ordinances of the mimicipality which refer to the employment of labor, or the 
letting or carrying out of Contract work, and to observe and comply therewith, 
whether or not special attention is called to them herein or in the Proposal, Con- 
tract, or Specifications which accompany this Information for Bidders. 

The bidder shall not have assistance or advice from employees of the City or 
of any department of public works in preparing his bids. Each bidder is required 
to state in his bid the names of all persons interested with him, and if no other 
person be so interested, he shall distinctly state the fact ; also that it is made with- 
out any connection with any other person making any bid for the above work ; 
also that the bid is in all respects fair, and made without collusion or fraud ; and 
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that no poTBon aetiiig for, or emidoTed by the CSty of I^anktown is directly or ni- 
directly interested therein^ or in the supplies or work to which it relates, or fn any 
portion of the profits thereof. The Proposal must be sworn to before some official 
authorised to administer oaths. 

Bidders are invited to be present at the opening of bids. 

JoHK Dob, 

HntAif WuxB, 

Abthub BifriH, 

Boaid of Sewer Commisrioners. 
KiGHABD Bon, CSty Engineer. 

In the above sample form many of the deeiraUe features found in forms 
in actmil use have beai incorporated, and to these have been added others 
which seemed in some way worth while. Other wordings may seem prefer- 
able to Engineers preparing forms for their own work, and extracts from 
various pamphlets are added heate for assistance and suggestions. 

The following explains itself : 

B. Sealed bids or proposals, addressed to the Metropolitsn Water Board, and 
indorsed '' Proposal for building Section 8 of the Nashua Aqueduct," wiU be re- 
ceived at the office of the Board, 3 Mt. Vernon Street, until 12 o'clock, noon, of 
Thursday, the fourth day of June, 1896, and at that time and place will be pubhety 
opened and read. 

The only important point of difference is that the sample form says 
"read aloud." 

A form prescribed by statute for use in one of the large cities reads : 

C. Bids must be made in duplicate, the duplicate, without check, to be deposited 
with the City Auditor previous to the time named for opening bids. 

In case of discrepancy the copy in the City Auditor's office is considered 
the official Proposal. There is no provision that the bids in the Auditor's 
office shall be publicly opened, and the opportimity for collusion or 
irregularity to occur is apparently increased rather than decreased. Any 
bidder might properly object to filing his duplicate bid in the City Auditor's 
office unless this was done a few minutes before the time set for opening bids. 

Some forms provide that : 

D. Inthepresenoeof the person offering the bid it will be deposited in a sealed 
box provided for that purpose. 

This does not refer to the deposit with the Auditor. The provision 
for placing in a locked box is not yet altogether common, and it is not 
always provided that bids may not be withdrawn after being deposited. 
Withdrawal up to the time of opening the bids might seem reasonable, but 
when the bidders are not well known, it is well to guard against the possible 
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tmauthorijied withdrawal of a bid. Withdrawal from a sealed box, of 
oouree, 18 out of the question, although withdrawal might be allowed after 
opening the box and before the opening of any bid, if it should seem desirable 
to do so. 

There is an advantage sometimes in having plans and forms available 
in large cities, as illustrated below : 

E. Plans may be seen, and specifications, form of proposal, bond and contract 
obtained at the office of the Eni^eer of the Board of Water Commisrioners, and 

at the office of Blank db Blank, Consulting Engmeers, Park Avenue, New 

York City. 

Alternative forms used are as f oUows : 

P. All bids shall be made on the blank f onn of proposal annexed hereto, shall 
give the price for each item of the proposed work, both in writing and in figures. 

0. All proposals must be made upon the blank form herein contained ; must 
give the prices for each and all items of the work proposed, both in words and 
figures in ink ; and be signed by the bidder with his business address and place of 
residence. 

H. AQ bids must be made upon the blank form hereto annexed. Bidders will 
state prices for each separate item of the work, by which the bids will be com- 
pared. These prices are to cover all the expenses incidental to the completion of 
the work in full conformity wilh Ihe specifications. The prices bid must be stated 
both in words and in figures. All bids which do not contain prices for all the it^ns 
which are called for in the forms for bids, or which are otherwise not in conformity 
with this notice, will be rejected. 

The use of the blank forms provided has been discussed in connection 
with the Advertisement ; it secures uniformity and makes it certain that 
the bidder imdertakes to sign the Contract in the required form, and to 
forfeit his certified check if he fails to do so. The use of words and figures 
in the bid serves to prevent any mistake in reading the prices bid, and is a 
requirement properly made in Information for Bidders, rather than in the 
Advertisement. 

In cases where full printed forms, bound in a pamphlet, are not used, 
the phraseology should be : 

7. All bids shall be made on the blank form of Proposal provided by the Board 
for that purpose. 

The statement that each bid must be accompanied by a certified cheok^ 
repeats the statement made in the Advertisement, which is discussed in 
connection with it. The details as to returning or forfeiting the checks 
belong to Information for Bidders, and need not be elaborated in the 
Advertisement. 
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Various readings are uaed : 

/. All such deposits, except that of the successful bidder, will be returned on 
demand to the persons making the same, within three days after the contract k 
awarded. 

K, Within three days after the decision as to who shall receive the contract. 

L. After the execution of the contract and the acceptance of the bond by the 
Commissioners of Sewerage, the check accompanying the proposal of the success- 
ful bidder shall be returned. 

The Contract is not fully awarded until the formal Contract is executed 
and the surety company's Bond filed. The second bidder and the other 
higher bidders should not be discharged before the transaction is completed 
by the execution of the Contract and filing of the Bond, or by the rejec- 
tion of all bids. 

Other readings taken from fonns for Information (or Bidders are as 
follows : 

M. A bond in the sum of dollars with a surety company satis- 
factory to the Company, will be required for the faithful performance of the con- 
tract. 

N, A bond in the sum of dollars will be required to be executed by 

the party to whom the contract is awarded with an incorporated surety company 
duly authorized to execute the same. 

Satisfactory security is further made a part of the above provision. 

0. A bond in the amoimt of dollars will be required for the 

faithful performance of the contract. The name and address of each surety offered 
must be stated in the bid or proposal. The surety must be satisfactory to the 
Board. 

P. An approved surety company is required. 

Q. A bond will be required for the futhf ul performance of the contract in such 
sum as shall be fixed by the Commission after the bids are opened, said sum to be 
not less than one-fourth nor more th^ one-half of the amount of the contract. 

This appears to be an imdesirable provision ; the amount of the Bond 
should be a defiaite sum fixed before the letting. Otherwise there is no 
assurance that all bidders will receive equal treatment if awarded the 
Contract. The same criticism applies to the foUowing: 

R, A bond will be required for the faithful performance of the contract in a 
sum not less than ten and not exceeding twenty-five per cent of the amount of the 
contract, with two or more sureties (who must be residents of Massachusetts) 
satisfactory to said Board, or an approved surety company. 
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In oonnection with the famishing of the Bond, comes the provision 
that, with the bid, shall go a statement with relation to the surety offered, 
and the following are additional forms : 

S. The bidder is required to state below the names and addresBes of the suietieB 
offered as security on the bonds to be given for the faithful performance of the 
contract, and the amount in which each will qualify. 

T. The bidder is requested to name the sureties or the surety company who 
will sign Us bond in case the contract is awarded him. 

U. The bidder shall here give the name and address of the surety company 
that will, if acceptable, sign his bond. 

V. The bidder is required to name a surety company or surety companies, one 
of which will sign his bond in case the contract is awarded to him. 

The provision for forfeiture of the certified check differs materially in 
different readings, not only in form, but also in l^al effect. The provision 
for execution of the Contract in triplicate is a detail ; ' one copy conmionly 
goes to the City, one to the Contractor, one to the City Auditor as a basis 
for his auditing the monthly and final estimates. 

It should be understood that the Proposal is an offer which when 
accepted becomes a legal Contract, and further attention to this feature 
is given in connection with the Proposal, which shoxild contain a definite 
agreement as to the forfeiture of the certified check. It is proper that a 
statement with relation to it should be a part of the Information for 
Bidders. 

Alternatives to the provision contained in the sample form A are as 
follows : 

W. The contract must be signed and the bond furnished within six days (Sun- 
day excepted) after the date of the notification by the commission of the acceptance 
of the proposal and readiness of the contract for signature ; and in case of the 
failure of the bidder, after such notification, to sign the contract and to furnish the 
bond within the said time, the proposal and acceptance shall be null and void, the 
Commission shall be at liberty to make other contracts with other parties for the 
work as it sees fit, and the certified check accompanying the proposal shall become 
the property of the Commonwealth, and shall be retained by it in consideration 
and f uU compensation for all loss, damage, and delay caused to the Commonwealth 
by the failure of the bidder to sign ^he contract and execute the bond within the 
time aforesaid. 

X. Vnthin ten days (not including Sunday) from the date of the mailing of 
a notice from the Commissioners of Sewerage to the bidder, according to the ad- 
dress given by him, that the contract is ready for signature, the party to whom the 
contract is awarded will be required to present forthwith to the Conunission the 
name of the surety company to be offered, to execute the contract and f umiah the 
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bond, duly executed, with satisfactory surety and, in case of his failure or neglect 
80 to do, the Commissioners of Sewerage may at their option determine that the 
bidder has abandoned the contract, and if the Commissioners of Sewerage deter- 
mine that the bidder has abandoned the contract, then the certified check deposited 
witii the Commissioners and the amount therein mentioned shall be retained*by 
the Commissioners and shall become their absolute property to reimburse them for 
expenses, advertising and delays ; and it is agreed by the bidder that in case of 
his default, said check and the amount thereof may be collected and retained 
by said Commissioners as liquidated damages in full settlement of all claims against 
him arising under said bid. After the execution of the contract and the acceptance 
of the bond by the Commisdoneis of Sewerage, the check accompanying the pro- 
posal of the successful bidder shall be returned. 

The clause introductory to the statement of the quantities of various 
classes of work may take, if preferred, either of the following fonns : 

Y. The Engineer's estimate of the work to be done by which the bids will be 
tested is as follows : 

Z. The excavation, the masonry and other parts of the work have been di- 
vided into classes and items in order to enable the bidder to bid for the different 
portions of the work in accordance with his estimate of their costs, so that in the 
event of an increase or decrease in the quantities of any particular class of work 
the actual quantities executed may be paid for at the price bid for that particular 
dass of work. 

The provision that the quantities stated are approximate only has 
various fonns as shown below : 

a. As the above mentioned quantities, though stated with as much accuracy 
as IB practicable in advance, are approximate only, bidders are required to submit 
their estimates upon the following express conditions, which shall apply to and 
become part of every bid received, vix. : 

6. These quantities are approximate only, being given as a basis for the compari- 
son of bids, and the Commissioners reserve the right to increase or decrease the 
amount of any class or portion of the work as may be deemed necessary by the 
Engineer; and to reject any or all bids or to accept any bid, should the Board 
deem it to be for the interests of the City so to do. 

c. The Board reserves the right to increase or diminish the amount of the 
different classes of work as may be deemed necessary by its Engineer. 

d. On account of the character of the work to be done, quantities given above 
cannot be estimated with accuracy; therefore, all bidders are required to submit 
their bids upon the following expreiBsed conditions, viz. : that they have satisfied 
themselves by personal examination of the location of the proposed work ; and by 
such other means as they may elect as to the d^ree of accuracy of the foregoing 
estimates; and that they will not at any time aft^ submission of bids dispute said 
estimate nor claim any misunderstanding as to the nature or amount of the work 
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to be done, nor attempt to hold the Commonwealth or any person reeponaible for 
the same. 

. 6. These quantities are based upon the construction of thie sewer in open cut, 
are approximate only, being given as a basis for the comparison of bids, and the 
Commissioners of Sewerage do not escpressly or by implication agree that tiie actual 
amount of work will correspond therewith, but reserve the right to increase or de- 
crease the amount of any class or portion of ihe work as may be deemed necessary 
by the Engineer. 

It is sometimes provided that : 

/. Quantities shall not be increased or decreased by more than 25 per cent (or 
other percentage). 

A wording which is preferable is : 

g. Quantities may be increased or decreased provided the net increase or de- 
crease is not more than 25 per cent. 

The dijBference between the two is, in some cases, vital. Such a provi- 
sion, if used, should also occur in the Contract, and in the identical wording. 
The former reading is a better protection against unbalanced bids and 
favoritism ; the latter, a more suitable protection against unforeseen con- 
tingencies requiring changes or modifications. 

Sometimes a statute or a municipal ordinance requires letting to the 
lowest bidder, or the lowest responsible bidder. In many cases that is not 
required and the following alternative forms are in use : 

h. The right is reserved to reject any and all proposals, or to accept Ihe pro- 
posal deemed best for the Commonwealth. 

i. The right is reserved to reject any and all bids, and to waive any defect or 
informality, at the discretion of the Board. 

j. The Commisdoners of Sewerage reserve the right to select the]bid or pro- 
posal, the acceptance of which will, in their judgment, best secure Ihe efficient per- 
fonnance of the work, or to reject any or all bids. 

A simple form as to the time of beginning and finishing the work is as 
follows : 

k. The work is to be commenced within ten days after the ogning of the 
contract, unless the Engmeer shall authorize or direct a further delay, and is to be 
continued with regularity until its completion, on or before ^ 

Opinions will readily difiF^ as to the amount of red tape desirable in 
connection with any dday. 
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Another form reads : 

{. The (>mtractor dbaU begm "active'' propftrat^ 

It is very important that competent men or corporations be secured 
to do the work, especially in work of this kind. Good-natured incompe- 
tence is a hopeless case to deal with, and in cases of important construction 
great care should be exercised in order to secure experienced CJontractors. 
While it may not be pertinent to this discussion, Engineers further realise 
that it is a misforttme to have the Contract awarded at a price insufficient 
to properly do the work. The quality of the work usually suffers some in 
consequence, even though efficient inspectors are employed. 

As to the bidder's ability and responsibility, note the following forms : 

m. The bidder will be required to state what work of a similar character to 
that included in the proposed contract he has done and give leferenoes which 
will enable the Board to judge of his responsibility, experience, skill and businesB 
standing. 

n. Each bidder is required to make a statement indicating what work of a 
similar character he has done, and to give references which will enable the Board to 
judge of his experience, skill and business standing. 

0. It is the purpose of the ConmiisEdon not to award this contract to any bidder 
who does not funiish evidence satisfactory to the Commisaon that he has ability 
and experience in this class of work, and that he has sufficient capital and plant to 
enable him to prosecute the same successfully, and to complete it within the time 
named in the contract. 

p. Each bidder will be required to give to the Board satisfactory assurance of 
his competency, experience and responsibility. 

Forms vary with relation to irregular, unbalanced or informal bids; 
some say ''shall" not be considered ; some say ''may" not be considered ; 
some give the Board the right to waive insularities. It probably is wise 
in Contracts made by large mimicipalitiee, to use the word "shall" rather 
than "may." 

Whether a bid is unbalanced may be difficult to determine in some 
cases, but it often happens that a bid upon some item is so high or so low 
as to be beyond all reason. 

The following readings are used : 

q. No bid should be received that does not comply with instructions to bidders. 

r. If a proposal is not uniform and is irregular, it cannot properly be considered. 

s, U the price for any item appears to be abnormally high or low, it may cause 
the rejection of the entire bid. 

Unbalanced bids or alternative bids are among the means by which 
favoritism and graft are even now practiced in some of our large cities. 
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After all else is done to secure honest letting, favoritism may still be 
practiced by slack enforcement with a favorite and rigid enforcement 
against all others. This may be carried far enough bo that a knowledge of 
what is to come may even discourage bidding by honest bidders. 

To the information shown above, it is necessary to add a statement 
with relation to certain statutory requirements in States where these exist, 
as indicated by an extract from a form used in the State of New York, 
which is as f oUows : 



L The attention of bidders is especially called to the provisions of Chapter 724 
of the Laws of 1905, and acts amendatory thereof, as to the letting of contracts 
and payment for work; to ''The Labor Law" ; to the laws and regulations relating 
to mines, quarries and tunnels promulgated by the CommissionerB of Labor of the 
State of New York, and to Sections 362 and 363, Chapter 410, Laws of 1882; to 
the ''Public Health Law" ; and Section 482, Chapter 466, Laws of 1901, as to the 
health laws. 

The following form has been used in Massachusetts : 

II. Litheemploymentof mechanics and laborers, on the work to be done under 
this contract, preference shall be given to citizens of the Conmionwealth, and, if 
they cannot be had in sufficient numbers, then to dtisens of the United States 
(Chapter 311 of the Acts of 1904). No employee shall be required to kxlge, board 
or trade at a particular place or with a particular person. (Bevised Laws, chapter 
106, section 12). No laborer, workman or mechanic in the employ of the con- 
tractor, sub-contractor or other person doing or contracting to do the whole or 
any part of the work contemplated or included in this contract shall be required 
to work more than eight hours in any one calendar day. (Chapter 517 of the Acts 
of 1906). 

It is not uncommon to incorporate in the Information for Bidders 
extracts from statutes or ordinances affecting the employment of labor, 
and this is sometimes done by giving references to sudi statutes or ordi- 
nances, sometimes by quoting them in full. 

Two such provisions to which attention has been called in actual printed 
forms are these : 

r. Bidders are hereby notified that Section 62 of chapter 106 of the Revised 
Laws of the (Commonwealth requires the weekly payment of employees lyy all 
contractors for pubKc works. 

10. The Contractor, if a foreign corporation, shall comply with the provimons 
of section etc. relating to the appointment of the Commisdoner of Cor- 
porations as its attorney, upon whom all lawful procesBee or proceedings may be 
served, and shall, as required by said sections, file with the Commissioner of Cor- 
porations ddfy authenticated copies of the power of attorn^ and of its charter or 
certificate of incorporation. 
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In this connectioii, it seems important that, somewhere in the C!ontract 
documents, suitable provision shall be made for notice to the Contractor. 
As is stated in the later chapter on Uniform Contract Form, it is inappro- 
priate that a notice of suspension or annulment of work should be served 
upon the foreman of the Contractor, unless the latter has formally author- 
ised it. It seems desirable that the Contract proper should provide for 
such notice, and the Contractor is very oonmionly required to specify an 
address to which all notices by mail shall be sent. 

In addition to what may be considered the general features of Informa- 
tion for Bidders, there are often matters peculiar to the special job, and the 
following extracts illustrate this and may be valuable as suggestions : 

X. Where the aewer is to be constructed across the property of a steam ndlroad 
company, the method of excavation shall be in aocordiemce with the requirranents 
of said railroad company. 

y. The attention of bidders is particularly called to the fact that the amount 
of tunnel excavation and of packing over the roof will depend very much upon the 
accuracy with which the tunnel is excavated, and they shoidd therefore depend 
wholly upon their own estimate for the amount of such work. 

The item bid upon in this work was '^4775 lineal feet of rock or earth 
excavation and refilling in timnel for 9 feet diameter sewer." In the 
Contract a more extended statement is made of various matters included 
in this item. 

z. The location and results of borings made by means of a hand auger or sand 
bucket on the line of the sewer are shown on the plans. These borings were made 
substantially at the places shown on the plans, were carried to the depths there 
indicated, and were made with reasonable care, and the materials are supposed to 
be approximately correct. The samples obtained by boring, and to be seen at the 
office of the Commission, are supposed to represent approximately the character 
of material to be encountered in the excavations. 

aa. The Contractor, in making his bid, shoidd take into account the probability 
that the character of the material to be excavated and of that through which the 
piles are to be driven will differ from indications on the plans. 

hb. Special attention is called to the uncertainty of the length of the piles re- 
quired. 

It should be understood that where information as to borings, or the 
like, is given, it must be shown complete. If the Contractor has been 
misled by the suppression or withholding of information of this sort the 
courts win probably grant him relief, as they have done in some cases, 
notwithstanding any waiver of responsibility contained in the Contract 
or the accompanying papers. The chapter on Specifications further dis- 
cusses this matter. 



INFORMATION FOR BIDDERS 14^13 

As a further illustration that the Information for Bidders should cover 
matters peculiar to the work in hand, there are many interesting f eatiues 
shown in the following form used in connection with the construction of 
the Hill View reservoir for the Water Supply of the City of New York, 
which it has seemed worth while to print in full without further comment : 



ee. INFORMATION FOR BIDDERS 

This contract is for the construction of HiU View leservoir in the ffill View di- 
vision of ihe Southern Aqueduct department, situated east of the Hudson river in the 
city of Yonkers, Westchester county, New York, about one-half mile north of the 
New York City line, and between the Harlem and Putnam divisions of the New 
York Central and Hudson River Railroad. The reservoir site extends from Cen- 
tral Park avenue to EimbaU avenue, and from the Empire City race-track nearly 
to McLean avenue. 

The reservoir is to be built of earth embankments lined with concrete, rubble 
paving and riprap, and will be roughly rectangular in shape, about 3000 feet long 
and 1500 feet wide, divided into two basins by a wall which will contain a by-pass 
aqueduct, connecting with the uptake chamber of the Yonkers siphon at one end, 
and with the downtake chamber of the Van Cortlandt siphon at the other. This 
contract also includes the construction of the uptake shaft and a portion of the 
tunnel of the Yonkers siphon and the downtake shaft and a portion of the tunnel of 
the Van Cortlandt siphon. Other appurtenances include a portion of a blow-off 
conduit and various roadways, paths and a fence around the reservoir. 

The site of the reservoir is about 1} miles west of Mt. Vernon station on the 
Harlem division, about one mile east of Lincoln station on the Putnam division, 
and about 3^ miles southeast of Yonkers station on the Hudson River division of 
the New York Central and Hudson River Railroad. There are electric railways in 
McLean, Central Park and Yonkers avenues, connecting Yonkers, Mt. Vernon 
and New York City with the reservoir site. The head of tide-water navigation on 
the East Chester river at Mt. Vernon is about 4 miles from the site of the work, 
and the Hudson river at Yonkers is about 4 miles distant by existing roads. 

The principal geographic features adjacent to the site of this work are shown on 
the locality map, which is Sheet 2 of the contract drawings. Complete topog- 
raphy of this region may be found on the Harlem quadrangle of the United States 
Geological Survey. All the work included in this contract is described in the 
accompan3ang specifications and shown on a set of contract drawings. 

Sealed bids or proposals for performing the work described herein will be 
received by the Boaid of Water Supply, in the ofiBce of the Board, Room 910, ninth 
floor, 299 Broadway, New York, until Wednesday, December 8, 1909, at 11 a.m., 
at which place and time they will be publicly opened by the Board and read ; the 
award of the contract, if awarded, will be made by the Board as soon thereafter as 
practicable. 

All bids must be made upon the blank form of proposal attached hereto and 
should give the price for each item of the work proposed, both in writing and in 
figures, and must be signed and sworn to by the bidder, in accordance with th^ 
directions in the form of bid. Each bid must be enclosed in the printed envelope 
provided for the purpose by the Board, and sealed. 
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No bid wOl be reodved and deposited unless acoompanied by a certified ehoofc 
upon a National or State bank, drawn and made payable to the order of the Ck)mp- 
troUer of The City of New York, for one hundred thousand dollars ($100,000) 
for the proper execution of the contract. Such check must not be enclosed in the 
sealed envelope containing the bid, but shall be delivered to the Board, or its Secre- 
tary, who will give a proper voucher for the deposit. All such deposits, except that 
made by the bidder to whom the contract shall be awarded, will be returned to the 
person or persons making the same within 3 days after the decision as to who shall 
receive the contract. 

If thebidder to whom the contract shall have been awarded shall refuse or neg- 
lect, within 10 days after due notice that the contract has been awarded to him, 
to execute the same and furnish the security required, the amount of the depoat 
made by him shall be forfeited to, and be retained by, the said City as liquidated 
damages for such neglect or refusal, and shall be paid into the general fund of said 
City, pursuant to the provisions of Section 30, of Qu^yter 724, of the Laws of 1905, 
but if the said bidder to whom the contract is awarded shall execute the contract 
and furnish the said security within the time aforesaid, the amount of his deposit 
will be returned to him. 

Two or more bonds, the aggregate amount of which shaU be seven hundred 
thousand doQars ($700,000), wiU be required for the faithful performance of the 
contract. Each bond must be signed by the Contractor and the sureties. The 
name and address of each surety offered must be stated in the bid or proposal, 
together with the amount in which each surety will qualify. The sureties and the 
amount in which each will qualify must be satisfactory to the Board. 

The bidder whose bid d&all be accepted will be required to attend at the office 
of the Board in person, or if a corporation, by a duly authorised reiM^aentative, with 
the sureties offered by him, and to execute the contract and boi^ within 10 dasrs 
from the date of the service of a written notice that the contract has been awarded 
to him, delivered to him in person, or mailed to the address given in the bid; incase 
of failure or neglect so to do, he may, at the option of the Board, be deemed to have 
abandoned the contract and as in default to The City under the provisions of Seo- 
tion 30, of Chapter 724, Laws of 1905. 

It is the purpose of the Board of Water Supply to build the works under its 
charge in the shortest time consistent with good construction. To this end oon- 
tractoKB will be required to use improved methods and appliances for doing the 
various parts of the work. Complete and well-designed construction plants and 
effective organisation will be insisted upon. Attention is called to the magnitude 
of the work and to the need for machinery and other equipment of unusually large 
capacity. 

The attention of bidders is espedally directed to the contract requirements as to 
the time of beginning work, the rate of p rog re ss and the date for comidetion of the 
levend parts and the whole of the work, as required l^ Article VI of the contract. 
In all stages of the work such rates of p r ogress will be required as will give promise 
of the completion of all parts of the work within the prescribed time. 

The portions of the Yonkers siphon and Van Cortlandt dphon included in this 
eontract, together with the uptake and downtake chambers and the by-pass aque- 
duct, shaU be so far completed as to be ready to convey water within 45 months after 
the service of notice upon the Contractor to he^n woric* 

Certain provisions of the specifications involve an unusual dividon of the 
work. For example, the. work of handling water in the shafts and tunneb, whidi 



INFORMATION FOR BIDDERS 14^16 

it is impracticable to exclude during ooxifitruction, will be paid for under separate 
items and is not included in the prices to be bid for tunnel excavation and 
masomy. Furthermore, in the case of grouting, owing to the uncertainty as to 
the quantity, distribution, and conditions of placing the grout, to the special char- 
acter of the machinery required, and to the great importance of this work, the 
madiinery and materials and the various necessaiy operations will be paid for under 
separate items. 

The rigid requirements of the specifications relating to the selection and con- 
solidation of materials for refiUs and embankments, to the care of the reservoir 
bottom, to the mixing and placing of concrete both in the tunnels and reservoir, 
to tiie grouting in the tunnels and to other operations which require special care to 
assure safe, efficient and water-tight structures, are called to the attention of in- 
tending bidders, particularly those who have not had personal experience in water- 
works construction, and who, consequentiy, are liable to make insufficient allow- 
ance for the character of work necessary. 

The sanitary regulations and the provisions relating thereto are particularly 
called to the attention of intending bidders. 

For the convenience of intending bidders, the lines and limits of the proposed 
work have been marked upon the giound with sufficient clearness to enable a per- 
son to find them readily. Ck)nspicuous signs have been placed at the shaft sites. 

The country in the vicinity of the proposed reservoir has been explored for sand 
and stone suitable for reservoir construction, and it is believed that such materials 
ean be found within a reasonable distance of the reservoir ate. No guaranty is 
given, however, that such material will be accepted for construction purposes. 

Several test pits have been excavated on the reservoir site, most of which have 
been carried down to the elevation of the bottom of the reservoir masonry. These 
test pits have been left open and may be inspected. The subsurface investigations 
have been made with reasonable care, substantially at the places indicated on the 
drawings, and carried to the deptiis thereon recorded. The difficulty encountered 
fax excavating the test pits indicates that blasting may be required in order to exca- 
vate the materials by machinery. Each bidder must form his own opinion of the 
character of the material to be excavated from an inspection of the ground and 
by his own interpretation of the test jnts made by The City and from any other 
investigation which he may desire to make. 

Core borings have been made on or near the lines of the Yonkers siphon and 
Yan^ Cortiandt sijAon. Records of these borings may be seen at the office of the 
Engineer, at White Plains, New York. 

The public water supply of the CSty of Yonkers supplies the neighboriiood of 
HiQ View reservoir, and water mains are now laid in McLean and Ejmball avenues, 
n&e work must be prosecuted in such a manner that these water mains are not in- 
terfered with nor the supply interrupted at any time. 

The BtoDX VaUey rdi^ sewer, a tunnel al>out 6} feet in diameter now under 
construction, crosses the line of the Van Cortiandt siphon within the limits of this 
oontraot, at the elevation of about + 30. It will be necessary to conduct the work 
on the Van Cortiandt siphon in this vicinity so as to avoid any damage to the seww. 

StatgfMfUcf Quantities, — The following is a statement, based upon the estimate 
cxf the Engineer, of the quantities of the various clnnoen of work, and of the nature 
and extent, as near as practicable, of the work required ; the several bids will be 
eomputed, tested and canvassed by the quantities and kinds of woric mentioned in 
this statement, via. ; 
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Tiiimel Items 

Shafts in earth 115 fioear feet 

Rock excavation in shafts 4,700 cubic yarda 

Excavation in tunnels 39,500 cubic yaids 

Additional trimming in shafts and tunnels , 100 square 

yards 

Furnishing structural steel roof support 166,000 pounds 

Erecting structural steel roof support 166,000 pounds 

Temporary timbering in tunneb 20Mft.B.M. 

Pumping from shafts and tunneb during construc- 
tion 40,000 million foot 

gallons 

Item 9. Drainage channeb for shafts and tunneb 3,430 linear feet 

of all shafts 
and tunneb 

Item 10. Forms for lining shafts 435 linear ft. of 

shaft 

Item 11. Forms for lining tunneb 2,970 linear feet 

of tunnel 

Item 12. Concrete masonry in shafts 2,400cubic yards 

Item 13. Concrete masonry in tunneb 14,400 cubic yards 

Item 14. Excess concrete masonry in shafts and tunneb 700 cubic yards 

Item 15. Brick masonry in shafts and tunneb 100 cubic yards 

Item 16. Dry packing in tunneb 850 cubic yards 

Item 17. DrilUng l}-inch or smaller holes in rock or 

masonry 400 linear feet 

Item 18. Drilling If^inch to 2}-inch holes in rock or masonry 400 linear feet 

Item 19. Steel pipe for grouting, etc 6,000 linear feet 

Item 20. Mbcellaneous plant and equipment for grouting. . lump sum 

Item 21. High pressure air-compressors for grouting 2 compressors 

Item 22. Tank grouting machines 4 machines 

Item 23. Grouting pads 10 pads 

Item 24. Making connections of tank grouting machines to 

grout pipes 900 connections 

Item 25. Setting grouting pads 300 settings 

Item 26. Sand for grout 350 tons 

Item 27. Mixing and placing grout 500 cubic yards 

Reservdr and General Items 

Item 28. Clearing and grubbing 163^acres 

Item 29. Removal of top soil 250,000 cubic yards 

Item 30. Trench excavation 10,000 cubic yards 

Item 31. All ordered excavation in open cut, except that 

specified under Items 29 and 30 2,900,000 cubic yards 

IfSem 32. Special impervious refilling and embanking 1,250,000 cubic yards 

Item 33. All ordered refilling and embanking, except that 

specified under Items 32 and 34 1,500,000 cubic yards 

Item 34. Surface dressing and grasang 90,000 cubic yards 
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Item 86. Portland cement 215,000 baneb 

Item 36. Sulphate of almnina for waterproofing concrete, 

mortar or grout 35,000 pounds 

Item 37. Concrete in reservoir lining 60,000 cubic yards 

Item 38. Concrete in walls, chambeis, etc 75,000 cubic yards 

Item 39. Beinforcejl concrete 500 cubic yards 

Item 40. Reinforced concrete ladders 1,000 linear feet 

Item 41. Brick masonry not in timnel 100 cubic yards 

Item 42. Rubble masonry and paving in mortar 1,000 cubic yards 

Item 43. Dry rubble masonry and paving 20,000 cubic yards 

Item 44. Riprap 27,000 cubic yards 

Item 45. Crushed stone and gravel 7,000 cubic ysida 

Item 46. Placing and rolling macadam surfacing 40,000 square 

yards 

Item 47. Telford base 2,000 cubic yards 

Item 48. Cast-iron pipe and special pipe castingB 70 tons 

Item 49. Steel for reinforcing concrete 80,000 pounds 

Item 50. Miscellaneous cast iron, wrought iron and steel. . . 900,000 poimds ' 

Item 51. Bronze 35,000 pounds 

Item 52. Caring for and setting metal-work furnished by 

The City 600,000 pounds 

Item 53. Plug-valves 15 valves 

Item 54. Wire fence 15,000 linear feet 

Item 55. Galvanizing 50,000 pounds 

Item 56. Vitrified pipe 10 inches or less in diameter 1,500 linear feet 

Item 57. Vitrified pipe larger than 10 inches and not exceed- 
ing 18 inches in diameter 5,000 linear feet 

Item 58. Timber and lumber not in tunnel 100 M ft. B. M. 

Item 59. Stop planks 25 M ft. B. M. 

Item 60. Locker houses 2 houses 

Item 61. Moving Hammond house lump sum 

Item 62. Sanitary service 76 months 

It^n 63. Cleaning up lump sum 

These quantities are approximate only, being given as a basis for the uniform 
comparison of bids, and the Board does not expressly or by implication agree that the 
actual amount of work will correspond therewith, but reserves the right to increase 
or decrease the quantity of any class or portion of the work, as may be deemed 
necessary by the Engineer. 

Bidders are required to submit their estimates upon the following express con- 
ditions, which shall apply to, and become part of every bid received, viz. : 

Bidders must satisfy themselves, by personal examination of the location of the 
proposed work, and by such other means as they may prefer, as to the actual condi- 
tions and requirements of the work and the accuracy of the foregoing estimate of 
the Engineer, and shall not, at any time alter the submission of a bid, dispute or 
complain of such statement or estimate of the Engineer, nor assert that there was 
any misunderstanding in r^ard to the nature or amount of work to be done. 

Attention is called to the uncertainty in the quantities of many of the kinds 
of work involved in the construction of the shafts and tunnels, where such quantities 
depend upon the tightness, soMty, breakage and other qualities of the rock which 
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cannot be determined in advance. The quantities of excavation, exoesB concrele 
masonry, steel roof support and timbering, pumping and grouting are espeda% 
subject to such uncertainty. Generally the intention has been to estimate all quan- 
tities liberally. 

An increase or decrease in the quantity for any item shall not be regarded as a 
suflSdent ground for an increase or decrease in the prices, nor in the tune allowed for 
the completion of the work, except as provided in the contract. 

The excavation, masonry and other parte of the work have been divided into 
classes and items in order to enable the bidder to bid for the different portions of 
the work in accordance with his estimate of their costs, so that in the event of an in- 
crease or decrease in the quantttiee of any particular cbiss of work, the actual quan- 
tities executed may be paid for at the price bid for that particular class of work. 

The attention of bidders is especially called to the provisions of Chapter 724 
of the Laws of 1905, and acts amendatory thereof, as to the letting of contracts 
and payment for work; to "The Labor Law"; to the laws and regulations relating 
to mines, quarries and tunnels promulgated by the Ccnnmissioner of Labor of the 
State of New York, and to Sections 362 and 363, Chapter 410, Laws of 1882; to 
the ''Public Health Law" ; and Section 482, Chapter 466, Laws of 1901, as to the 
health laws. 

No bid will be allowed to be withdrawn, for any reason whatever, after it has 
been deposited with the Board of Water Supply. No bid will be accepted from, nor 
contract awarded to, any person who is in arrears to the Corporation of The City 
of New Yoi^, upon debt or contract; nor who is in default, as surety or otherwise, 
upon any obligation to the Corporation of The City (rf New York. 

Before the award of the contract, any bidder may be required to show that he 
has the necessary facilities, experience, ability, and financial resources to perform 
tiie work in a satisfactory manner and within the time stipulated, and that he has 
had experience in constructing works of the same or a sfanilar nature. 

The Board reserves the right to select the bid or proposal, the acceptance of 
which wffl, m its judgment, best secure the efficient performance of the work, or 
to reject any or all bids. 

Proposals lAdch are incomplete, conditional or obscure, or iriiich contain addi* 
tions not called for, erasures, alterations, or irregularities of any kind n^ 
as informal. Failure to name sureties will be sufficient cause for the r^eetion of a 
proposaL 

John A. Bensel 

President 
Charks N. Chadwick 
Charles A. GBiaw 

Office of the Board of Water Supply, 
299 Broadway, New Yoik. 

Dated, New Yo^ May 16, 1909. 



Conunisflioneni 
of the 
Board of Water Bapfiy 



CHAPTER XV 

PROPOSAL 

Thb status, from the legal standpoint, of the Proposal should be 
dearly understood. The Proposal is an offer, and when this offer is 
accepted, the Proposal and acceptance together constitute a valid Contract 
to do the work, and also to execute the formal Contract and to give Bond. 
There are two parties ; there is subject matter ; there is consideration in 
that the bidder, on the one hand, and the City, the Company, or the Owner 
on the other, are each bound to the other ; both parties have agreed to the 
same thing. What the bidder, the Contractor, has agreed to, primarily, 
is to do the work at the prices named, to sign the formal Ck)ntract, and to 
give Bond. The offer or Proposal resulting in the agreement as to each 
of these should be specific and not implied. If the Proposal suitably 
rrfers to the formal Contract and thus includes it, the Proposal and its 
acceptance constitute a Contract as valid and binding as the formal Contract 
when signed. There remains, however, the giving of the Bond, which in 
some cases is required by law and which in most cases is necessary to pro- 
tect the City, the Company, or the Owner, in case the Contractor fails to 
fully cany out his Contract. 

If the Contractor will not sign the formal Contract and give Bond as 
he agreed to do, the «ooner he is rid of the better. Nevertheless, in this 
case, he is liable for damages for breach of Contract, und in the absence of 
anything otherwise to fix these, the damages are measured by the loss 
sustained. This will be the difference between the bid accepted and the 
next higher bid, together with loss from delay, if any. In case of re-letting, 
the loss will include the difference between the former bid and the bid 
accepted at the re-letting, the loss from delay, and the expense involved 
in the re-letting. 

It is customary, however, to include in the Proposal what may be called 
a secondary or supplementary i^reement by which the certified check 
shall be surrendered if the Contractor fails to sign the formal Contract and 
give Bond. It is not certain that the surrender of the certified check will 
relieve the Contractor from the payment of damages in excess of the 
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amount of the certified check, if they can be proved, unless the agreement 
in some way limits the Contractor's liabilily to the amount of the check. 
In some cases it is provided that the certified check shall be retained as 
liquidated damages ; in others, the words liquidated damages are not used. 
It seems desirable, on the whole, that the Ck>ntractor should not be held 
liable beyond the amount of the certified check. The provision contained 
in the sample form which follows, provides that the receipt and payment 
of the certified check shall be the consideration for making the Proposal and 
acceptance in other respects null and void, so that there can then be no 
valid claim for damages for breach of Contract. It is quite possible that a 
court would sustain the acceptance and payment of the check as a valid 
consideration for the Contractor's release from his agreement without this 
specific clause ; it is probable also that a provision for liquidated damages 
would be sustained, but the question of its foiming in reality; a penalty 
might require the presentation of evidence on this point. 

The form of bid or Proposal, as a sample, may be as follows: 



A. Bid or Proposal 

To the Board of Sewer CommisBioners of the City of Franktown, Mass. 
For the Construction of Sewers, the bids for whidi are to be opened March 10, 
1917. 

Made this day of 1917, by * 



The party named above as bidder, declares that the only person or persons 
interested in this bid or Ptx)po6al as principal or principals is or are named above, 
and that no other person than hereinabove named has any interest in this Pro- 
posal or in the Contract proposed to betaken; that this bid or Proposal is made 
without any connection with any other person or persons making a bid or Pro- 
posal for the same purpose ; that the bid or Proposal is in all respects fair and 
in good faith and without collusion or fraud ; and that no City officer or derk, 
elected or appointed, nor any person in the employ of the Board of Sewer Com- 
missioners, is, shall be or become directly or indirectly interested as principal or 
surety in this Proposal or in the Contract proposed to be made, or in the supplies, 
work, or business to which it relates, or in any portion of the profits thereof. 

The bidder further declares that he is not in arrears to the Board, or to the City 
of Franktown upon debt or Contract, that he is not in default either as Contractor 
or surety or otherwise upon any obligation to said Board or to said City, and that 
there is no suit or claim pending as to such arrears or default. 

He further declares that he has examined the site of the work, and informed 

1 The bidder's name and addraa must be inserted here, and in ease of a firm, the name 
and address of each and every member of the firm must be inserted. In case of a bid by or in 
behalf of any corporation, the complete legal name and address of such corporation must be 
written here, together with the name and address of the officer or agent of the corporation upon 
whom notice may be served. 
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himfidf fully in regard to all oonditionB pertaining to the place where the work is 
to be done ; that he has examined the f onn of Contract and of Bond on file in the 
office of the City Engineer, the Specifications, and the drawings therein referred 
to, and has read the Information for Bidders referring to the work, and has satis- 
fied himself as to all matters relating to the work to be performed. 

The bidder proposes and agrees, if this Proposal shall be accepted, that he will 
furnish and do everything required by the Contract to which this refers, for the fol- 
lowing stated prices : 

(Here follow the Hems far bide, and againei each ie tohe jjtaced (he bid in ink 
and etated bath in words and in figures.) 

For all extra work done by written order of the CSty Engineer not similar in 
diaracter to the items above specified, and for which no price is set in the said 
written order, its actual and reasonable direct cost to the Contractor, as deter- 
mined by the City Engineer, plus 15 per cent of said cost. The direct cost in ad- 
dition to materials and other labor furnished by the Contractor may include a 
reasonable proportion of the time of the foreman and timekeeper, together with 
establishment charges and insurance. It shall not include any charge for the use 
of tools, or for time spent by the Contractor. 

If this Proposal AsJl be accepted by the Board, the bidder agrees to execute 
and deliver, in triplicate, the Contract in the form on file in the office of the City 
Engineer, and for the prices named in this Proposal, within ten days (not including 
Sundays and holidays) from the date when a written notice is mailed to said bidder 
at the address herein given, stating that the Contract has been awarded him and 
AS ready for his signature. 

The bidder also agrees that, at the time of signing the Contract, he will furnish 
and deliver a Bond in the form on file with the CSty Engineer in the sum of thirty- 
five thousand dollars (S35000) with a surety company or surety companies satis- 
factory to the Board, as surety. 

The bidder further agrees that this Proposal shall remain in force until the 
acceptance of this or some other Proposal and the following formal execution and 
delivery of the Contract and the furnishing and accejytance of the Bond. 

Accompanjring this Proposal is a certified check payable to the order of the 
Board of Sewer Commissioners of the CSty of Franktown for the sum of four 
thousand five hundred dollars ($4500) which has been deposited with the Board 
as required. 

In case the bidder shall f aO to so execute and deliver the Contract and furnish 
and deliver the Bond as required within ten days as stated, then the Board may, 
at its option, consider that the bidder has abandoned his Contract, in which case 
the certified check for four thousand five hundred dollars ($4500) accompanying 
this Proposal, and the amount thereof, shall become the property of the Board, 
and in consideration of the reodpt by the Board of said certified check, and the 
payment thereof , this Proposal and its acceptance shall become in other respects null 
and void, the bidder shall be released from other damages, and the Board shall be 
at liberty to make Contracts with other parties as it sees fit. But if the bidder shall 
execute the Contract, and give Bond as required within the time aforesaid, the 
certified check shall be returned to him forthwith. 

The bidder in connection with this Proposal and as part of it, has made a sworn 
statementupontheformprovided, astowhatworkhehas done of a similar char- 
acter to that included in the Contract to which this Pjroposal refers, and haspven 
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ref erenoee from iriiich the Boaid shall determine hie reBponaibilityy expeiieiioe, 
ddll, and busiDeas standing. 



(Each and evwy penon Udding and named above miut rian above. In the oaae <d a 
firm giye the fint and last name of eaoh and every party in full, with rasidenoe. 

In case a bid shall be submitted by or in behalf of any corporation, it must be sicned in 
the full lecal name of such corporation by some authMised officer or acent thereof, who shall 
also subscribe his name and office and a statement that he acted with proper authority. 
If practicable^ the seal of the corporation must be affixed.) 

NoTB. — The person, or all persons making this bid must swear to the following affidavit* 
and in case of a corporation this affidavit must be made by one of its officers as an individuaL 

If the affidavit is made out of the County of , a certificate must be attaobed 

showing the authority of the official before iriiom the affidavit was made. 

B. 

State erf 1 

County of J 

bdng duly 

sworn says: I am^ 

the bidder above named. I have read the foregdng Proposal. The same is in 

all respects true. 

Subscribed and sworn to before me 

this day of 19 



") 



C. In case of a corporation the aflEldavit may be as f oQows .** 

State of 1 

County of J 

{Name qf officer) 

bemg duly sworn says that he signed the foregoing Proposal as the act (rf the 

Company as its , and that he acted with proper 

authority in so doing, and he further says that the several matters stated in the 
above Proposal are in all respects true« 
Subscribed and sworn to before me 1 
this day of 19. . J 



D. 

State of Igg 

County of / 

being duly sworn 

says that he is* 

has done work for the following parties of the kind and approxunate amount shown : 
Party Elnd of Work Total Amount 



1 U a member of a firm, this should be stated. 
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and giyes the foUowing as feferonoes as to his lespoiinbility, ezperisiioei skill and 
business standing i 



Subaciibed and sworn to before me 
this day of 19 



"} 



* b ft BMBilMr of tlw linn of 

And that aald firm 

•p Is aa oiBoar of a oorporatioii, 

and that said oorporatioifc 



E. The bidder is requested to state below the name and address of the surety 
eompany, or surety companies, offered as security on the Bond to be given for the 
faithful peiformanoe of the Contract; if more than one security company acts as 
surety, the bidder must state the amount in which each will qualify. 



In one form in use the bidder is "required" to state the name of the 
surety company offered, and the Information for Bidders states that : 

F. Failure to name sureties will be sufficient cause for the rejection of a pro- 

With this is provided a form for the surety's consent : 

0. Surety Company's Consent 

Whereas, bids for the construction of sewers are to be opened by the Board of 
Sewer Commiasioneis of the City of Franktown, Mass., on March 10, 1917; in 

case the Contract for construction shall be awarded to and in 

consideration of such award, the Surety Company consents 

and agrees that it will become bound, as surety for the faithful performance of said 
contract, and will execute a Bond in the sum of thirty-five thousand dollars ($35,000) 
in the form of Bond required and on file in the office of the City Engineer of Frank- 
town. 

Surety Company. 

Name of officer. 

State of 



>ss. : 



County 

On this day of 19 , before me personally came 

to me known and known to me to be the same person described in and who executed 
the foregoing consent for and in behalf of the Surety Company and he 
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tdmowledeed to me that he acted with proper authority and eaeeuted the same 
the act of said Surety Company and for the poipoee therein mentioned. 



Whatever may be done as to requiring the name of the surety and 
demanding the surety's consent, any provision as to these should not be 
made a part of the Proposal to such an extent that the acceptance of the 
Proposal can possibly be construed as an acceptance of the surety. It is 
quite possible that the Proposal may be acceptable and acc^ted, but that 
the surety first offered may be imacceptable, so that there ought to be 
opportunity for the bidder to fiunish later an acceptable surety. The 
''request to furnish the name of surety would often be complied with and 
action accelerated by so doing. 

The following provision occurs in a form in use : 

H, It 18 understood that the acceptance of this Proposal by the Commiadon 
shall not be construed as an i4)proval of the sureties or securities named in this 
Proposal, and in case the sureties or securities named in this Flroposal are not ap» 
proved by the Coimnission, the undersigned, within five (5) days i^ter notice of dis- 
approval or within such further period, if any, as may be prescribed by the Com- 
mission, shaU substitute the names of oth^ sureties or securities approved by the 
Commission. 

Taking up the features of the Proposal, for the first clause there are 
various alternative forms in use by others as follows : 

/. The undersigned, as bidder, declares that the only persons or parties in- 
terested in this proposal as principals are named on page . . . that this proposal is 
made without collusion with any other person, firm or corporation. 

/. The undersigned (hereinafter called the Contractor) hereby declares that 
the only persons interested in this bid as principals are named herein; that no 

person acting for, or emplo3red by, the City of is directly or indirectly 

interested in this bid, or in any contract which may be made under it, or in expected 
profits to arise therefrom ; and that this bid is made in good faith without fraud or 
collusion with any other bidder bidding for this contract. 

K. The undersigned also hereby declares that he is the odIj person interested 
in this proposal ; that it is made without any connection with any other person 
making any bid for the same work; that no person acting for, or employed by, 

the City of is directly or indirectly interested in this proposal, or in 

any contract which may be made under it, or in expected profits to arise therefrom ; 
and that this proposal is made in good faith, without coUusaon or connection with 
any other person bidding for the same work; and that this proposal is made with 
distinct reference and relation to the plans, drawings and specifications prepared 
for this case, and herein mentioned. 

L. He further states that he has not directly or indirectly entered into any 
combination, coDudon, undertaking or agreement with any other bidder or bidden 
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to maintMTi the price of any contract or work, or to prevent any bidder or biddeie 
from submitting propoBab, or to induce any bidder or bidders to refrain from sub- 
mitting proposals on any contract or work, and that said proposal so made is with- 
out reference or regard to any other proposal or proposab, and without agreement, 
understanding or combinatioui either diiecUy or indirectly, with any other person 
or persons with reference to such bidding in any way or manner whatsoever. 

M. This Proposal is made without any connection with any other person mak- 
ing a proposal or bid for the same purpose and is in all respects fair and without 
collusion or fraud. No member of the Board of Aldermen, head of department, 
chief of bureau, deputy thereof or clerk therem or other officer of the City or any 
member or employee of the Board is interested directly or indirectly, as contract- 
ing party, partner, stockholder or otherwise, in or in the performance of the con- 
tract or in the supplies, work or business to irtiich it relates or in any portion of 
the profits thereof. 

N. That there are no persons interested with the undersigned in this proposal, 
except^ 

The provision in the second paragraph of the sample form as to default 
and arrears is somewhat unusual, and the question of fact as to arrears may 
sometimes offer difficulty. The statement that there is no suit or claim 
pending tends to cure that difficulty. The City or other principal is justi- 
fied in not entering into a Contract if its relations with the Contractor are 
such that a controversy is probable. 

The provision contained in the third paragraph includes the Proposal 
as to prices and differs somewhat in different forms as appears below : 

0. The undersigned hereby declares that he has carefully examined the an- 
nexed form of contract and specifications, the plans therein referred to, and also 
the site upon which the projected work is to be performed, and will provide all 
necessary machinery, tools, apparatus and other means of construction, and do 
all the work and funiish aO the materials called for by said contract and speci- 
fications, in the manner and on the terms and conditions therein set forth, and ob- 
serve and perform all the covenants in said contract contained, for the following 
sums: 

P. The undersigned hereby declares that he has carefully examined the an- 
nexed form of contract and specifications, and the drawings therem referred to, 
and will provide all the necessary machinery, tools, apparatus, and other means 
of construction, and do all the work and furnish all the materials (called for by 
said contract and specifications) in the manner prescribed in the contract and 
specifications, and requirements under them of the Engineer, for the following sums, 
to wit: 

Q. That he has carefully examinedthe annexed form of contract and speci- 
fications, and the drawings tiierein referred to; that he has informed himself fully 
in regard to all conditions pertaining to the place where the work is to be done, 
and has carefully estimated on the work; and he hereby bids, in accordance with 

>Tlie except will be oroMed o«tt if no other person is interested. 
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the Infonnation for Bidden, to provide aQ neoesBary nmchinery, took, AppamtoB 
and other meaoB for conBiniction, and to do all the woric and fomiah all the ma- 
terial called for by said oontraet Mid spedfieatioDB, in the manner and time therein 
preecri b ed and aeoording to the requirements of the Board, including all incidental 
mAf for the following sums, to wit : 

R. Tliat he has carefully examined the location of the proposed work, the an* 
nexed proposed form of contract, and the plans therdn referred to; and he proposes, 
and agrees if this proposal is accepted, that he will contract with the Board, In the 
fwm of the copy of the contract deposited in the office of the City Engineer, to pro- 
vide all necessary machinery, tools, apparatus and other means of construction 
and to do all the work and furnish all the materials specified in the contract,in 
the manner and time therdn prescribed, and according to the requirements of the 
Engineer as thereui set forth, and that he will take in full pa3an6nt therefor the 
sum of {% ). 

8. To furnish all necessary labor, materiab, plant, power, light, heat, water, tools, 
supplies and other means of construction and perform all the work mentioned in 
the said contract at the prices for the several items as given in the following Schedule: 

T. The undersigned has also read and considered the foregoing "Require- 
ments for Bidding and Instructions to Bidders," and proposes to furnish aQ 
the materials and to do all the work called for on said pleam and in said specifica- 
tions for the furnishing, fabrication and delivery of all metal work for the super- 
structure of said bridge, and to furnish all materials, tools, labor and all appliances 
and appurtenances necessary to the full completion of the same, at the rates and 
prices for said work, as follows, to-wit : 

The sample form uses the expression "furnish and do everything re- 
quired by the Contract to which this refers/' The Proposal is in part to 
sign the Contract, and the detail of the words necessary need appear only 
in the Contract, and should appear fully there. 

The word "prices" seems more appropriate than "sums" where unit 
prices are stated ; sometimes the words "unit prices" are used. Where a 
lump sum is bid the word "simi" seems more fitting than "price," although 
the latter is entirely appropriate. ' 

The provision for extra work has sometimes been in one of the following 
forms: 

U. For extra work or materials, if any, as specified under Article . . . the 
reasonable cost of the work or materials, as agreed or as determined by the En- 
gineer, plus ten (10) per cent of such cost. 

F. For extra work, if any, performed in accordance with Article ... of the 
annexed form of contract, the reasonable cost of the work as determined by the 
Engineer, whose determination shall be final, plus 15 per cent of such cost. 

W. For all extra work done bywritten order of the Engineernot similar in char- 
acter to the items above specified, and for which no price is set in the said written 
order, its actual and reasonable cost to the Contractor, as determined by the 
Engineer, plus 15 per cent of said cost. 
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The provision as to extra work is lacking in most Proposals, and if it does 
appear in the Contract the lack is not of great importance. Where com- 
petitive bidding is required^ the inclusion of this clause makes the Proposal 
more complete in itself, and some courts might consider it desirable or 
even necessary. The chapter on Uniform Contract Form shows a section 
providing for extra work. 

In thel^posal it is not uncommon to find some such provision as the 
following : 

X. It is understood that the quaatities of various items specified in the fol- 
lowiDg Schedule are approximate only and are given as a basis for the uniform com- 
parison of bids and are not in any way guaranteed or represented as correct or 
intended to be relied upon, and they shall not be taken as final and shall form no 
basis for any claim in case they do not correspond with the final measurements or 
quantities. It is further understood that the Commission reserves the right to 
increase or to HiTnlniuli or to omit entirely any of the quantities of items as therein 
stated. 

This seems unnecessary in the Proposal. The Proposal necessarily 
refers to the formal Contract. The bidder states that he has examined 
the form of Contract, and agrees to execute it ; the Contract should include 
such a provision ; it is not necessary that the Proposal should do so. In 
the form shown above it is equivalent to an agreement that no claim shall 
be made. It is essentially ft Contract provision. 

The clause touching the surrender of the certified £heck usually differs 
somewhat from that shown in the sample Proposal, as appears below : 

Y. If this proposal shall be accepted by the Board of Water ConmiissionerB, 
and the undersigned shall fail to contract as aforesaid, and to give bond in the sum 
of forty thousand dollars ($40,000), with surety or sureties satisfactory to the Board, 
within ten days from the date of the award of this contract, then he shall be con- 
sidered to have abandoned it, and the certified check for five thousand dollars 
(S5000) accompanying this proposal shall be f orfdted to, and become the property 

of the Board of Water Commismoners of the City of ; otherwise 

the accompanying chedk shall be returned to the underogned. 

Z. If this proposal shall be accepted by the Board, and the undersigned shall 
fail to contract as aforesaid, and to &ve bond in the sum of (me thousand two 
hundred fifty dollars ($1,250) with surety or sureties satisfactory to the Board, 
within sue days (not including Sunday) from the date of the mailing of a notice 
from the Conunission to him, according to the address herewith given, that the con- 
tract is ready for signature, then the Board may at its option determine that the 
bidder has abandoned the contract, and thereupon the proposal and acceptance 
shall be nuU and void, and the certiiSed check for one hundred twenty-five dollars 
($125) accompanying this proposal shall become the property of the City; other- 
wise the accompanying check shall be returned to the undersigned. 

a. Accompanying this proposal is a certified check pAjahld to the Gity for 
two hundred and fifty doUars ($260) which it is agreed shall become the property 
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of the City if » in ease this proposal is accepted by the Boaid, the undersigned shall 
fail to execute the contract with said Board under the conditions of this proposal, 
within the time provided for by the notice to contractors; otherwise said dieck 
shall be returned to the undersigned. 

ft. Accompanying this proposal is a certified check for one thousand doUars 
($1,000), ^^ch shall become the property of the City, if, in case this proposal 
shall be accepted by the Board, the undersigned shall fail to execute a contract 
with, and gjve bond to, said City, according to the requirements of the Informa- 
tion for Bidders, within the time provided for by the said notice, said check to be 
given and received as full consideration and compensation to the City for all loss, 
delay and damage caused to it by said failure of the undersigned. If, however, 
the contract and bond are executed and delivered according to the requirements of 
the said notice, the said check shall be returned to the undersigned. 

e. If this proposal shall be accepted by the Commissioners of Sewerage, and 
the undersigned shall fail to contract as aforesaid and give a bond in the sum of 
thousand dollars (S , . .) with surety satisfactory to the Com- 
missioners of Sewerage, within ten days (not including Sundays and legal holidays) 
from the date of the mailing of a notice from the Conmiissioners of Sewerage to 
him, according to the address herewith given, that the contract is ready for sig- 
nature, then the Commissioners of Sewerage may, at their option, determine that 
the undersigned has abandoned the contract, and thereupon the proposal and 

acceptance shall be null and void, and the certified check for dollars 

accompanying said proposal shall become the absolute property of the Commis- 
sioners of Sewerage to reimburse them for any expense or delay which they may 
incur, andtoindenmify them for any loss or damge which they may sustain by the 
failure of the undersigned to execute contract and furnish bond as aforesaid ; and 
it is now agreed by the undersigned that said check and the amount therecrf may be 
collected and retained by said Commissioners as liquidated damages should he 
fail, after said award, to execute the contract or furnish bond in accordance with 
the terms of this proposal. 

d. And also agrees that the certified check, payable to the City, and the amount 
thereof is the amount of the damages which the City will sustain by failure to carry 
out the proposal, but if this proposal is not accepted, or if notice is mailed or de- 
livered and the undersigned executes and delivers said contract and bond as afore- 
said, the check, or its amount, is to be paid to him on receipt therefor. 

e. It is hereby agreed that in the event that the undersigned is awarded the 
contract for the work herein mentioned, and shall fail or refuse to execute a con- 
tract for the work so awarded and to furnish the specified bond within seven (7) 
da3rs after receiving notice of the award of the said contract to the undersigned, 
then, in that case, the said sum deposited with this proposal shall be retained by the 
Board as liquidated damages and not as a forfeiture, IT BEING NOW AGREED 
that said sum of THREE HUNDRED DOLLARS ($300.00) deposited with this 
proposal for the work so awarded is the fair measure of the amount of damages 
that The Board will sustain in case the undenngned shall fail or refuse to enter 
into the contract so awarded, and to furnish bond, as specified in said contract. 

* Attention should be called to the fact that, in the above alternative 
readings, there is jQot an express agreement to execute the CJontract and 
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give Bond, nor to execute the Contract ''for the prices named." A bck 
aa to these features leads to a faflure in some d^pree for the acceptance of 
the Proposal to constitute a complete agreement on these points, an agree- 
ment for whose breach a suit for damages could be successfully main- 
tained. The alternative form, ''if the bidder fails" etc., leads to a 
provision for the payment of the certified check as liquidated damages or 
otherwise, but the surrender of the check as consideration for making the 
contract null and void otherwise, as in the sample form, seems more direct 
and complete and less liable to attack. 

Attention is especially called to the fact that the bidder, in the sample 

* Proposal, agrees to execute the Contract, and to furnish the Bond, in both 

cases "in the form on file in the oflBice of the City Engineer." This makes 

the agreement definite and leaves no chance for misunderstanding as to the 

form of these documents. 

A clause in use provides specifically that the acceptance of the Proposal 
shall operate as appears below : 

/. A notice that this Proposal has been accepted addressed to the undersigiied 
by the Board as aforesaid shall forthwith, at the option of the Board, operate as 
against the undersigned as a complete making of a Contract according to the form 
thereof as aforesaid, with the blanks thereia contained fiUed in according to this 
Proposal. 

This appears to be simply a re-affirmation of the Common Law which 
is hardly subject to question. Some engineers may prefer to include it. 

In the following form there is an express provision by the bidder which 
is also in an excellent form generally : 

g. If this Proposal is accepted and the proposed contract consented to by the 
Boiurd, the undersigned will within three (3) days after the delivery of notice at- 
tend at the ofi&ce of the Board, in person or by duly authorised representative, and 
will then and there deliver the contract with the City in the form aforesaid duly 
executed and with its execution duly proved; and the undersigned will at the 
saine time deliver to the Comptroller of the City pursuant to the terms of said 
contract a band in the sum of forty thousand doUars ($40,000) in the form annexed 
hereto and made a part hereof, with the following named sureties or, in the event that the 
following named sureties or any of them shall not be approved by the Board, with such 
oiher sureties as the Board shall approve. 

The following form provides that the bidder shall pay full damages if 
he fails to sign the contract and to give Bond as required. The certified 
check furnishes security, not always sufficient, but the bidder conmionly 
has some financial responsibility in addition to this. Most Contractors, 
in bidding, prefer to know the maximum liability incurred in bidding. 

h. At the time of delivering this Proposal to the Board the undersigned will 
separately deliver a certified check payable to the order of the City for the sum of 
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ten thousand doDan ($10,000). And the nndenisned hereby aasignB to the CSty 
the said sum so spedally deposited by the delivery of such certified check as se- 
cority for the performance of the obligations of the undersigned under this Pro* 
poeal. It is understood that such chedc is to be returned to the undersigned when 
the contract for the construction of the station finish for said Sections Nos. 7 to 11, 
indufflve, of Route No. 5, is executed and its provimons in respect of the bond or 
depodt are complied with, unless all the proposals submitted in response to said 
Invitation to Contractors shall be rejected by the Board, and in that case when 
such proposals are rejected, as provided in the Information for Contractors. In 
case the undersigned shall default in the performance of any of the obligations of 
the underedgned under this Proposal, the City shall have the right to apply the 
amount so specially depomted or so much thereof as may be necessary as a pay- 
ment on account of the damages sustained by the City by reason of such default 
as aforesaid and shall return the balance, if any, to the undersigned. If the amount 
of such damages shall exceed the amount of said sum so specially deposited, the 
undersigned shall promptly upon demand from the Board pay the amount of such 
excess to the CSty. 

Whatever the form used, it is essential that the notice be given in the 
words specified, and that there be adequate evidence as to such notice. 
In the sample form provision is made for signing ''within ten da3r8 from the 
date when a written notice is maOed to said bidder at the address herein 
given, stating that the Contract has been awarded him and is ready for his 
signature.'' Time is sometimes saved by a verbal notice, but even then 
the formal notice should be sent, and the specified words used. Tliis 
written notice should not be tossed into the general mail, and should not be 
intrusted to the oflBice boy. Some responsible person should deposit it in 
the post office or in a mail box and be ready to testify to that fact. Since 
large sums of money are often involved, it is also worth while to have an 
additional witness who has seen the notice enclosed in the envdope and 
afterwards mailed. 

The sample form also contains a provision that the Proposal shall 
remain in force until the Contract has been awarded and executed and the 
Bond furnished. This seems more nearly adequate than a clause in the 
Information for Bidders that no bid may be withdrawn after it has been 
deposited. Another excellent reading is shown below : 



f . The undersigned hereby accepts the invitation of said Board to submit a 
proposal on said work on the express understanding that he will not withdraw this 
proposal or cause the same to be witiidrawn, and that the Board will hold this 
proposal and the sum deposited herewith until all ci the proposals submitted have 
been canvassed and a contract for said work has been awarded and signed and 
the specified bond furnished and approved. 



Some forms provide that a surety Bond shall be furnished instead of the 
certified check, anda form of Bond for this purpose may be found in the 
chapter on Bond. 
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OFBmNO OF THB BIDS 

At the specified time the bids should be publicly opened and read aloud, 
00 that bidders present, or their agents, may have adequate knowledge of 
all the bids. Tlie bids should preferably be opened by a member of the 
Board. In large cities the official in charge of the letting may be a single 
Commissioner of Public Works, or some similar official, who has no tune 
available for such purposes. It is customary in such a case for the Chief 
Clerk to perform this function of opening the bids. 

The bids are then taken under advisement for comparison and determi- 
nation, and reasonable time is allowable for such purposes. The amounts 
must be carried out and summed up, and the qualifications of the bidder 
as a Contractor must be passed upon. 

AWARD 

Then follows the ''award," and the action of the Board may or may not 
be controlled by statute or by ordinance. There are many public Boards 
that are not required to advertise and are not restricted as to the award. 
For railroad or other private work there are usually no restrictions either 
as to Advertisement or award. 

When the mode of contracting is prescribed and limited by charter or 
ordinance, this must be definitely pursued or the Contract will not bind the 
municipality. Where such mode is prescribed, the municipality has no 
power to proceed otherwise, and the making of a Contract is ultra vires and 
invalid if made in any other way. Ratification of any such action may be 
made only by the proper authority. The l^islature may not ratify action 
contrary to the Ck>nstitution ; ibe municipaJ Council may not ratify acts 
contrary to the charter, but may ratify acts where municipal ordinances 
only have been transgressed. 

Where competitive bidding is required, the steps taken must be such as 
in good faith to invite competition. Competition may be dispensed with 
in certain cases of emergency, monopoly or exclusive right, patented inven- 
tioM, proprietaiy artides, where profeaaional skffl is involved, or where 
selection is made on tests. The action even here must be in good faith. 

Statutes as to advertising and statutes prescribing methods of opening 
bids are mandatory, and are for the protection of the tax paying public. 
The acceptance of a bid where all mandatory requirements have not been 
observed, does not (cannot) make a valid Contract. Statute requirements 
as to hours of labor, employment of union labor, and the like have in some 
cases been held to be unconstitutional, giving a citizen a right to enjoin 
if he takes prompt action before the Contract is entered into. The advice 
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of a practicing attorney is indicated when such requirements apparently 
must be complied with. 

Where a statute or ordinance requires letting to the lowest bidder, no 
award to any other is allowable. All bids, however, may be rejected. 
When the lowest bidder has failed to enter into the Contract it sometimes 
has been held that the Contract might be awarded to the next lowest bidder 
without re-advertising, but the next lowest bidder cannot compel such 
action. The provision for letting to the lowest bidder is not for his benefit, 
but to protect the tax payers, and the lowest bidder has no ''right" to the 
acceptance of his bid. The law, however, is not uniform in all States, as 
to the right to award to the next lowest bidder in case the lowest bidder f aOs 
to execute the Contract and file the Bond. Some courts have held that the 
certified check or Bond is a sufficient protection to the taxpayer. In some 
States, the courts hold re-letting to be necessary. Where an award has 
been made to the lowest bidder under a requirement to do so and he has 
failed to comply with the conditions imposed by his Proposal, he should 
have opportunity to be heard before an award is made to the next lowest 
bidder. 

Unless the lowest bidder is specified and required, or where provision is 
made for letting to the "lowest responsible bidder," or to the "lowest and 
best bidder," the courts have usually held it to confer discretionary powers 
upon the public officers to determine the responsibility of the bidder and the 
acceptability of his surety ; the action of such officials has a judicial cliar- 
acter, and consideration may be given to financial responsibility and to 
the skiU, ability, and integrity required. The official, however, cannot 
exercise his discretion arbitrarily and without reason. While arbitrary 
determination is not allowable, the courts are slow to interfere with the 
action of officials in their discretion, and although the acts and require- 
ments of a Board of Public Works are subject to review by the courts, 
nevertheless,, the acts being discretionary, the coiuts do not interfere unless 
the motive is fraudulent or does positive injury ; they sometimes tolerate 
restrictions and requirements for which no just cause has been assigned 
and which are frequently burdensome to bidders. 

It is further true that no public officer is responsible in a dvil suit where 
his acts have been judicial or discretionary, however erroneous ; but the 
wilful award of a Contract by a city official, wrongfully and with evil 
intent, is a criminal offence and may lead to indictment, although in practice 
it is difficult to pursue such a case to a satisfactory conclusion. 

Not only is it necessary that the Proposals should one and all be made 
upon precisely the same data and with the same means offered to all, but 
it is also requisite that the Contract should be executed in the form, under 
the same terms, and according to the plans and Specifications upon which the 
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bid was made ; the bidder should insist on this. If there is a change, there 
is not a compliance with the statute requirements. The provisions of the 
Contract that the City Engineer or Chief Engineer may make changes are 
all right provided these do not materially change the character and cost. 
Extra work also is l^ally limited to such reasonable smaU amounts as are 
necessary to the Contract. Intent andfgood faith are the important de- 
ments where any conlaroversy arises on these points ; ordinarily the evi- 
dence would need to be strong to disturb acts in the discretion of the En- 
gineer. Cases are not altogether rare, however, where this has been done. 



CHAPTER XVI 

URIPOBM COmfttACT FORM 

A valid Contract exists provided oqIj that the four esBentiah are 
present : 

1. Mutual assent to the terms of the agreement. 

2. C!ompetent parties. 

3. A valid oonsiderationy actual or presumed. 

4. Definite and lawful subject matter to be acted upon. 

This chapter deals with the subject matter. While it is true that a 
Contract exists provided only that these four essentials are present, it is 
yet necessary, when something is to be done, that the terms should be 
sufficiently explicit so that exactly what is wanted is; properly set forth. 
Experience has established many points necessary to be covered in Con- 
tracts for public work or other work of a similar character. This chapter 
will be devoted to a consideration of those provisions covering the sub- 
ject matter which have been found essential or desirable in such work, 
so that there results not only a Contract, but a well drawn Contract. 

In such work, the written description of what is to be done is divided 
into two parts, the Contract proper and the Specifications. The Contract 
very commonly refers to the Specifications '' which are hereby made a 
part of this Contract," and the Specifications 'in turn are supplemented 
by plans or drawings '' which are hereby made a part of these Specifica- 
tions." 

The Contract proper should cover the agreement and such parts of the 
work to be done as are general in character and applicable to almost any 
¥^rk, without close reference to its immediate character. The Specifica- 
tions, as the name suggests, should specify the materials, workmanship and 
methods necessary to secure satisfactory work of any special sort, and 
strictly should not include any clauses of agreements. 

It is sometimes found difficult to observe a clear line of demarcation 
between Contract and Specifications. As an outcome, it is not uncommon 
for the Specifications to be included within the body of the Contract, 
so that the signatures are subscribed at the bottom of the document of 

16-1 
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which the Spedfications form a part. On the contrary, it is also oonimon 
to have the Contract a shorter document which refers to the SpecificationB 
as a part of the Contract, althoui^ these are not bodily included within 
its limits. In the case of most public work, the forms of Instructions to 
Bidders, Proposal, Bond, Contract, and Specifications are printed and 
bound together in a pamphlet or booklet where all may conveniently be 
read and considered together. 

There is very little choice as to which method should be adopted. 
Since it is very difficult to separate completely Contract agreements from 
Specifications, there seems to be some theoretical advantage in having 
the Specifications included in the body of the Contract. On the other 
hand, there is a practical advantage, sometimes, in having a gen«^ Con- 
tract Form in print, and then referring to Spedfications for each class of 
work, with a statement that these Specifications are made a part of the 
Contract. As a matter of experience, it is not apparent that any vital 
fault exists in well written Contracts in either form. 

The American Railway Engineering Association has seen fit to keep 
the Specifications sei)arate and has provided a general " Uniform Contract 
Form " which contains very much that is conmiendable, and which is 
favorably regarded by the surety companies and by many Contractors. 
This form, the one in use in 1917, is shown below as a standard or baas 
for discussion. 

A6REBBCBNT FORM 

(Copsrright, by Amerioan Railway Engmeering AModatioii, 900 Soath Miehiflui ATeiraa; 
Chicaco, Dl., March, 1918). 

THIS AGREEMENT, made this day of 

in the year by and between 



party of the first part, hereinafter called the Contractor, and 



party of the second part, hereinafter called the Company. 

WITNESSETH, That, in consideration of the covenants and agreements 
hereinafter mentioned, to be performed by the parties hereto and of the pay- 
ments hereinafter agreed to be made, it is mutually agreed as follows : 

The Contractor shall famish all the materials, superintendence, labor, equip* 
ment and transportation, except as hereinafter specified, and shall execute, 
construct and finish, in an expeditious, substantial and workmanlike manner, 
to the satisfaction and acceptance of the Chief Engineer of the Company, 

{Here follows a staiemefU of the toork to be performed.) 

in accordance with the plans hereto attached, identified by the signatures 
of the parties hereto, or as herdn described, and the following GENERAL 
CONDITIONS, requirements and specifications, forming part of this contract 
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The work coTered by fUs contract shall be commenced 

and be completed on or before the day of 

191 . . time being of the essence of this contract 



And in consideration of the completion of the work described herein, and 
the fulfillment of all stipulations of this agreement to the satisf action and accept- 
ance of the Chief Engineer of the Company, the said Company shall pay, or 
cause to be paid, to sidd Contractor, the amount due the Contractor, based on 
the following prices : 

(HerefoUcws a ataiemerd of prieea.) 

CONSTRUCTION CONTRACT 

GENERAL OONDITIONS 

1. BOND. The Contractor shall, at the time of the execution and delivery 
of this contract and before the taking effect of the same in other respects, 
furnish and deliyer to the Company a written bond of indemnity to the amount 

of dollars, in form and substance and with surety 

thereon satisfactory and acceptable to the Company, to insure the faithful 
performance by the Contractor of all the covenants and agreements on the part 
of the Contractor contained in this contract. 

This bond shall remain in force and effect for the full amount or such 
smaller amount as may at any time be specified by the Chief Engineer. 

2. CONTRACTOR'S UNDERSTANDING. It is understood and agreed 
that the Contractor has, by careful examination, satisfied himself as to the 
nature and location of the work, the conformation of the ground, the character, 
quality and quantity of the materials to be encountered, the character of equip- 
ment and facilities needed preliminary to and during the prosecution of the 
work, the general and local conditions, and all other matters which can in any 
way affect the work under this contract No verbal agreement or conversation 
with "any officer, agent or employe of the Company, either before or after the 
execution of this contract, shall affect or modify any of the terms or obligations 
herein contained. 

8. INTENT OF PLANS AND SPECIFICATIONS. «A11 work tiiat may 
be called for in the specifications and not shown on the plans, or shown on the 
plans and not called for in the specifications, shall be executed and furnished 
by the Contractor as if described in both these ways ; and should any work or 
material be required which is not denoted in the specifications or plans, either 
directiy or indirectiy, but which is nevertheless necessary for the proper 
carrying out of the intent thereof, the Contractor is to understand the same to 
be implied and required, and shall perform all such work and furnish any such 
material as fully as tf they were particularly delineated or 



4. PERMITS. Permits of a temporary nature necessary for the prose- 
cution of the work shall be secured by the Contractor. Permits for permanent 
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•tnietiiret or p«niuui«iit dmgM in eiittiaK ftcOiflM than be lecared hj tiha 
Company. 

6. FROTBCnON. Whoncfrer the local conditionsi lawa or ordinances 
require, the Contractor ahall famiali and maintain, at his own coat and expense, 
neceaaary passageways, guard f encea and lighta and such other facilities snd 
means of protection as may be required. 

ft. RIOfiTS OF ^VARIOUS INTBRBSTS. Whererer work being done 
by Ounpany forces^or-|by other contractors is contiguous to work coTored by 
this contract, the respectiTe rights of the Taxious Interests involved shall be 
established by the Engineer, to secure the completion of the various portions 
of the work in general harmony. 

7. CONSENT TO TRANSFER. The Contractor shall not let or transfer 
this contract or any part thereof (except for the delivery of material) without 
consent of the Chief Engineer, given in writing. Such consent does not release 
or relieve iht Contractor from any of his obligationa and liabilitiea under the 
contract 

8. SUPERINTENDENCB. The Contractor shall constantly superintend 
all the work embraced in thia contract. In person or by a duly authorized mana- 
ger acceptable to the Company. 

9. TIMELT DEMAND FOR POINTS AND INSTRUCTIONS. The 
Contractor ahall provide reasonable and necessary opportunities and facilities 
for setting points and making measurements. He shall not proceed until he 
has made timely demand upon the Engineer for, and has received from himy 
such points and instructions as may be necessary as the work progresses. The 
work shall be done in strict conformity with such points and instructions. 

10. REPORT ERRORS AND DISCREPANCIES. If the Contractor, 
in the course of the work, finds any discrepancy between the plans and the 
physical conditions of the locality, or any errors or omissions in plans or in the 
layout as given by said points and instructions, it shall be his duty to imme- 
diately inform the Engineer, in writing, and the Engineer shall promptly verify 
the same. Any work done after such discovery, until authorized, will be done 
At the Contractor's risk. 

11. PRESERVATION OF STAKES. The Contractor must carefully 
preserve bench marks, reference points and stakes, and in case of willful or 
careless destruction, he will be charged with the resulting expense and shall 
be responsible for any mistakes that may be caused by their unnecessary loss 
or disturbance. 

12. INSPECTION. AU work and material shall be at all times open to 
the inspection, acceptance, or rejection of the Engineer or his duly authorized 
representative. The Contractor shall give the Engineer reasonable notice 
of starting new work and shall provide reasonable and necessary facilities 
for inspection, even to the extent of taking out portions of finished work; 
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Ui case the work is f oimd sstisf tctoiy, ti&e cost of tskinf oat and repUcement 
will be paid by ^le Company. No work shall be done at ni^ht without the 
previous approval of the Bngineer. 

18. DEFBCTIVB WORK OR MATERIAL. Any omission or f aUure on 
the part of the Engineer to disapprove or reject any work or material shall not 
be construed to be an acceptance of any defective work or materiaL The 
Contractor shall remove, at his own expense, any work or material condenmed 
by the Engineer, and shall rebuild and replace the same without extra charge, 
and in default thereof the same may be done by the Company at the Contrac- 
tor's expense, or, in case the Chief Engineer should not consider the defect 
of sufficient importance to require the Contractor to rebuild or replace any im* 
perfect work or material, he shall have power, and is hereby authorized, to make 
an equitable deduction from the stipulated price. 

14. INSURANCE. The Contractor shall secure in the name of the Com- 
pany, policies of fire insurance in amount, form, and companies, satisfactory 
to the Chief Engineer, upon such structures and material as shall be specified 
by the latter, payable to the Company for the benefit of the Contractor or the 
Company as the Chief Engineer shall find their interests to appear. 

16. INDEMNITY. The Contractor shall indemnify and save harmless 
the Company from and against all losses and all claims, demands, payments, 
suits, actions, recoveries and judgments of every nature and description brought 
or recovered against it, by reason of any act or omission of the said Contractor, 
his agents or employes, in the execution of the work or in consequence of any 
negligence or carelessness in guarding the same. 

16. SETTLEMENT FOR WAGES. Whenever, in tiie opinion of the 
Chief Engineer, it may be necessary for the progress of the work to secure to 
any of the employes engaged on the work under this contract any wages which 
may then be due them, the Company is hereby authorized to pay said employes 
the amount due them or any lesser amount, and the amount so paid them, as 
shown by their receipts, shall be deducted from any moneys that may be or 
become payable to said Contractor. 

17. LIENS. If at any time there shall be evidence of any lien or claim 
for which the Company might become liable and which is chargeable to the Con- 
tractor, the Company shall have the right to retain out of any payment then 
due or thereafter to become due, an amount sufficient to completely indemnify 
the Company against such lien or claim, and if such lien or claim be valid, the 
Company may pay and discharge the same, and deduct the amount so paid from 
any moneys which may be or become due and payable to the Contractor. 

18. wore: ADJACENT TO RAILROAD. Wherever the work em- 
braced in this contract is near the tracks, structures or buildings of this Com- 
pany or of other railroads, the Contractor shall use proper care and vigilance 
to avoid injury to persons or property. The work must be so conducted as not 
to interfere with the movement of trains or other operations of the railroad; 
or, if in any case such interference be necessary, the Contractor shall not pro* 
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€66d imttt he hfls flnt obtained q^eciflc aisttiority and dkecfions thereof fr 
ffoper designated officer of liie Con^anyand has the approval of the Bngineer. 

19. RISK. The work under thia contract in ereiy respect shall be at the 
risk of the Contractor until finished and accepted, except damage or injury 
cansed directly by Company's agents or employes. 

SK>. ORDER AND DISCIPLINB. The Contractor shall at all times en- 
force strict discipline and good order among his employes, and any employe 
of the Contractor who shall appear to be incompetent, disorderly or intemperate, 
or in any other way disqualified for or unfaithful to the work intrusted to him, 
shall be discharged immediately on the request of the Engineer, and he sliall 
not again be employed on the work without the Engineer's written consent 

SI. CONTRACTOR NOT TO HIRB COMPANTS EMPLOYES. The 
Contractor shall not employ or hire any of the Company's employes without 
the permission of the Engineer. 

82. INTOXICATING LIQUORS PROHIBITED. The Ccmtractor, in 
so far as his authority extends, shidl not permit the sale, distribution or use of 
any intoxicating liquids upon or adjacent to the work, or allow any such to be 
brought upon, to or near the property of the Con^any. 

28. CLEANING UP. The Contractor shall, as directed by the Engineer, 
remove from the Company's property and from all public and private proper^r 
at Ills own expense, all temporary structures, rubbish and waste materials 
resulting from his operations. 

24. ENGINEER AND CHIEF ENGINEER DEFINED. Wherever in 
this contract tlie word Engineer is used, it shall be understood as referring to 
the Chief Engineer of the Company, acting personally or through an assistant 
duly authorized in writing for such act by the Chief Engineer, and wherever the 
words Cliief Engineer are used it shall be understood as referring to the Chief 
Engineer in person, and not to any assistant engineer. 

26. POWER OF ENGINEER. The Engineer shall have power to reject 
or condemn all work or material which does not conform to this contract; to 
direct the application of forces to any portion of the work which, in his judg- 
ment, requires it; to order the force increased or diminished, and to decide 
questions which arise between the parties relative to the execution of tiie work* 

26. ADJUSTMENT OF DISPUTE. All questions or controversies which 
may arise between the Contractor and the Company, under or in reference to 
this contract, shall be subject to the decision of the Chief Engjbieer, and his 
decision shall be final and conclusive upon both parties. 

27. ORDER OF COMPLETION; USE OF COMPLETED POR- 
TIONS. The Contractor shall complete any portion or portions of the work 
in such order of time as the Engineer may require. The Company shall have 
the rig^it to take possession of and use any completed or partially completed po!r« 
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tiesB of the work, notwiflistuidiiig the time for completing tiie entire work or 
rach portions may not have expired ; tmt sudi taking possession and use shall 
not be deemed an acceptance of the work so taken or used or any part thereof. 
If such prior use increases the cost of or delays the work, the Contractor will be 
entitied to such extra compensation, or extension of time, or both, as the Chief 
Engineer may determine. 

38. CHAJf GES. The Company shall have the right to make any changes 
that may be hereafter determined upon, in the nature or dimensions of the 
work, either before or after its commencement, and such changes shall in no 
way affect or void the obligations of this contract If such changes make any 
change in the cost of the work, an equitable adjustment shall be made by the 
Chief Engineer to cover the same. 

29. EXTRA WORK. No bill or claim for extra work or material shall be 
allowed or paid unless the doing of such extra work or the furnishing of such 

extra material shall have been authorized in writing by the 

Engineer. 

The price for such work shall be determined by the Chief Engineer, who 
may either fix a unit price or a lump-sum price, or may, if he so elects, provide 
that the price shall be determined by the actual cost, to which shall be added 

per cent, to cover general expense and superintendence, profits, 

contingencies, use of tools. Contractor's risk and liability. If the Contractor 
shall perform any work or furnish any material which is not provided for in this 
contract, or which was not authorized in writing by the Engineer, said Con- 
tractor shall receive no compensation for such work or material so furnished, 
and does hereby release and discharge the Company from any liability therefor. 

If the Contractor shall proceed with such extra work or the fumislung of 
such extra material after receiving the written authority therefor, as herein- 
before provided, then such work or material, stated in the written authority 
of the Engineer, shall be covered, governed and controlled by all the terms and 
provisions of tMs contract, subject to such prices as may be agreed upon or 
fixed by the Chief Engineer. 

If the Contractor shall decline or fail to perform such work or furnish such 
extra material as authorized by the Engineer in writing, as aforesaid, the Com- 
pany may then arrange for the performance of the work in any manner it may 
see fit, the same as if this contract had not been executed, and the Contractor 
shall not interfere with such performance of the work. 

80. PROPERTY AND RIGHT OF ENTRY. The Company shall pro- 
vide the lands upon which the work under tliis contract is to be done, except 
that the Contractor shall provide land required for the erection of temporaiy 
construction facilities and storage of his material, together with right of access 
to the same. 

The Contractor shall not ship any material or equipment until he has re- 
ceived written notice from the Engineer that he may proceed with said work 
or any part thereof. 

81. UNAVOIDABLB DELAYS; EXTENSION OF TIME ON PARTS 
OF WORK. If the Contractor shall be delayed in the perfonnance of the 
work from any cause for which the Cmnpany is responsible, he shall, upon 
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wiitCen i^plicatten to die CU^ Bngineer at the time of eodi deUy, be gnutted 
•ttch eztaLrion <rf time as die CbiciBogiiieer shall deem equitable and just 

8S. SUSPBNSION OF WORK. The Company may at any time stop 

the worki or any part thereof » by giving days' notice to the Contractor 

in writing. The work shall be resumed by the Contractor in ten (10) days after 
the date fixed in the written notice from the Company to the Contractor so to 
do. The Company shall not be held liable for any damages or anticipated 
profits on account of the work being stopped, or for any work done during the 
interral of suspension. It will, howeTer, pay the Contractor for expense of men 
and teams necessarily retained during the interval of suspensioni provided the 
Contractor can show that it was not reasonably practicable to move these men 
and teams to other points at which they could have been employed. The Com- 
pany will further pay the Contractor for time necessarily lost during such sus- 
pension at the rate of per cent, per annum on the estimated value 

of materials, equipments, and fixtures furnished by the Contractor on the work 

which are necessarily idle during such suspension, said rate of per 

cent per annum being understood to include depredation, interest and insur- 
ance. But if the work, or any part thereof, shall be stopped by the notice in 
writing aforesaid, and if the Company does not give notice in writing to the 

Contractor to resume work at a date within of the date 

fixed in the written notice to suspend, then the Contractor may abandon that 
portion of the work so suspended and he will be entitled to the estimates and 
payments for such work so abandoned, as provided in Section 38 of this con- 
tract 

88. (a) EXPEDITING WORK, CORRECTING IMPERFECTIONS. 
If the Chief Engineer of the Company shall at any time be of the opinion that the 
Contractor is neglecting to remedy any imperfections in the work, or is not 
progressing with the work as fast as necessary to ihsiure its completion within 
the time and as required by the contract, or is otherwise violating any of the 
provisions of this contract, said Chief Engineer, in behalf of the Company, shall 
have the power, and it shall be his duty to notify the Contractor to remedy 
such imperfections, proceed more rapidly with said work, or otherwise comply 
with the provisions of this contract 

(b) ANNULMENT. In such case the Company may give the Contractor 
ten (10) days' written notice, and at the end of that time, if the Contractor con- 
tinues to neglect the work, the Company may provide labor and materials and 
deduct the cost from any money due the Contractor under this agreement; 
and may terminate the employment of the Contractor under this agreement and 
take possession of the premises and of all materials, tools and appliances 
thereon, and employ such forces as may be necessHry to finish the work. In 
such case the Contractor shall receive no further payment until the work shall 
be finished, when, if the unpaid balance that would be due under this contract 
exceeds the cost to the Company of fltiifthitig the work, such excess shall be 
paid to the Contractor ; but if such cost exceeds such unpaid balance, the Con- 
tractor shall pay the difference to the Company. 

(c) COMPANT MAT DO PART OF WORK. Upon faUure of the Con- 
tractor to comply with any notice given in accordance with the provisions 
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hereof 9 the Company shall have the altematiYe richt, instead of assuming charge 
of the entire work, to place additional f orceSi tools, eqiil]iment and materials 
on parts of the work for the purpose of carrying on such parts of the work, 
and the cost incurred hy the Company in carrying on such parts of the work 
shall he payahle hy the Contractor, and such work shall he deemed to he carried 
on hy the Company on account of the Contractor, and the Contractor shall he 
allowed therefor the contract price. The Company may retain the amount 

of the cost of such work, with per cent added, from any sum or 

sums due or to become due the Contractor under this agreement. 

34 (a) ANNULMBNT WITHOXJT FAULT OF CONTRACTOR. The 
Company shall have the right at any time, for reasons which appear good to it, 
to annul this contract upon giving thirty days' notice in writing to the Contractor, 
in which event the Contractor shall be entitled to the fuU amount of the estimate 
for the work done by him under the terms and conditions of this contract up 
to the time of such annulment, including the retained percentage. The Con- 
tractor shall be reimbursed by the Company for such expenditures as in the 
judgment of the Chief Engineer are not otherwise compensated for, and as are 
required in preparing for and moving to and from the work; the intent being 
that an equitable settlement shall be made with the Contractor. 

(b) NOTICE — HOW SERVED. Any notice to be given by the Company 
to the Contractor under this contract shall be deemed to be served if the same 
be delivered to the man in charge of any office used by the Contractor, or to his 
foreman or agent at or near the work, or deposited in the postoffice, postpaid, 
addressed to the Contractor at his last known place of business. 

(c) REMOVAL OF EQUIPMENT. Incaseof annulment of this contract 
before completion from any cause whatever, the Contractor, if notified to do so 
by the Company, shall promptly remove any part or all of his equipment and sup- 
pttes from the property of the Company, failing which the Company shall have 
the right to remove such equipment and supplies at the expense of the Con- 
tractor. 

85. FAILURE TO MAKE PATMENTS. Failure by the Company to 
make payments at the times provided in this agreement shall give the Contrac- 
tor the rig^t to suspend work until payment is made, or at his option, after 
thirty (30) days' notice in writing, should the Company continue to default, to 
terminate this contract and recover the price of all work done and materials 
provided and all damages sustained, and such failure to make payments at the 
times provided shall be a bar to any claim by the Company against the Con- 
tractor for delay in completion of the work due to such suspension or failure to 

88. MONTHLY ESTIMATE. So long as the work herein contracted 
for is prosecuted in accordance with the provisions of this contract, and with 
such progress as may be satisfactory to the Chief Engineer, the said Chi^ 
Engineer will on or about the first day of each month, make an approximate 
estimate of the pr o portionate value of the work done and of material furnished 
or delivered upon the Company's property at the rite of the work, up to and 
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indttding the burt day of the prerloas aiontlu The amount of said efttmatOy 

after dedactiiic pw cent and ell previotts paymenti, shall be due 

and payable to the Contractor at the ofllce4rf the Treaaisrer of the Company on 
or aboot flie day of the current month. 

ST. ACCEPTANCE. The work ehaU be Inspected for acceptance by the 
Company promptly i^on receipt of notice in writing that the work is ready for 
such inspection. 

S8. FINAL ESTIMATES. Upon the completion and acceptance of tiie 
work tile Chief Engineer shall execute a certificate over his signature that the 
whole work provided for in this sgreement has been completed and accepted 
by him under the terms end conditions thereof, whereupon the entire balance 
found to be due to the Contractor, including said retained percentage, shall 
be paid to the Contractor at the ofllce of the Treasurer of the Con^any within 
days after the date of said final certificate. Before the time of pay- 
ment of said final estimate the Contractor shall submit evidence satisfactory 
to the Chief jBngineer that all payrolls, material bills, and outstanding indebted- 
ness, in connection with this work, have been paid. 

This agreement shall inure to the benefit of and be binding upon the l^;al 
representatives and successors of the parties respectively. 

. In Witness Whereof, the parties hereto have executed this agreement in 
the day and year first above written. 



WITNESS: 



This Uniform Contract Form is the result of the work of a special 
committee of the Association. It has been worked out, through careful 
consideration in Committee, during several years, has had the advantage 
of extensive discussion at more than one annual meeting, and in the mean- 
time has been submitted to the legal departments of a number of railroads. 
Its history of careful consideration and formal adoption by the Associa- 
tion seems to justify its use here as a groundwork for the discussion of the 
important clauses in the provisions of Contracts for public work or for 
important corporation construction work. 

Considering the first clause : 

THIS AGREEMENT, made this day of 

in the year by and between 



party of the first part, hereinafter called the Contractor, and 
party of the second part, hereinafter called the Company. 
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U will be noted that one party is called the " party of the first part/' and 
the other, the ''party of the second part." These dengnations serve 
to make a clear distinction in describing or naming the two parties to the 
Contract, and these demgnations are used for this purpose only in this 
and many other carefully drawn Contracts. Older Contracts often used 
'' party of the first part '' and " party of the second part " throughout 
the body of the Contract. In good modem practice the term Contrac- 
tor for one party and the term Company, Board, Commission, City, 
State, Owner or similar appropriate name for the other party, is used 
in an cases afterwards in the Contract. It makes no difference whether 
the Contractor is called '' party of the first part " or '* party of the sec- 
ond part." 

The words used in stating the agreement are found to vary somewhat 
to suit the taste of the Engineer, or lawyer, or other person who drafts 
the Contract. 

The form ^ven above is : 

This agreement made 

Two other forms in common use are : 

A. This agreement made and entered Into 

B. This agreement made and concluded 

All of these three phrases are well established in use. The simple 
form '' This agreement made " has been adopted both by the American 
Railway Engineering Association and by the American Institute of Archi- 
tects, and it seems preferable on the ground of simplicity. Another read- 
ing is: 

C Articles of Agreement made, etc., (followed by) 
Now this agreement witnesseth, etc. 

This seems less simple and to have no advantage over the others. 
The next clause is : 

WITNESSETH, That, in consideration of the covenants and agreements 
hereinafter mentioned, to be performed by the iiarties hereto and of the pay- 
ments hereinafter agreed to be made, it is mntoaUy agreed as follows : 

Slightiy different readings, somewhat less simple, are these : 

A. Witnesseth, That the parties to these presents, each in consideration of 
the covenants and agreements on the part of the other, herein contained, do hereby 
covenant and agree, the party of the first part for itself, and the party of the second 
part for themselves, and their heirs, executors, administrators and assigns, and 
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under the penalty expressed in a bond bearing even date with these piesenta, and 
hereto anneged» as follows : 

B. Witnesseth, that the partiee to these presents, each in consideration of 
the undertakings, promises and agreements on the part of the other herein con- 
tained, have undertaken, iHomised and agreed, and do hereby undertake, promise 
and agree, the party of the first part for itself, its successors and assigns, and the 
party (parties) of the second part for himself (themselves) and his (their) hein, 
executors and administrators or successors as follows : 

It should be noted that the Uniform Contract Form provides near the 
close of the entire agreement, that : 

This agreement shall inure to the benefit of and be binding upon the legal 
representatives and successors of the parties respectively. 



This apparently covers the reference to ''heirs, execiitorsi and ad- 
ministrators " which occurs above. 

Another reading found elsewhere is this : 

C. Witnesseth, that for and in consideration of the payments and agreements 
hereinafter mentioned, to be made and performed by the said party of the first 
part, and under the penalty expressed in the bond bearing even date with these 
presents, and hereto annexed, the said party of the second part agrees, etc. 

A very simple form used in the Standard Contract Form of the '' Amer- 
ican Institute of Architects " is : 

D. Witnesseth that the Contractor, in consideration of the agreements herein 
made by the Owner, agrees with the Owner as follows : 

Another simple form including both clauses discussed above is this : 

E. The Cambridge Bridge Commission, a Commission duly created by Chap- 
ter 467 of the Acts and Resolves of the Massachusetts Legislature, Session of 1898, 
and the other party signing this contract, hereinafter designated as Contractor, 
agree as follows : 

Later Contracts, however, made by the same ConmiisEdon have had a 
more elaborate form. The above might have been written in this way : 

F. The Cambridge Bridge Commission, etc., party of the first part, herein- 
after called the Commission, and Benjamin Young, party of the second part, 
hereinafter called the Contractor, mutually agree as follows : 

Then the form would still be simple and yet a tiifle clearer. The omisedon 
of the words, " each in consideration of the covenants and agreements 
herdnafter mentioned, to be performed by the parties hereto," etc., seems 
not important if the Contract in its later terms definitely provides that 
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each party agrees to do certain things. Probably most lawyers or others 
drafting a Contract would prefer to have the word " consideration " used 
in this connection. 

EiVen then, the following ample form has much to commend it : 

0. The Cambridge Bridge Commission, eto., party of the first part, herein- 
after called the Commission, and Benjamin Young, party of the second part, here- 
inafter called the Contractor, each in consideration of the agreements to be per- 
formed, and the payments to be made by the parties hereto, mutually agree as 
follows : 

In this form, the term '' witnesseth " is dispensed with, as are several 
other words rather formal in character. 
One form in use provides that : 

H. A, B, and C, the Commission, herein acting for the Common* 

wealth of Massachusetts, and without personal liability to themselves, and 

hereinafter designated as Contractor, agree as follows : 

The Contractor shall furnish all the materials, superintendence, labor, equip- 
ment and transportation^ except as hereinafter specified, and shall execute, 
construct and finish, in an expeditious, substantial and workmanlike manner, 
to the satisfaction and acceptance of the Chief Engineer of the Company, 

{Here foUowi a statement of the work to he performed,) 

Other readings taken from actual Contract forms aro : 

A. The contractor agrees, at his own proper cost and expense, to do and com- 
plete all the work and furnish all the labor, machinery, tools and materials, except 
as herein specified, and to do everything required to build, etc. 

B. The Contractor shall furnish and do ever3rthing, except as herein otherwise 
provided, necessary to complete the work in accordance with the terms of this 
contract and with the requirements of the Chief Engineer thereunder. 

C. The Contractor agrees at his own expense, to do and complete all the work 
and furnish all the materials required to be done or fiunished by him m the follow- 
ing specifications in a proper, thorough and workmanlike manner, in accordance with 
the terms of this contract and specifications, and to the satisfaction of the Chief 
Engineer; and to do all and singular the things in this contract and specifications 
provided. 

Z>. The Contractor shall and will at his own cost and expense fumisb aU the 
materials not otherwise expressly designated to be furnished by the Commission, 
and do all the work called for by this contract, as set forth in the specification here- 
inafter contained, to wit : 

Other forms are in part as shown below: 

B, At his proper cost and expense to do all the work and f umiah all materials, 
tools, labor uid aJl appliances and appurtenances called for by this agreement. 
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F, All matezial and supfdies, plant, tools, and implements, teams, can, and 
tracks; in fact all material and appliances of every sort or kind that may be neoes- 
eary for the full and ccHnplete carrying out of this contract. 

0. The Contractor diall provide a complete and adequate construction plant 
of tools and machinery of a character suitable for perf ormisg satisfactorily and 
expeditiously the various parts of the work, and an effective oiganisation of work- 
men, mechanics, tradesmen and other employees trained and skilled in their various 
occupations. 

The following form has been used by the Board of Water Supply of 
New York : 

H. The Contractor shall do all the work and furnish all the materials, tools 
and appliances, except as her^ otherwise specified, necessary or proper for per- 
forming and completing the work required by this contract, in the manner and 
ioithin the time hereinafter specified. He shaU complete the entire work to the 
satisfaction of the Board, and in accordance with the specifications and drawings 
herein mentioned. 

Another New Yoik f onn adds to the above : 

7. At the prices herein agreed upon and fixed therefor; provided, however, 
that said contract drawings may from time to time be altered or modified as here- 
inafter provided. 

Reference to Section 28 will show a proper provision for changes, which 
hardly need to be covered here. 

Either of the above readings is valuable because it provides in a general 
way, independent of Specifications or General Conditions, that the Contract 
tor shall carry out the Contract to the satisfaction of the Chief Engineer. 
Some Contracts drawn by very competent Boards fail to include this 
clause. Nevertheless the clause seems important in two particulars; 
it provides a general clause covering the Contract without specific items 
which occur later, and it provides that the work shall be done to the^ satis- 
faction of the Chief Engineer. The importance of the latter provision will 
be discussed to better advantage in connection with Section 26. That the 
New York Water Supply Contract provides for ^' the satisfaction of the 
Board '' rather than of the Chief Engineer is probaUy due to a special 
provision of Statute Law applying to New York CSty exclusively, and for 
many Contracts woiQd not be advantageous. 

in accordance with the plans hereto attached identified by the signatures of 
the parties hereto, or herein described, and the following GENERAL CONDI- 
TIONS, requirements and spedflcations, forming part of this contract 

This clause provides for identifying plaius by the idgnatures of the par- 
ties, which represents good practice. In some cases, however, a ampk 
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description of a plan may suffice and be more convenient. Reference to 
the General Conditions which f ollow, seems necessary ; as also reference 
to the Specifications that, for railroad work of various sorts, can best be 
arranged in a separate document *' which forms part of the Contract." 

The work covered by this contract shall be conmienced 

and be completed on or before the 

day of 19X . . . . time being of the essence 

of this contract 

i 

Many Contracts fail to use the words, ** time being of the essence of 
the Contract/' or words of similar purport. This clause seems wise in 
case provision is made either for "liquidated damages" or damages 
otherwise determined, if the work is not completed at the time specified. 
It is equaDy dearable wherever clauses are introduced providing that the 
Commission may take the work from the Contractor, or take other special 
measures in case the Contractor fails to conduct the work in an expedi- 
tious manner. Along this line the New York Water Supply Contract 
provides : 

A. The time in which the various portions and the whole of this Contract 
are to be performed and the work is to be completed b of the essence of this agree- 
ment. 

The blank lines in the Uniform Contract Form allow a provision to be 
introduced dealing with damages for failure to complete the work within 
the time specified, which is a suitable provision in many Contracts but 
not in all. 

A discussion of penalty and liquidated damages and of forms used in 

specifying the latter, may be found in the next chapter. 

. 

And in consideration of the completion of the work described herein, and 
the fulfillment of all stipulations of Hiis agreement to the satisfaction and ac« 
ceptance of the Chief Engineer of the Company, the said Company shall pay, or 
cause to be paid, to said Contractor, the amount due to the Contractor, based 
on the following prices : 

Other readings are : 

A. It IS further agreed that the following prices shall be paid by the Common- 
wealth and received by the Contractor as full compensation. 

B4 The CSty agrees to pay and the Contractor agrees to lecdve the prices 
specified inihe proposal submitted by him .... wiiich said prices are as follows 
to wit: 

C. The Commission shall pay and the Contractor shall be compensated in 
fun for everything furnished and done by him under this contract and for well and 
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faithfully completing the work and the whole thereof upon the tMiaia of the aereral 
pricee set forth and provided in the following items herein : 

D. The (Sty will pay and the Contractor shall receive: 

E. It is agreed that the Commonwealth diall pay and that the Contractor 
shall receive : 

F. The Contractor agrees to construct the part hereuiafter desciibed of a 
Rapid Transit Railroad, with its appurtenances. The City agrees to pay the 
Contractor the sums of money hereinafter mentioned at the tunes and in the manner 
and upon the terms and conditions hereinafter set forth. 

The direct reading that the " City shall pay and the Contractor shall 
receive " seems desirable ; this is a positive agreement by each party to 
one of the most important provisions of the Contract. 

Many Contracts add to this, clauses of the following character : 

0. As full compensation for furnishing all the materials called for, not found 
in the work, and for aU labor and use of tools and other implements necessary for 
executing the work contemplated in this contract; also for all loss or damage aris- 
ing out of the natxue of the work, or from the action of the elements, or from any 
unforeseen obstructions or difficulties which may be encountered in the prosecution 
of the work, and for aU reasons of every description connected therewith ; also for 
all expense incurred by and in consequence of the suspension of discontinuance 
of said work as herein specified and for well and faithfully completing the work, 
and the whole thereof, according to the plans and specifications and requirements 
of the En^pneer under them, which said prices are as follows to wit : 

A large part of this seems to be legal verbiage and much of it may be 
provided for elsewhere in the Contract, as appears to be done in the Uni- 
form Contract Form. It appears to be unnecessary here. 

The following reading is suggested : 

H. The Company will pay and the Contractor will receive as full compensa- 
tion for the completion of the woric described herein and the fulfilment of all stipu- 
lations of this agreement to the satisfaction and acceptance of the Qiief Engineer 
of the Company, the amount found by the Chief Engineer to be due the Contractor, 
based on the following prices : 

Monthly payments are provided for in Section 36. 

A provision is frequently added after the schedule of quantities stating 
that they are approximate. Such a provision is usually introduced also 
in the Proposal. It seems desirable that the Contract should contain 
such a provisioni and forms for this purpose are discussed in the next 
chapter. 
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GENERAL CONDITIONS 

1. BOND. The Contractor sball, at the time of fhe execution and deliverf 
of this contract and before the taking effect of the same in other respects, 
furnish and deliver to the Company a written bond of indemnity to the amount 

of dollars, in form and substance and with 

surety thereon satisfactory and acceptable to the Company, to insure the faith- 
ful performance by the Contractor of all the coyenants and agreements on the 
part of the Contractor contained in this contract 

This bond shall remain in force and effect for the full amount or such 

smaller amount as may at any time be specified by the Chief Engineer. 

# 

The provision that a Bond shall be furnished seems at first not to be 
appropriate as a part of the Contract itself ; this is perhaps true where 
a Proposal form is used which provides for furnishing a Bond and for 
the forfeiture of the certified check in case the Contractor fails to sign 
the Contract and furnish a satisfactory Bond. 

Nevertheless the Bond refers to a Contract, and in some forms (as in 
the Uniform Contract Form) it recites the date of the Contract to more 
f uUy identify it. Strictly, the Contract must be executed before the Bond ; 
otherwise there is no Contract whose performance the Bond guarantees. 
It becomes then a suitable provision that " The Contractor agrees at the 
time of the execution and delivery of this contract, and before the taking 
effect of the same ' in other respects,' to furnish," etc. By the use of the 
words, '' in other respects," there remains an agreement, namely to furnish 
the Bond, and a failure to do so woiQd justify a suit for damages for breach 
of Contract. For the agreement to furnish the Bond there is ample con- 
sideration, because as soon as the Bond is furnished, the Company is 
at once held to the performance of its part of the Contract. 

In some cases the Bond cannot conveniently be furnished at the time 
and place of signing the Contract ; in such cases the provision above ap- 
pears necessary. 

An earlier reading was : 

A. This bond shall remain in force and effect in such amount, not greater 
than that specified, as shall be determined by the Chief Engineer. 

Very strictly considered, under the last mentioned reading, the failure 
of a Chief En^eer to specify any amount (a case of neglect, or a failure 
to appreciate the necessity for such action) would make the Bond unen- 
forceable. It is doubtful, however, if a court would so construe it. The 
reading as changed, avoids misunderstanding. 

It has been suggested also that there be added, ^' for such time as may 
be specified by the Chief Engineer," with the purpose of having the Bond 
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released as soon as its protection is no longer required. It is probably 
true that anything gained in this way by reducing the fees paid to the surety 
company, while primarily a gain to the Contractor, wiU in the long run 
be secured to the Company. 

Workmen, however, and perhaps material men have a mechanic's lien 
for perhaps three months after the completion of the Contract, and a 
suit for damages for injury to person or property may be possible for a 
much longer time, and the protection of the Bond ought to cover dther 
of these contingencies. Unless a time limit is distinctly specified, the 
Bond would doubtless be effective even after the completion of the 
physical parts of the Contract, if properly drawn. It is the common 
custom now that surety company's fees are based on the Contract price 
and without a time limit, and in such case there will be no saving in fees 
by limiting the time during which the Bond remains in f (»rce. 

A much more elaborate provision is the following: 

B, Simultaneously with the execution of this contract the Contractor ehaU 
give security for the perfoimanoe of his obligation by JSling with the Comptroller 
a bond in the form annexed heieto, entitled ''FORM OF CONTRACTOR'S 
BOND," executed by the Contractor and by two or more sureties to be corpora- 
tions or persons approved by the Commission in the sum of One Hundred Thousand 
Dollars (1100,000). In case any of the sureties upon the bond shall become insol- 
vent or unable in the opinion erf the Commission to pay promptly the amount of 
such bond to the extent to which such surety might be liable, then the Contractor 
within ten (10) days after notice by the Commission to the Contractor shall, by 
supplemental bond or otherwise, substitute another and sufficient surety to be 
approved by the Commission in place of the surety so izisolvent or unable. If the 
Contractor shall fail, within such ten days or such further time, if any, as the Com- 
mission may grant, to substitute another and sufficient surety, then the Contractor 
shall, for all the purposes of this contract, be deemed to be in default in the per- 
formance of his obligations hereunder and upon the said bond, and the Commission 
may terminate this contract or may bring any proper suit or proceeding against the 
Contractor and the sureties, or either of them, or may require to be deducted from 
any moneys then in, or thereafter coming into, the hands of the City and due to the 
Contractor the amount for which the surety insolvent or unable as aforesaid shall 
have justified on the bond ; and the moneys so deducted shall be held by the Comp- 
troller as collateral security for the performance of the condition of the bond. 

The important differences are the proviaon for new sureties in case 
the original sureties shall become insolvent, and the required inclusion 
of the Contractor as one of the parties signing the bond. The form is 
unusual and not regarded favorably by Contractors. Proper sureties 
should be secured in the first place. 

The Public Service Conmoission of New York also adds a providon 
by which the Contractor ; 
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C may at his option depoisit an equal amount of cash or in value 

of securities. 

The well-to-do Contractor who owns securities may thus avoid the 
pa3nnent of surety company's fees and may, if he sees fit, give to the City 
some benefit by a bid lower than would otherwise be made. 

A form used in another City reads : 

> 

D. The Contractor shall give to the City, and maintain in force during the 
continuance of this contract, a surety bond, satisfactory to the City, in the sum of 

dollars, eicecuted by authorized surety, guaranty, or trust 

company or companies. 

The word " maintain " seems to have some value, but limiting the time 
to ** during the continuance of this contract " seems undesirable as does 
also a further proviaon to '' save harmless the City against injuries to 
persons or property during the construction of said work, and until the 
same is accepted." Does the Bond save harmless the City until the work 
is accepted, or for '' injuries to persons or property during construction 
and until the work is accepted 7 " The oourt will doubtless decide. 

An alternate reading in Section 1, above, instead of " in form and sub- 
stance and with surety thereon satisfactory '' may be : 

E. in the form on file with the Chief Engineer, and with surety thereon satis- 
factory, etc. 

The latter form is better calculated to secure uniform treatment to 
all bidders. 

The form of Bond is the subject of a later chapter. 

S. CONTRACTOR'S UNDERSTANDING. It is understood and agreed 
that the Contractor has, by careful examination, satisfied himself as to the 
nature and location of the work, the conformation of the ground, the character, 
quality and quantity of the materials to be encountered, the character of equip- 
ment and facilities needed preliminary to and during the prosecution of the 
work, the general and local conditions, and all other matters which can in any 
way aif ect the work under this contract. No verbal agreement or conversation 
with any officer, agent or employe of the Company, either before or after the 
execution of this contract, shall affect or modify any of the terms or obligations 
herein contained* 

If, in some cases, the Contractor may have failed to satisfy himself 
on these points, his signing the"Contract stops him from later making 
any claim of failure to understand conditions. The provision that no 
verbal agreements or conversation sliall modify any terms or obligations 
is simply a reafBrmation of the principles of the Common Law. The 
gtatements of this clause here seem desirable, as the Contractor cannot 
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well fail to understand from them his status as to these matters under 
this CJontract. Furthermore, it is hardly subject to the criticism made of 
more drastic provisions to be found in the chapter on Specifications. The 
word " oral " is preferable to " verbal." 

There are other readings in use, but the above seems adequate. 

A more extensive provision in use in Chicago is shown below : 

A. All bidders for work under this contract are required, before submitting 
proposals, to examine the site of the work and adjacent premises, and the various 
means of approach to the site, and to make all necessary investigations in order to 
infonn themselves thoroughly as to the character and magnitude of all work in- 
volved in the complete execution of this contract, also as to the facilities for deliv- 
ering and for handling material and plant at the site and the conditions and the 
difficulties that will be encountered in the performance of the work specified hereia. 
No plea of ignorance of conditions that exist, or that may hereafter exist, or of 
difficulties that may be encountered in the execution of the work hereunder, as a 
result of a failure to make the necessary examinations and investigations, will be 
accepted as a sufficient excuse for any failure or omission on the part of the Contrac- 
tor to fulfill in every detaU all of the requirements of this contract, or will be ac- 
cepted as a basis for any claims whatsoever for extra compensation. 

This provision is more conunonly found in the Proposal and should 
occur there also, but it is well to have it within the body of the Contract, 
so that in case of a suit at law, the Contract shall cover the points involved 
without reference to an outside document. The provision in the Pro- 
posal may state that the bidder has also examined the Specifications, 
plans and drawings, which is hardly necessary here. 

In some Contracts it is provided that : 

B, The Information for Bidders hereto attached and the Proposal submitted 
by the Contractor are also made parts of this Contract. 

It seems better to incorporate in the Contract such features from the 
Information for Bidders and from the Proposal as are necessary to a 
complete Contract. 

3. INTENT OF PLANS AND SPECIFICATIONS. All work that may 
be called for in the specifications and not shown on the plans, or shown on the 
plans and not called for in the specifications, shall be executed and furnished 
by the Contractor as if described in both these ways ; and should any work or 
material be required which is not denoted in the specifications or plans, either 
directly or indirectly, but which is nevertheless necessary for the proper carrying 
out of the intent thereof, the Contractor is to understand the same to be implied 
and required, and shall perform all such work and furnish any such material 
as fully as if they were particularly delineated or described. 

This section seems very desirable. It calls attention to, and reaffirms 
the principle of law that a Contract or any writii^ is to be construed 
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with due regiBad to all its parts, none of which is to be neglected in deter- 
mining the intent. It is also in some respects more explicit than the pro- 
vision already dted that : 

A. The Contractor shall furnish all materials, superintendence, labor, equip- 
ment, and transportation, except as herdnafter specified, and shall execute, con- 
struct and finish, in an expeditious, substantial, and workmanlike manner, to the 
satisfaction and acceptance of the Chief Engineer of the Company. 

Together these provisions well cover the requirements in case there 
should be accTdental omissions in any part and leave little opportunity 
for misunderstanding and the natural sequence, a lawsuit. 

Other readings are : 

B. The plans furnished form a part of these spedfications, and any work 
shown thereon shall be executed the same as if mentioned herein. The woric is 
to be made complete, and to the satisfaction of the Engineer, notwithstanding any 
minor omissions in the specifications or plans. 

C. The plans and specifications are intended to be explanatory of each other, 
but should any discrepancy appear or any misunderstanding arise as to the import 
of anything contained in either, the explanation of the Chief Engineer shaU be 
final and binding on the Contractor. Any correction of errors or omissions in 
drawings and si)ecifications may be made by the Chief Engineer when such correc- 
tion is necessary for the proper fulfilment of their intention as construed by him. 

D. Said plans, specifications and contract are to be considered together, so 
that any work shown on the plans, though not mentioned in the contract, or vice 
versa, on any of the provisions of the contract not repeated in the plans, or vice 
versa, are to be executed by the Contractor as part of this contract. ... All 
things which in the opinion of the Chief Engineer may fairly be inferred from the 
contract and plans are to be executed by the Contractor as part of the contract. 

The words " fairly be inferred '' follow good practice. 

E. The work done and materials furnished shall be strictly pursuant to and in 
conformity with the specifications and plans, which plans are signed, hereto at- 
tached and made a part of this agreement. The said specifications and plans are 
intended to co-operate, and any work appearing upon the plans and not mentioned 
in the specifications or mentioned in the specifications and not appearing upon the 
plans, shall be executed according to the true intent and meaning of the said speci- 
fications and plans, the same as though the said work was contained and described 
in both. 

F. The Engineer shall make all necessary explanations as to the meaning 
and intention of the specifications, shall give all orders and directions contemplated 
ther^ or thereby and in every case in which a difficult or unforeseen condition 
shall arise, in the perfonnance of the work required by this contract. 

0. It is expressly understood that the specifications do not include all require- 
ments, but are requirements in addition to those heretofore or elsewhere given or 
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fffovided in thte contract. The flpedficationB and other provisions of this contnel^ 
and the contract drawings, are intended to be explanatory of each other. Should, 
however, any discrepancy appear or any nusandenstanding arise as to the inqxvt 
of anjTthing contained in either, the ezpdanation of the Engineer shall be final and 
conclusive. 

A provision of the following kind is sometimes used : 

H. The matter contained in the Information for Adders, in the Proposal and 
Bid, in the Specifications and in the contract drawings, are hereby incorporated in 
and made a part of this contract to the same extent as if th^ were herein written. 

/. The Legal Notice, Instruction to Bidders, Proposal of the Bidder, and the 
Specifications, aU of which are hereto attached, are hereby made a part of this 
agreementthesameasif they were herein written; the drawings for the work to be 
done under this agreement, on file in the Department of Public Service, Office of 
the City Engineer, are also hereby incorporated in and made a part of this agree- 
ment. 

Such a provision seraos unnecessary if the Contract covers all requisite 
features included in these other documents. The Contract should be 
made complete in itself so far as possible. 

An addition to the clauses already considered is in good use and is 
ahown below : 

/. AQ things whidi in the opinion of the Chief Engineer may fairly be inferred 
from the contract and plans are to be executed by the Contractor as a part of the 
contract ; and the Chief Engineer shall be the sole judge as to whether the detail 
plans conform to the general plans and contract. 

Both of these provisions may hold good, but the Coturts are slow to 
allow their powers to be taken away so far as the interpretation of any 
writing is involved. Where the exercise of expert knowledge is required, 
the courts would probably support the provision that the Chief En^^eeFs 
expert judgment should prevail. The comments on Section 26 should 
be read to correctly appreciate this. 

Another clause sometimes added is : 

K. The work is to be made complete, and to the satisfaction of the Chief 
Engineer, notwithstanding any minor omissions in the specifications or plans. 



4. FBRlirrS. Pennits of a temporary nature necessary for the proaecn- 
tion of the work shall be secured by the Contractor. Permits for permanent 
structures or permanent changes in ATa«rt«|r fftdlitiea shall be secured by tfaW . 
Company. 

This appears to be an unusual provision in a Contract, but it seems very 
desirable. The Contractor should secure permits necessary to him for 
carrying on the ^rk ; the Company should secure all lands, or rights of 
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wayi or licenses necessary for the use of the work when completed. The 
distribution of duties is reasonable and proper. 
It is provided in another Contract form : 

A, The Contractor diall also procure and pay for all licenses or permits re- 
quired in the prosecution of any part of the work embraced in this Contract. 

This appears not to be so clear as Section 4, above quoted. 
And in another : 

B. The Contractor shall fully comply with aU municipal ordinances and regu- 
lations, and obtain all required licenses and permits, and pay all charges and ex- 
penses connected therewith. 

In many classes of work within a dty, the requirements as to permits 
need to be well imderstood; they are sometimes many in number and 
some requirements may be very technical as to fuliSlment. In the erec- 
tion of buildings or in the building of sewers, the requirements of ordi- 
nances or rules of street or building departments must be complied with. 

6. PROTECTION. Whenever the local conditions, laws or ordinances 
require, the Contractor shall furnish and maintain, at his own cost and e^q^ense, 
necessary passageways, guard fences and lights and such other facilities and 
means of protection as may be required* 

This also seems specific and desirable although not found in most 
Contract forms. It differs materially from a provision to hold the Com- 
pany harmless in case any damage or an injury is incurred ; it is providon 
to guard against damage to any interests, or against violation of statutes 
or ordinances ; it is in the nature of a preventive rather than a remedy. 
This involves compliance with Statute Law and with the particular re- 
quirements thereof ; guard fences, lights, and various lands of protection 
are, however, required by the Common Law, to escape a charge of negli- 
gence. Under ordinances, etc., however, the specific requirements or 
r^^tions must be observed as laid down by any public authority. 

The following clauses are taken from existing Contract forms : 

A. The Contractor shall take whatever precautions may be necesBary to 
render any portion of the work secure in any respect, or to decrease the liability 
of accident from any cause, or to avoid contingencies which are liable to delay the 
completion of the work. 

B, The Contractor shall fumiah and maintain, subject to the approval of the 
Eii(pneer, aU barricades and other protections, lii^ts and dgns, necessary for the 
IMPoper protection of the public. He shall also furnish the services of watchmen. 
The cost of aU the above shall be covered by the amounts paid at the rates and 
prices herein specified, and no extra charge will be made therefor. 
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C. The trench and work shall be properly lighted at night by the Contractor, 
who shall provide at his own expense watchmen, lights, etc., and take such pre- 
cautions generally as may be necessary to prevent acddents and to protect life and 
property. 

•• SIGHTS OP VARIOUS Df TEBBSTS. Whorever work being done by 
Company f oicea or by other contractors la contiguous to work covered by tiiia 
contrmcti the respective rights ci the various interests involved shall be estab- 
lished by the Sngineery to secure the completion of the various portions of the 
work in general harmony. 

Attention should be called here to Section 24 which defines Chief 
Engineer and Engineer. It is here provided that the Engineer on the 
ground shall settle this matter, which is the proper arrangement. Appeal 
to the Chief Engineer is, or may be, provided for. 

In many classes of Contract work, there will be no opportunity for con- 
flict of rights and this section may then be omitted. In railroad work and 
in the construction of buildings this will often be a necessary provision. 

Other forms are : 

A. The other Contractors of the Commission may also, for all the purposes 
which may be required by their contracts or work, enter upon the work and prem- 
ises used by the Contractor. Any differences or conflicts which may arise be- 
tween the Contractor and other contractors of the Commission in regard to their 
work shall be adjusted and determined by the Engineer. 

B. On the division line of contiguous contract sections, the Engineer will 
decide any matters in the details of construction within a limit of seventy-five 
feet on either side of the line where the work of contractors may be in conflict, 
4uid direct which of the contractors shall complete the details of construction 
within such limits. 

C. During the progress of the work it will be necessary for other contractors 
and persons to do work in or about the construction or equipment of the Railroad. 
The Contractor shall afford to such other contractors or persons such facilities 
as the Engineer may require. 

Any difference or conflicts which may arise between the Contractor and other 
contractors of the Commission in connection with the construction of the Railroad 
or otherwise in connection with the equipment of the Railroad in regard to the 
progress of, or the facilities afforded with respect to, their work shall be adjusted 
and determined by the Engineer. 

The provisions of Section 6 ought to be of interest to Architects. In 
constructing a house, plumbing, heating, wiring, and various dasses of 
work are often done under separate Contracts. 

7. CONSENT TO TRANSFER. The Contractor shall not let or transfer 
this contract or any part thereof (except for the delivery of material) without 



UNIFORM CONTRACT FORM 10-25 

consent of the Chief Engineer, given in writing. Snch consent does not release 
or relieve the Contrmctor from any of his ohiigstions end liabilities nnder the 
contract 

Other readings in whole or in part are : 

A. The Contractor ahali not sub-let or assign, by power of attorney or other<« 
wise, any part or the whole of the work embraced in this contract, without the 
approval of the Commission. 

B. The Contractor shall give his personal attention constantly to the faith- 
ful prosecution of the work, and shall not assign, sublet, or transfer, to any person 
or persons, this contract or any of the work hereby agreed to be performed, or any 
of the moneys falling due or to become due under this contract ; and shall not 
issue any orders or drafts on the City for any moneys due or to grow due under this 
contract, unless by and with the consent of the BcMird, first duly had by resolution 
and entered upon the minutes of the Board, and agrees that no person other than 
the party signing this agreement as Contractor shall have any claim thereunder. 

C. The Contractor shaU give his personal attention constantly to the faithful 
prosecution of the work, shall keep the same under his personal control, and shall 
not assign by power of attorney, or otherwise, nor sublet the work, or any part 
thereof, without the previous written consent of the Commission, and shall not, 
either legally or equitably, assign any of the moneys pajrable under this agree- 
ment, or his claim thereto, unless with the like consent of the Commission. 

D. Unless by the previous consent of the Board, to be signified by indorse- 
ment on this agreement. 

E. No part of this work shall be sublet except to parties skilled in and properly 
equipped for the same and satisfactory to the Board. 

F. The Contractor diall give his personal attention constantly to the faithful 
prosecution of the work, and shall be present, either in person or by a duly author- 
ised representative, on the site of the work, continually during its progress to re- 
ceive direction or instructions from the Engineer; he shall not assign, transfer, 
convey, sublet or otherwise dispose of this contract, or his right, title or interest 
in or to the same or any part tiiereof , without the previous consent in writing of 
the Board indorsed herein or hereto attached ; and he shall not assign by power of 
attorney or otherwise any of the moneys to become due or payable under this 
contract unless by and with the like consent signified in like manner. If the con- 
tractor shall without such previous written consent, assign, . . . this contract 
may at the option of the Board, be revoked and annulled, and the City shall there- 
upon be relieved and discharged from any liability and obligations growing out 
of the same to the contractor. 

0. If the Contractor shall cause any part of this contract to be performed by 
a sub-contractor, the provisions of this contract shall apply to such sub-contrao- 
tor and his officers, agents and employees in all respects, as if he and they were 
employees of the Contractor; and the Contractor shall not be in any manner 
thereby discharged from his obligations and liabilities hereunder, but shall be 
liable hereunder for all acts and negligence of the sub-contractor, his officers, 
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agents and employeeB m if fh^ were employees of the CoiDtnkct<»r. Tlie eiiH 
ployeeB of the sub-oontracUw shall be subject to the same provisioiis hereof as 
employees of the CaQtraotw; and the work or materials furnished by the sub- 
contractor shall be subject to the provisiofns hereoly as if furnished directly by the 
Contractor. 

H. No part of this work shall be sublet except to parties skilled in and prop- 
erty equippwi for the same and assented to in writing by the Board bef(xe such 
part of the work is begun. 

Most Contracts forbid subletting. A large proportion of such Con- 
tracts are sublet in part or in whole without the consent of the other party. 
Under such circumstances, the legal effect of such a provision forbidding 
subletting is that the sub-contractor acquires no legal rights under the sub- 
contract or assignment, is not recognised, and has no standing with the 
Company, City, or Board ; he is treated as a foreman, the Contractor 
proper being the only recognized responable party. 

It is important, however, that there should be no official recognition 
of the sub-contractor by the Chief Engineer in any way. Furnishing 
estimates of the work done by the sub-contractor has been held to be a 
recognition which amotinted to a waiver of the condition; the Chief 
Engineer or other person of the Board whose written consent is specified 
must be a party to the recognition. 

If the Engineer, without the knowledge of the Chief Engmeer, should 
furnish such an estimate, or otherwise recognize the sub-contractor, this 
could hardly operate as a waiver; the Engineer's authority would not 
reach that far. 

No harm results in most classes of work if there is an informal sublet- 
ting. In a small proportion of Contract work, there is necessity for the 
personal attention, constantly, of a Contractor specially skilled in that 
work, and in this case a drastic provision should have place in the Contract, 
calling for the annulment of the contract for violation of this provision. 
For most Contracts,|[Section 7, above, seems sufficient, and free from un- 
due verbiage. When written consent is required, the Chief Engineer 
seems the proper representative of a railroad Company ; in other cases 
the Commission or Board ; in the case of a City, in general the officer or 
Board which signs the Contract in behalf of the City. 

8. SUPBRIN TBNDENCB. The Contractor shall constantly superintend 
all the work embraced in this contract^ in person or by a duly authorized 
manager acceptable to the Company. 

This section seems properly put here. Many Contractors nowadays 
are carrying on work in many places, and much in the way of direct 
personal attention is not to be expected, especially if competent ^* man- 
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agns '' are employed ; if not eq[>ected, it ought not to be asked for in the 
Contract. In the sniaU proportion of cases where the personal element 
is essential, the clause may wdl read : 

A, This contract specially demands the constant attention of the Contractor 
in person in addition to such other superintendents and foremen as the work may 
demand. 

Under comments on Section 7, are other readings which cover this 
feature. 

The two clauses following are also in point here : 

B. The Contractor shall be responsible for the entire work until completed 
and accepted by the Board. The Contractor wiU be required to give his personal 
attention to the fulfillment of this contract and to the execution of the work. 
He shall keep the entire work under his control, and shaU not sublet all or any 
part of it. 

The Contractor shall at all times have a competent foreman, superintendent 
or other representative on the work, ^o shall have authority to receive and exe- 
cute orders from the Engineer, who shaU receive shipments of material to the 
Contractor, and who shall see that the work b executed in accordance with the 
specificationB and plans and the orders of the Engineer thereunder. The Contrac- 
tor shaU see that the different parts of the work are brought together in harmony 
and he shall cooperate with other contractors and with the Engineer as to the 
proper conduct of the work. 

Other readings are : 

C The Contractor shaU give his personal attention constantly to the faith- 
ful prosecution of the work and shall be present, either in person or by a duly 
authorised representative, on the site of the work, continually during its progress, 
to receive directions or instructions from the E^igineer. He shall maintain an 
office on the site of the work, where copies of the contract and of all working draw* 
ings shall be kept ready at any time. 

The last clause would be inappropriate in many small Contracts. 

D, During the performance of any work on the premises or public streets of 
the City, the Contractor shall keep on the ground an experienced representative 
or superintendent, duly authorized to represent and act for the Contractor in all 
matters pertaining to the work to be done under this contract. 

When it is f oimd necessary to give directions during the absence of the Con- 
tractor at any time during the progress of the work herein specified, orders given 
by the Commissioner shall be received and obeyed by the foreman or superintend- 
ent having charge of the work about which orders or directions are given. 

E. The Contractor must have on the work at all times a foreman, superin- 
tendent, or other competent representative, to whom orders and instructions may 
be given, his name to be certified by the Contractor to the Engineer. Any orders 
given such foreman, superintendent or representative shall have the same f orOe 
and effect as if given directly to the Contractor. 
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F. The Contractor ahall have a representafiye on the work at all timeB wbo 
diall have authority to act upon the oiden or the directionB of the Engineer. 

0, The Contractor shall employ suitable superintendents and foremen wlio 
shall be present wliile any woric k being done under this contract. 

The reading ^ven in Section 8 above, is conciae and to the point. 

9. TIBiBLT DBMAND FOR POINTS AND INSTRUCTIONS. The 
Contractor shall provide reasonable and necessary opportunities and facilities 
for setting points and making measurements. He shall not proceed until he 
has made timely demand upon the Engineer for, and has received from him, 
such points and instructions as may be necessary as the work progresses. 
The work shall be done in strict conformity with such points and instructions. 

This section, while it appears not to be in common use in other Con- 
tract forms, seems very much to the point. It does appear to be covered 
in most part in the following : 

A. All lines and grades will be pven by the Engineer, but the Contractor 
shall provide such materials and ^ve such asastanoe as may be required by the 
Engineer, and the marks given shall be preserved. The Contractor ahall keep 
the Engineer informed a reasonable time in advance, of the times and places at 
which he intends to work, in order that lines and grades may be furnished and 
necessary measurements for record and payment may be made with the minimum 
of inconvenience to the Enipneer or of delay to the Contractor. 

There is some question whether the Contractor should be required to 
furnish stakes and labor to assist the Engineer in staking out the work. 
It is not properly the Contractor's business to do so. 

The following clause covers some of the requisite features as to lines 
and grades: 

B. All work provided for under this contract shall be done under the direction 
and supervision of the Engineer and his properly authorised agents. The Con- 
tractor shall be guided by all lines, stakes, marks and grades given by them, and 
shall carefully preserve the same as far as possible during the progress of the work, 
and shall furnish all needed facilities without extra charge therefor, to enable the 
Engineer to properly give any required lines and grades and measure the work 
from time to time. 

« 

The two provisions following are parts of one Contract : 

C. During the progress of the work the Commission will give, through the 
Engineer, to the Contractor, suitable points, marks or benches, indicating the line 
and grade of the Railroad and of the sewers; such points or bench marics to be 
established at such intervals as the Engineer deems necessary for the Contractor 
to be able to perform his work. The principal lines and grades are to be given 
by the Engineer, who may change them from time to time as may be authorised 
and directed by the Commission. The stakes and marks given by the Engineer 
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shall be carefully preserved by the Contractor, who shall give to theEogmeer 
all necessary assistance and facilities for establishing benches and plugs and for 
making measurements. 

D. Before commencing work on any part of the route, the Contractor shall 
give notice in writing to the Engineer at least one (1) week in advance of his in- 
tention to commence such operation; and before commencing manufacture, or 
resuming manufacture, if the same has been suspended, of any article called for 
by these specifications, notice shall be given to the Engineer in writing at least 
one (1) week in advance, with the name and address of the maker and the amount 
and description of the material to be manuf actiued. 

One Contract form provides : 

E. No special compensation shall be made for the cost to the Contractor of 
any of the work or delay occasioned by giving lines and grades, or making other 
necessary measurements, or by inspection ; but compensation shall be considered 
to have been included in the prices stipulated for the appropriate items. 

This makes the matter very clear but is probably unnecessary; it 
apparently is sufficiently covered by Section 3. Some Engineers may 
nevertheless prefer to include it. The delay referred to is the necessary 
interference to work while ^ving lines and grades. There should be no 
delay to the Contractor in waiting for lines and grades. The Contractor 
has a moral right to every reasonable facility to allow his doing the work 
in the most advantageous manner. 

10. REPORT ERRORS AND DISCREPANCIES. If the Contractor, 
in the course of the work, finds any discrepancy between the plans and the 
physical conditions of the locality, or any errors on plans or in the layout as 
given by said points and Instructions, it shall be his duty to immediately inform 
^e Engineer, in writing, and the Engineer shall promptly verify the same. 
Any work done after such discovery, until authorized, will be done at the 
Contractor's risk. 

This does not say that, if there is any discrepancy, the Contractor 
must find it ; it says if he finds any discrepancy. This demands of the 
Contractor that he shall work with the Company for the best conduct of 
the work. As a matter of evidence, it might be difficult to provide that 
a Contractor did find any discrepancy, unless it was also known to the 
Engineer or some of his subordinates. Nevertheless in some cases evi- 
dence would be available and this section seems worth while. The impli- 
cation is that work done before notice of error is not at the Contractor's 
risk, which is right and proper. 

The wording in one case is this : 

A. The Contractor shall promptiy report to the Engineer, in writing, any 
discrepancy or error which he may dkoover in the plans, drawings, specifications 
or contract. 
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Other forms are : 

B. Any coneetkm or errofB or omiaBkiDfl in plans and specifications may be 
made by the Chief i«^g<nAftr when such wmctkm is neoessary for the iMX>per 
fuififanent of their intention as oonstrued by him. 



Possibly the two clauses following bdong with Section 3 rather than 
here. 

C. The Contractor is required to chec^ all dimennionfl and quantitiee on the 
drawings or schedules given to him by the Engineer, and shall notify the Engineer 
of all errors therein which he may discover by such examination and checking. 
He will not be allowed to take advantage of any error or omiseion in these speci- 
fications, as full instructions will be furnished by the Engineer should such error 
or omission be discovered, and the Contractor shall carry out such instructions as 
if originally specified. 

D. The aforesaid plans, and the surveys with the calculations based thereon, 
are believed to be correct; but the Contractor must examine for himself, as no 
allowance will be made for any errors or inaccuracies which may be found therein, 
and the ConmionweaKh does not guarantee them to be even appronmately eorrect. 

It seems to be unfair to the Contractor to require him to stand re- 
sponsible for errors made by the Engineer's draftsmen; the Contractor 
ordinarily has no special facilities for verification. In the case of bridge 
or other structural plans, the Bridge Company has unusual facilities to do 
checking and the clause in this case seems defensible and probably wise. 
It may be proper in other specific cases ; for the general run of Contracts, 
it is not fair to the Contractor. 

The following provision is along the same general lines and seems reason- 
able. The Eni^eer who finds his own errors has here authority to correct 
them, and evidently under this provision the Contractor is not to be held 
responsible for work done before the errors are discovered and corrected. 

E. The Engineer shall have the right to correct any errors or omissions in the 
contract or specifications when such corrections are necessaiy for the proper ful- 
filment of their intention. The action of such corrections shall date from the time 
that the Engineer gives due notice thereof, and any aherations in the work, ren- 
dered necessary thereby, shall be made as directed. 

11. PRBSBRVATION OF STAKES. The Contractor must carefully 
preserve bench marks, reference points and stakes, and in case of wilful or 
careless destruction, he will be charged with the resulting expense and shall 
be responsible for any mistakes that may be caused by their unnecessary loss 
or disturbance. 

This seems an excellent provision, althou^ omitted in many Contract 
forms. Several forms of provision as to this have been given in the com* 
ments upon Section 9. 
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Sections 12 and 13 may well be considered together. 

18. INSPECTION. An work and material shaU bo at all tfanes open to 
the inspection, acceptance, or r^ection of tfie Bncineer or liia duly authorized 
repre8«atatiTe. The Contractor shall give the Engineer reasonable notice 
of starting any new work and shall provide reasonable and necessary facilities 
for inspection, even to the extent of taking out portions of finished work; 
in case the work is f oond satisfactory, the cost of taking out and replacement 
will be paid by the Company. No work shall be done at ni^t without the 
previous approval of the Engineer. 

18. DEFECnVB WORK OR MATERIAL. Any omisdon or f ailiire on 
the part of the Engineer to disapprove or reject any work or material shall not 
be construed to be an acceptance of any defective work or materiaL The 
Contractor shall remove, at his own expense, any work or material condemned 
by the Engineer, and shall rebuild and replace the same without extra charge, 
and in default thereof the same may be done by the Company at the Contrac- 
tor's expense, or, in case the Chief Engineer should not consider the defect 
of sufficient importance to require the Contractor to rebuild or replace any im- 
perfect work or material, he shall have power, and is hereby authorized, to make 
an equitable deduction from the stipulated ^ce. 

The features of special importance in Section 12 are the requirements 
of notice to the En^neer before starting any new work, of his approval 
of night work, and the statement that work may be taken out for purposes 
of inspection. 

The imusual feature of Section 13 is the authority to make a deduction 
from the stipulated price in the case of defective work not sufGidently bad 
to require removal and renewal. If properly carried out, this provision 
wiU operate to the advantage of the Contractor. The work of a well in- 
tentioned Contractor will sometimes fall below standard, and it is not 
alwajrs necessary to discipline him to the extent of requiring removal of 
work. 

The question may arise as to what is an equitable deduction. One 
answer might be, "the damage resulting." If the structure or work 
answers the purpose, is there appreciable damage? Another answer is, 
'' the difference in cost, or price, or value, between the work as executed 
and as specified." The latter is the more suitable answer. In public 
work, the acceptance of work below standard at full price is unfair to 
other bidders and in its essence illegal. It also substantially puts a pre- 
mium on doing imperfect work. It opens the way to graft, and it doubt- 
less is a means by which graft is often practiced. There seems no reason 
why the provision above should not be workable practically. 

The clause that '' any omission or failure on the part of the Engineer 
to disapprove or reject any work or misterial shall not be construed to be 
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an acceptance of any defective work or material" seems somewhat severe 
upon the CSontractor. The courts can be expected to sustain it and there 
is an evident disposition to include such a clause in Contracts. The fol- 
lowing quotations in various forms, indicate that this disposition is clearly 
a fact : 

A. Any omission to disapprove the work at the time of inspection or at the 
time of any monthly or other estimate shall not relieve the Contractor of any of 
his obligations. 

B. It is further agreed that the approval of the said Engineer or his assistants, 
of all or any of the work during its construction, shall not relieve the Contractor 
from the full responsibility of building and furnishing the work required by the 
condition of this agreement, and it is imderstood that no advantage i^all be taken 
of any discrepancy that may be found in any drawing or specification. 

C. If the inspector should be absent or negligent, or should consent to the 
allowance of inferior work, the Contractor will not thereby be excused from re- 
pairing the work and removing faulty materials at his own cost. The Contractor 
shall at all times furnish the Engineer reasonable notice for the purpose of in- 
specting the materials fiunished and the work done under this agreement. 

D. The inspection of the work shall not relieve the Contractor of any of his 
obligations to fulfill his contract as herein prescribed, and defective work shall 
be made good, and unsuitable materiab may be rejected, notwithstanding that 
such work and materials have been previously overlooked by the City and accepted 
or estimated for payment. If the work, or any part thereof, shall be found defec- 
tive before the final acceptance of the whole work the Contractor shall forthwith 
make good such defect without compensation, in a manner satisfactoiy to the 
City, and if any materials brought upon the ground for use in the work, or selected 
for same, shall be condemned by the City as unsuitable or not in conformity with 
the specifications, the Contractor shall forthwith discard such materials and 
remove them to a satisfactory distance from the work. If the Contractor shall 
fail to replace any defective work or materials after reasonable notice, the City 
may cause such defective work or materials to be replaced, and the expense thereof 
shall be deducted from the amount to be paid the Contractor. 

E. It is further expressly agreed that the granting of any progress certificate, 
or the payment of any moneys hereunder, shall not be considered an acceptance 
of all or of any part of the work and shall in no way lessen the liability of the Con- 
tractor to replace defective work though the same may not have been detected at 
the time sudi certificate was given or acted upon. All progress certificates being 
made merely upon approximate estimates, shall be subject to the correction of the 
final certificate. 

So far as renewal at a later date involves no greater expense than at 
the time of inspection there is no injustice to the Contractor involved in 
requiring the replacing of defective work, or work below Contract re- 
quirements. If, however, the quality, or compliance with the Sped- 
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is in some doubt, and the inspector or Engineer accepts or ap- 
proves, and additional work is then p^ormed, based upon the accepted- 
trork, it becomes a hardship and an injustice to the Contractor if the ad- 
ditional work must be taken out and renewed, unless, in some way, bad 
faith is involved. 

The remedy or way out is not altogether clear. In the rare cases 
where there has been collusion between the Contractor and inspector or 
perhaps where either an over-zealous Contractor or his foreman has de- 
liberately taken advantage of the inexperience or inefficiency of an in- 
spector, no mercy should be shown. Where, however, the work has been 
allowed to stand without substantial fault, and without moral obli- 
quity on the Contractor's part, he should in some way be protected^ and 
many En^baeers will find some way to protect him. The clause above, 
allowing " an equitable reduction," is one method available and is open 
and above board. Beyond this, however, the Contractor must appreciate 
the possible disadvantage to him in this clause, and must make his bid 
large enough to cover the risk in this particular. The Engineer should 
clearly realize that the Contractor may make his bid large on this account, 
and determine the advisability of including such a clause. 

The state of the law applied to this may be gathered from the fact 
that in New York the courts sustained a Contract provision that the 
Contractor should be bound by the decision of the CUef En^Jieer while 
the City should not be bound. The court seemed to think that a large 
municipality could not count on the same zeal from its employees that 
the Contractor could and that this extraordinary protective provision 
ought to be sustained. 

The provision so sustained was much the same as that shown below : 

F. The City shall not, nor shall any Department or officer thereof, be pre- 
cluded or estopped by any return or certificate made or given by the Commission, 
any Engineer, or other officer, agent or appointee thereof under any provision of 
this contract, from at any tiime either before or after the final completion and 
acceptance of the work and payment therefor pursuant to any such return or cer- 
tificate, showing the true and correct classification, amount, quality and charac- 
ter of the work done and materials furnished by the Contractor or any other 
person imder this contract, or from showing at any time that any such return or 
certificate is untrue and incorrect or improperly made in any particular, or that the 
work and materials, or any part thereof, do not in fact conform to the specifica- 
tions ; and the City shall not be precluded or estopped, notwithstanding any such 
return or certificate and pa3rment in accordance therewith, from demanding and 
recovering from the Contractor such damages as it may sustain by reason of his 
failure to comply with this contract or the specifications. 

Touching other provisions in these sections, among the forms used to 
cover them is the following : 
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0. The CcmmiiBBioxi aiid eveiy member of it, the EDghe^ 
of the CoimiiiaBion ^ Bngbeer, shall at all times have the ri^t to enter the 
premises upon which work is being done under this oontracti to inspect the said 
work and materials, and to ascertain whether or not the construction is carried 
on in accordance with this contract, and the Contractor shall furnish all reason- 
able facilities therefore, and, when the conditions reasonably require notification 
of the Engineer, shall give hhn due notice and ample time for inspection. 

The following is a similar provision : 

H. The Board and its en^neers, inspectors, agents and other employees, 
dudl for any purpose, and other parties who may enter into contracts with the Board 
for doing work within the territory covered by this contract, shall, for all purposes 
which may be required by their Contracts, have access to the work and the prem- 
ises used by the Contractor, and the Contractor shaU provide safe and proper 
facilities therefor. Furthermore, the Board and its engineers, inspectors, and 
agents shaU, at all times, have immediate access to all places of manu^tcture where 
materials are being made for use under this contract, and shall have full f acilitieB 
for determining that all such materials are being made strictly in accordance with 
the specifications and drawings. 

This certainly seems to include more than a Contractor ought to be 
called upon to agree to. The bookkeeper, and even the janitor, would 
seem to be able to assume rights (unauthorised perhaps) which the Con- 
tractor could not dispute. 

Another Contract form reads : 

/. The Contractor shall permit the Engineer and his assistants and persons 
designated by him or them, and other representatives of the Board, to enter upon 
the work at all times and places, and to give lines and grades, and to measure and 
inspect the work or materials, and shaU provide safe and proper facilities therefor 
and such samples as may be required. 

This is less subject to criticism than the previous reading, but has no 
apparent advantage over the more concise reading of Section 12, above. 

/. The Contractor shall at all tunes give to the Commission and its members, 
to the Engineer and his assistants and subordinates, and any person designated 
by the Conmiission or its Chairman, all facilities, whether necessary or omven- 
ient, for inspecting the materials to be furnished and the work to be done under 
this contract. The members of the Commission, the Engineer and all employees 
of the Commission bearing his authorisation or the authorisation of the Commission 
or its Qiairman, shall be admitted at any time summarily and without delay to 
any part of the work or to inspection of materials at any place or stage of their 
manufacture, preparation, diipment or delivery. 



K, The Contractor shall furnish the Engineer with every facility for ascer- 
taining whether the work is in accordance with the requirements and intentions 
of this contract, even to the extent of uncovering or taking down portions of fii^ 
ished work. Should the work thus «qx)eed or examined prove satisfactory, the un- 
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eovering or taking down and the repladng of the covering or the making good of 
the parts removed will be paid for at the contract prices for the class of work done; 
but should the woric exposed or examined prove unsatisfactory, such uncovering, 
down, replacing and making good shall be at the expense of the Contractor. 



L. All materials of whatsoever kind to be used in the work shall be subject 
to the inspection and approval of the Engineer and shall be subject to constant 
inspection before acceptance. Any unfaithful or imperfect work that may be 
discovered before its final acceptance shall be corrected immediately and any 
unsatisfactory materials used in the work will be rejected and shall be removed 
on the reqiiirement of the Engineer. The inspection of any work shall not relieve 
the Contractor of any of his obligations to perform proper and satisfactory work, 
as herein specified, and all work which, during the progress and before its final 
acceptance, may become damaged from any cause, shall be removed and re- 
placed by good and satisfactory work, without extra charge therefor. The Engi- 
neer and his assistants shall have at all times free access to all points where mate- 
rial to be used in the work is manufactiued, procured or stored, and shall be 
aUowed to examine any material furnished for use in the work under this contract. 

M. The Contractor is required to afford the Conunissioner, or his authorized 
representative, including engineers, inspectors or any other help that said Com- 
missioner may designate, all proper assistance and facilities for the proper inspec- 
tion of the methods employed in constructing the work, and of the character of the 
material delivered or used in the work. 

^ The Contractor shall furnish all necessary facilities to enable the Commis- 
sioner or his authorised representative to make an examination of any work al- 
ready completed. If the work is found defective in any respect the Contractor 
shall defray the expense of such examination and of satisfactory reconstruction. 
If the work is found satisfactory and according to specifications such ei^)ense will 
be allowed by the City. 

jY. Whenever the Contractor shall be permitted or directed to perform work 
at night or on Sundays or holidays, or to vary the period of hours during which 
work is carried on each day, he shall give written notice to the Engineer, so that 
proper inspection may be provided. Such work shall be done under the regula- 
tkuis to be furnished in writing by the Engineer and no extra compensation shall 
be allowed therefor. 

The following is in point also, although it refers in part to shiop in- 
spection: 

0. No material of any kind may be used or any woric done until it has been 
inspected and accepted by the City. The Contractor must furnish aU labor neces- 
sary in handling such material for inspectioiL All materials rejected must be 
prcmiptly removed from the vicinity of the work. Materials or workmanship 
found at any time to be defective shall be promptly replaced or remedied by the 
Contractor, regardless of previous inspection. 

The Engineer, his assistants and agents, together with other parties iiriio may 
enter into contracts with tiie City for doing work within the territory covered by 
this contract, shall, for all purposes which may be required by their contracts, have 
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aeoess to the woric and pmnises uaed by the Contractor, and the Contractor shall 
provide safe and proper facilities therefor. Furthermore, the Engineer, his 
assistants and agents shall at all times have immediate access to all places of 
manufacture where materials are being made for use under this contract, and shall 
have full facilities for inspecting the same. 

The field inspection of the work, testing of materials, giving of lines and grades, 
preparation of general and detail drawings, together with the preparation of partial 
and final estimates, wUl be done by the Engineer. The inspection and super- 
vision by the Engineer b intended to aid the Contractor in supplying all material 
and in doing all work in accordance with drawings and specifications, but such in- 
spection shaJl not operate to release him from any of his contract obligations. 

P. The Contractor shall notify the Engineer, at a reasonable time in advance, 
of the starting of any new class of work. In case any work is to be done at night, 
the contractor shall give due notice to the Engineer, at least two days before such 
work is started. Only such classes of work shall be done at night as can be prop- 
erly inspected, and adequate light and facilities for inspection shaU be siqyplied. 

Another reading is : 

Q. Any unfaithful or imperfect work or materials that may be discovered 
before the final acceptance of the work shall be corrected or replaced inmiediately, 
on the requirement of the Engineer, notwithstanding it may have been overlooked 
by the proper inspector and estimated. The Engineer may drill into or cut open 
the masonry lining of the tunnel and for this purpose the Contractor shall furnish 
all neoessaiy tools and labor. If the work so examined is found defective in any 
respect, it shall at once be remedied by taking down and rebuilding the defective 
work, or in such manner as the Engineer may direct, and the Contractor shall 
receive no compensation therefor; but if defects are not found there, examina- 
tion and reconstruction shall be paid for as extra work, as provided in this con- 
tract. 

B. Any omission to disapprove the work at the time of inspection or at the 
tune of any monthly or other estimate shall not relieve the Contractor of any of 
his obligations; and all work of whatever kind, which, during its progress and 
before it is finally accepted, may become damaged from any cause, shall be re- 
moved and replac^ by good and satisfactory work. 

These clauses for the removal of rejected material are in use: 

8. Materials of whatever kind condenmed by the Engineer or inspector shall 
be removed from the work herewith, and shall not be made use of elsewhere in 
the work. 

T. Any material found defective and failing to satisfy the requirements of 
these specifications shaU be rejected, and the contractor shall be so notified by 
the inspector; the material so rejected shall not be used on the work, and, upon 
written notice from the Conmiissioner, the Contractor shall at once remove said 
material from the work and from the premises of the City. 

17. Any material and work which does not satisfy the requirements of these 
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specificatioiiB may be rejected by the CommisBioDer at any time before the finifc| 
acceptance of the work, and the Contractor shall make good aU defidenciee at his 
own expense. 

V. If any material brought upon the ground for use in the- work^ or selected 
for the same, shaU be condenmed by the Engineer as unsuitable or not in con- 
fonnity with the specifications^ the Contractor shall forthwith remove such ma- 
terials as may be directed by the Engineer. 

The following form, abeady in use, is suggested as well meeting the 
requirements : 

W. Any materials condemned or rejected by the Engineer or his representa- 
tives may be branded or otherwise marked, and shall, on demand, be at once re- 
moved to a satisfactory distance from the work. 

14. INSURANCE. The Contractor shall secure, in the name of the Com- 
pany, policies of fire insurance in amount, form and companieS| satisfac- 
tory to the Chief Engineer, upon such structures and material as shall be 
specified by the latter, payable to the Company for the benefit of the Contractor 
or the Company as the Chief Engineer shall find their interests to appear. 

Most Contracts provide, as in Section 19 following, that the Contractcr 
shall turn over to the Company or Owner a completed structure. Any 
misfortune which injures or destroys the partially completed structure is 
a misfortune to the Contractor, whether it be due to fire, water, or other 
untoward circumstance, or even to the '' act of God." The risk is the Con- 
tractor's and apparently the insurance money should go to him ; certainly 
if no monthly payment has been made to the Contractor, and apparently 
in other cases, especially if he be honest and solvent. If, however, the 
Company or Owner has paid in monthly estimates a total amount in ex- 
cess of the Bond, some protection is then needed for the Owner and the 
insurance money if received by the Company should be applied to reduce 
or cancel the amount paid by the Company in monthly or other advance 
or partial payments to the Contractor. 

The Standard Contract Form of the American Institute of Architects 
provides that the Owner shall furnish the insurance. The full text may be 
found in the chapter on Additional Contract Forms. 

It seems best, on the whole, that for most engineering work the respon- 
sibility should rest on the Contractor to determine how much insurance 
he desires to carry. If the Owner secures the insurance it is not quite cer- 
tain that the Contractor will be satisfied. Up to a certain point the 
Company does not care whether he insures or not, or how much he carries. 
When that point has been passed, the Contractor must insure to an amount 
satisfactory to the Chief En^neer. In Contracts for buildings only, 
unless they are fireproof, the payments made will become large enough 
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00 that the Contractor's Bond and the reserve percentage on monthly 
eetunatee wUl not be sufficient to protect the Company, so that insurance 
must be taken out. In any case, the Company finally pays the cost 
of insurance in an increased price charged by the Contractor. Some ad- 
vantage in having the Owner take out the insurance results from the 
fact that insurance is nK>re economical when tong terms are provided for, 
and the Owner will ultimately hold the policies. 

As to the interests of the parties, the Company or Owner would have 
an interest to the extent of money already paid on the structure de- 
stroyed. Any balance beyond that woijld in general constitute an interest 
of the Contractor. The adjustment would seldom, if ever, present any 
difficulty. 

In many Contracts for railroad or for public work, no buildings are 
to be erected so that no clause of this sort is needed. 

16. nfDBMNlTY. The Cantractor shall indemnify tnd save hannless 
the ComiMuiy from and against all losses and all daimSt demands, payments, 
suits, actions, recoveries and judgments of every nature and description 
brought or recovered against it, by reason of any act or omission of the said 
Cootraetor, his agents or employes, in the execution of the work or in conse- 
quence of any n^Ugence or carelessness in guarding the same. 

This section seems fairly concise and yet is very comprehensive; it 
covers suits in contract for mechanics' liens, whether for labor or material ; 
it covers suits in tort for negligence, trespass, nuisance, or infringement of 
patents; it covers a failure to observe any statute requirements or or- 
dinances or other rules ; it covers claims where suits have not been institu- 
ted. It is probably better for not being more CTplidt as to patent rights, 
for instance, or as to specific classes of negligence, or as to specific breaches 
of laws, ordinances, or regulations. It does not hold the Contractor re- 
sponsible for injuries due to the acts of the Company or of others. 

One Contract form reads : 

A. The said Contractor agrees that he will indemnify and save harmleBB the 
Conunonwealth (or the Company) from all suits or actions of eveiy name and 
description, brought for, or on account of, any injuries or damages received or sus- 
tained by any person or persons, by or from said Contractor, his servants or agents, 
uk the construction of said work or by or in consequence of any negligence in guard- 
ing the same, or in improper materials used in its construction, or by or on account 
of any act or omission of the said Contractor or his agents. 

Another providon in the same Contract is : 

B. Said Contractor further agrees that he will pay all bills for labor and 
materials contracted for by him on account of the woik herein contemplated. 
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Other fonns provide : 

C. The Contractor stipulates, covenants and agrees, etc., that he has the 
right, power, authority, and license to furnish all said materials and do all the 
work, etc. and will defend any and aO actions ... for infringement of patent 
rights, etc. 

D. The Contractor shall, during the performance of the work, take all neces- 
sary precautions and place proper guards for the prevention of accidents ; shall put 
up and keep at night suitsJble and sufficient lights, and shall indemnify and save 
harmless, etc. 

E. The Contractor shall indemnify, protect and save harmless the City and 
the Commission, its and their officers and agents, from all suits or dahns, of every 
name or description, brought against the City or the Commission, or its or their 
officers and agents, for or on account of any injuries or damages to person or prop- 
erty received or sustained by any person or persons, by or from the Contractor, 
his servants or agents, in or on account of work done under this contract or exten- 
sions of or additions thereto, whether caused by negligence or not, or by or in con- 
sequence of any negligence in guarding the same, or any materials or explosives for 
the same, or by or on account of any improper materials used in its construction, or 
by or on account of any accident, or of any act or omisedon of the Contractor, his 
servants or agents ; and the Contractor further agrees that so much of the money 
due to him under this agreement as shall be considered necessary by the Commis- 
sion may be retained untQ all such suits or claims for damages as aforesaid have been 
settled, and evidence to that effect has been furnished to the satisfaction of the 
Commission. 

F. The liability of the Contractor under this Article is absolute and is not 
dependent upon any question of negligence on his part or on the part of his agents, 
servants or employees, and the negHgenoe of the Engineer to direct the Contractor 
to take any particular precautions or to refrain from doing any particular thing 
shall not excuse the Contractor. 

This seems unfair to the Contractor. Its purpose apparently is to re- 
lieve the City from proving the negligence of the Contractor, for which 
evidence might be unavailable. That part which states that ''negli- 
gence of the Engineer to direct . . . any particular precautions shall not 
excuse the Contractor " is proper. 

A provision to the following effect is sometimes introduced : 

0. Smce the Contractor agrees to mdemnify the City againdt all liability or 
damages on account of accidents occasioned, or claimed to be occasioned, by the 
omission or negligence of himself, his agents, or his workmen during the continuance 
of this agreement, and against aQ daka for royalties on patents as provided for in 
Article . . therefore the Contractor shall be promptly and duly notified in writing 
by the CSty of tiie bringing of any suit or suits on such accounts against the (Sty, 
and shall be given the option of assuming the sole defense thereof. The Contractor 
shall pay all Judgments obtained by reason of accidents or patents in any suit or 
suits against the CSty, indudiug all legal costs, court expenses, and other like ex- 
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This seems an undesirable provision, at least in the form stated here. 
There may be involved in a suit some general principle which does not much 
interest the Contractor; in some cases the Contractor's interest in the 
long run may even be contrary to that of the City, and the City should 
not divest itself of power to protect its interests. 

A provision that : 

H. The Contraetor, at the option of the City, may be allowed to aasume the 
sole defense, 

would not be subject to the same objection, but such a clause seems un- 
necessary. 

Under Section 17 is a provision for retaining moneys in case of '' any 
hen or claim for which the Company might become liable," and this 
properly supplements this Section 15. 

Section 15 above, seems sufficient for all of the purposes recited in the 
other readings. It should be noted that the Company is protected against 
any " loss " to itself as well as against claims from others. 

16. SETTLEMENT FOR WAGES. Whenever, in the opinion of the 
Chief Engineer, it may be necessary for the progress of the work to secure 
to any of the employes engaged on the work under diis contract any wages 
iddch may then be due them, the Company is hereby authorized to pay said 
employes the amount due them or any lesser amount, and the amount so paid 
them, as shown by their receipts, shall be deducted from any moneys that may 
be or become payable to said Contractor. 

17. LIENS. If at any time there shall be evidence of any lien or claim 
for which the Company might become liable and which is chargeable to the 
Contractor, the Company shall have the right to retain out of any payment 
then due or thereafter to become due, an amount sufficient to completely indem- 
nify the Company against such lien or claim, and if such lien or claim be valid, 
the Company may pay and discharge the same, and deduct the amount so paid 
from any moneys which may be or become due and payable to the Contractor. 

While under Section 15, the Contractor is fully liable for the matters 
recited in Sections 16 and 17, the latter sections provide a more effective 
remedy in many cases ; a failure to pay for labor may cause laborers to 
desert the work or to strike and so lead to considerable delay which may 
be avoided by means of the provisions above. In some cases the Contrac- 
tor may even benefit from a payment to laborers before his next month's 
estimate becomes due. 

Section 17, in specifying " claims " as well as " liens," apparently 
supplements Section 15 by allowing the Company to retain moneys other- 
wise due the Contractor, and thus protect itself in some degree in case 
there should be claims large enough to render the protection of the Bond 
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insuffident. In practice, money should not be retained against a '' claim, 
provided the Bond givee adequate protection. The same is true when 
the claim is found valid. The Contractor may be hampered in his work 
if money is retained. -— *-im^j 

In another Ciontract form of similar import, there is an added provi- 
sion: 

A. The City shall have the right to retain from the contract price such sum 
as shall enable it to pay the amount of any claim for damages resulting from such 
accident, . . . untQ the validity of any claim shall be established and finally de- 
termined, and if established and finally determined, the same shall be paid from the 
amoimt so retained ; otherwise such amount shaU be paid to the Contractor. 

Other forms provide : 

B. The Commission for the City may retain out of any amounts due to the 
Contractor, sums sufficient to cover any unpaid claims of mechanics, laborers or 
others, for work performed or materials furnished under this contract ; provided, 
that notice, in writing, of such claims, signed by the claimants, has been filed pre- 
viously in the office of the Commission. 

C. The Commissioner may, whenever he shall have reason to believe that the 
Contractor has neglected or failed to pay any sub-contractors, material men, 
workmen or employees for work performed on or materials fiunished and used in or 
about the work contracted for, order and direct that no future vouchers or esti- 
inates be issued and no further payments be made upon such contract until said 
Commissioner shall be satisfied that such sub-contractors, material men, workmen 
and employees have been fully paid, and the reserve sum of 15 per cent hereinafter 
mentioned shall not be payable until the Contractor shall have satisfied the Com- 
missioner that all sub-contractors, material men, workmen and employees have 
been fully paid. 

This is on a different basis. If workmen and employees are unpaid, 
the successful continuance of the work is threatened, and the retaining 
of moneys in the interests of workmen may give them courage to remain 
on the job. 

The following provision is more verbose : 

7>. If at any time during the progress of siud work, said Contractor shall fail 
or neglect to pay for any labor performed, transportation chaiges, material fur- 
nished, or tools, machinery, appliances, fuel, provisions or supplies of any sort or 
kind used or consumed in, upon or on account of said work, for ten (10) days after 
payment for same shall have become due, then the said Sanitary District shall have 
the power to pay for such labor, or for such transportation chaiges, materials, tools, 
machinery, appliances, fuel, provisions or supplies, and the amount so paid shall 
be retained out of the money due or to become due said Contractor. The said 
Sanitary District may refuse to make the payments hereinafter mentioned to the 
extent of such indebtedness untU satisfactory evidence in writing has been fur- 
nished that said indebtedness has been dischaiged. In any such case said Sanitary 
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District 18 hereby authorised and empowered by said Contractor to ascertain by the 
Enginem: the amount due or owing fnmi said Oontractor to any hborer or laboren^ 
or to any person or persons or oorporatbn for labor, transportation ohaigesi material, 
tools, machinery, applianoes, fuel, providons or supplies of any sort or kind used or 
consumed upon, in or on account of the work co^vered by this contract^ in sudi 
manner and upon such proofe as the said Engmeer may deem sufficient. 

Another dause, sometimes used, is this : 

B, The Contractor shall, at such times as moneys are payable hereunder, 
deliver to the Engineer a sworn statement, showing as of that date the amount 
owing by him for material furnished and labor performed. 

The provisions of Sections 16 and 17 above seem effective and satis- 
factory. 

IS. WORK ADJACBRT TO RAILROAD. Wherever flie work em- 
braced in this contract is near the tracks, structures or buildings of this Com- 
pany or of o^er railroads, the Contractor shall use proper care and vigilance 
to avoid injury to persons or property. The work must be so conducted as not 
to interfere with the movement of trains or other operations of the railroad; 
or, if in any case such interference be necessary, the Contractor shall not pro- 
ceed until he has first obtained i^dfic authority and directions therefor from 
the proper designated officer of the Company and has the approval of the Engi- 
neer. 

This section has special application to railroad work, and seems well 
adapted to its purpose. 

It is not inappropriate that a clause of similar puri)ort should sometimes 
be used with relation to work along highways when either general traffic 
or street railway traffic might need specific protection. Any suggestion 
as to its form for such cases would seem imwise here. The form should 
be adapted to the conditions existing. 

In many cases a street railway company pays nothing for the use of 
the streets it occupies, and a question may arise whether it is lawful for a 
municipality to spend public money (through the Contractor) to avoid 
injury to the railway property. Whatever may be the law as to this, 
it is certainly lawful to spend money to protect traffic, in which the general 
public has a direct interest, and this section refers to traffic as well as to 
property. The requirement to avoid injury to property may involve 
not expense, but only wise and careful business procedure. Whether the 
street railway company would have a remedy if the municipality was 
responsible for injury to railway property, in the case stated, if this were 
necessary in the public interest, may be doubted ; for unnecessary injury, 
the railway might readily have its remedy. 
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10. RISK* The work under this contract in every respect shall be at the 
risk of the Contractor until finished and accepted, except damage or injuiy 
caused directiiy t^ tomgtaxfB agents or employee. 

It is of the greatest importance that this matter should be covered 
dearly in every contract. The provision here seems wise. In special 
cases it may seem too severe; in such cases there should be substituted 
a proviaon stating with great clearness the risk assumed by each, leaving 
no reasonable chance for misunderstanding or lawsuit. 

Other forms are : 

• 

A. The Contractor shaQ be held responsible for any or aU materials or work 
done to the full amount of all payments made thereon, and he will be required to 
make good at his own cost any injury or damage which said materiak or work may 
sustain from any sources or causes whatever before the final acceptance thereof. 

B. All damage to the work, caused by shrinkage, settlement, washing, or other 
cause, whether accidental or not, or avoidable or not, before the completion and 
written acceptance of the whole work by the Chief Enc^eer, approved by the Com- 
mission, shall be repaired and made good by the Contractor. 

C The Contractor shall take all reei)onsib]lity of the work, shall bear all 
losses resulting to him on account of the amount or character of the work or because 
the nature of the land in or upon which the work is done is different from what is 
assumed or what is expected, or on account of the weather, floods or other causes. 

D. All risk of loss or damage to the works or to any part thereof or to any of 
the materials, plant, tools, appliances or other things, used in doing the work prior 
to final completion is assumed and shall be borne by the Contractor, and any such 
loss or damage shall be made good by the Contractor at his own cost. 

E. The prices named in the bid . . . shall be paid ... as full compensa- 
tion ... for all loss or damage arising out of the nature of the work as aforesaid, 
or from the action of the elements, or from any unforeseen obstruction or difficulties 
which may be encountered in the prosecution of the same; and for all risks of every 
description connected with the work. 

F. The Board shall not be liable for any loss or damage, etc., nor for any risk, 
etc. 

Section 10, above, is very terse and seems preferable to the others; 
ihe fact that it states ** except damage or injury caused directly by Com- 
pany's agents or employees " makes it fair to the Contractor. The law is 
very clear that where the completed structure is contracted for, the risk 
rests solely upon the Contractor, so that the words ^' until finished and 
Accepted '' are peculiarly to the point, and *' in every respect at the risk 
of the Contractor " is conclusive. 
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10. OSDRR AND DISCIPLIIIS. TIia Contractor shall at afl timea 
anforee atiiet diadpUne and good order among hia emptoyea, and any em- 
ploye of ^e Contractor who liall i^pear to be incompetentt diaordedy or ia- 
tempentOy or in any otiier way diaqualified for or nnfaithful to iht work en- 
tniated to him, shall be diachaif ed immediately on the requeat of the Engineer, 
and he shall not again be employed on the work withoot the Sngineer'a written 
conaent. 

A proviaion to this general effect is found in most Contracts. 
Other forms are : 

A. The Contractor shall employ only competent men to do the work, and 
whenever the Engineer shall notify the Contractor, in writing, that any man on the 
work is, in his opinion, incompetent, unfaithful, disorderly, or otherwise unsatisfac- 
tory, such man shall be discharged from the work, and shisdl not again be employed 
on it, except with the consent of the Engineer. 

B. Employ only competent and skilful men . . . and . . . any man incom- 
petent, unfaithful or disorderly, or who uses threatening or abusive language to any 
official having supervision of the work . . . shall be discharged. 

C. The Contractor shall, on the written request of the Engineer, discharge any 
person in his employ who appears to the Engineer to be disorderly, incompetent, 
or to be employed in violation of any terms of this contract. 

D. If any person employed on the works by the Contractor be disobedient, or 
appears to the Engineer to be incompet^it, unfaithful, or disorderly, he shall be dis- 
charged immediately on the requisition of the Engineer and shall not be again 
employed on the work. 

The word " disobedient '' covers an important feature. The word 
** unfaithful " in Section 20 probably serves the purpose. 

E. The Contractor shall employ competent foremen and laborers, and shall 
discharge, at the request of the Engineer, any incompetent or unfaithful men in 
his employ. None but men expert in their respective branches of woric shall be 
employed where special skill is required. 

F. The Contractor shall employ only competent, skillful and faithful men to 
do the work. Whenever the Engineer shaD notify the Contractor in writing that in 
his opinion any man on the work is incompetent, unfaithful or disorderly, such 
man shaU be discharged from the work and shall not again be employed on it. 

0. The Contractor shall employ only competent men to do the work under this 
contract, which men shall be subject to the approval of the Engineer, whose written 
order to the Contractor requiring the dischaige of any employee for inefficiency^ 
insubordination, profanity, inebriety or any other just cause, shall be peremptory 
and binding upon said Contractor, and shall debar said employee from further em- 
ployment on this work. 

H. Upon direction of the Director, the Contractor shall discharge iinmediately 
and shall not re-employ on the work any superintendent, foreman, employee, or 



UNIFORM CONTRACT FORM 16-45 

agent of any Und ^oee preeenoe the Director ahall deem in any way prejudicial 
to the work. 

Section 20 above places upon the Contractor the burden of the initia- 
tive in preserving order and enforcing discipline while providing for ac- 
tion if necessary on the part of the Eln^eer. It should be noted that the 
matter is in the hands of the En^neer who is upon the ground. The 
Contractor, if dissatisfied, has opportunity for appeal to the Chief En- 
gineer. It is probable that the latter would rarely fail to support his 
subordinate, but the situation hardly admits of arbitration. 

81. CONTRACTOR NOT TO HIRE COMPANY'S BMPL07BS. The 
Contractor shall not employ or hire any of the Company's employes without 
^e permission of the Snghieer. 

This provision is not a conmion one, but seems desirable. It guards 
the Company against becoming short-handed at some inopportune time. 
Furthermore, especially in remote regions, the employees are often thrown 
in very close contact with the Contractor, and an unscrupulous Contrac- 
tor might make it plain to some inspector or subordinate engineer that 
he would be siure of employment even if imsatisfactory to the Engineer 
from disloyalty or for other reason. 

22. INTOXICATING LIQUORS PROHIBITBD. The Contractor, in 
so far as his authority extends, shall not pennit the sale, distribution or use of 
any intoxicating liquors upon or adjacent to the work, or allow any such to be 
brought upon, to or near the property of the Company. 

A provision such as Section 22 is not uncommon, but is absent in some 
carefully drawn Contracts. Whatever view may be taken upon the general 
proposition as to prohibition in cities or towns, it is becoming recognized 
that drunkenness, often occurring after pay day, is a very serious detri- 
ment to the proper conduct of the work. 

Other readings are : 

A. The Contractor shaU neither bring nor aUow others to bring any sfniituous 
or fermented liquor, or other intoxicant upon the grounds occupied for the prose- 
cution of the work; neither shall he furnish nor allow others to furnish liquors or 
other intoxicants to the workmen in his empk>y or to any person or persons m the 
vicinity. 

B. He shall not permit or suffer the introduction or use of alcoholic liquors 
upon or about the work embraced in this contract. 

28. CLEANING UP. The Contractor shaU, as directed by the Bngineer, 
fraiove from the Company's property and from all public and private property. 
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«t Us own eipense, all Umponxj tlnictares, rabUih and waste mstecisls re- 
solting fnm his opecslloBS. 

This section explains itself, and appeals worth while althou^ not used 
in some well written Contracts. 
Alternative readings f oUow : 

A. On or before the comidetion of the woric the Contractor shall, ezceptiDS 
as otherwise expraml y directed or pennitted in writrng, tear down and remove all 
tempoiaiy buildmgB and stractures built by him; and aD rubbish of all kinds from 
the grounds which he has occupied, and shall leave the spoil banks and all other 
parts of the grounds wiiieh may have been affected by his operatione, in a neat and 
satisfactory c(mdition« 

B. On or before the completfen of the work the Contractor shall, excepting as 
otherwise expressly directed or permitted in writing, tear down andremove all tem- 
porary buildingB and structures built by him; and all rubbish of all kinds from the 
grounds wUch he has occupied, and shflJl leave the spoil banks and all other parts of 
the grounds which may have been affected by his operations, in a neat and satisbc- 
tory condition. 

C. On or before the completion of the woric, the Contractor shall, without 
charge therefor, tear down and remove all buildings and other temporary struc- 
tures built by him for his own use, and remove the plant, surplus material and 
rubbish of all kinds, and shall leave the work and surroundings in neat condition. 

D. After the completion of the work the Contractor is to remove all temporary 
structures built by him and all surplus materials of all kinds from the side of the 
work, and leave the whole clean and presentable. 

E. Upon completion of the structures, all surplus material, temporary struc- 
tures built by the Contractor and debris resulting from construction, reconstruc- 
tion or removal, etc., are to be removed. No speciatpayment will be made for tiie 
removal of debris, its cost and value being covered by the prices paid for the con- 
struction in place. The work will not be accepted or the contract considered com- 
pleted until the work of cleaning up is also finished. 

While more verbose this apparently adds nothing to what is covered 
by Section 23. 

F. The Contractor further agrees to remove all materials, implements, barri- 
cades, falsework, debris and rubbish connected with or caused by said work imme- 
diately upon completion of the same, and to leave the premises in perfect condition 
in so far as affected by the woric under this contract. 

The following covers the keeping clear of work during construction : 

0. The Contractor shall remove surplus excavated material and materials for 
construction as the work progresses, and shall render the street suitable, safe and 
convenient for traffic. Before final acceptance of the work, ihe Contractor shall 
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deaa the street sorfaoe, walks, gatten, fences, lawns, private property, rights-of- 
way and structures, leaving them in as good condition as originally found, and 
ahiJl remove all machinery, tools, surplus materials, temporaiy buildings and other 
structures, from the site of the work. Furtheimoro, the sewers, manholes, inlets, 
etc., shall be cleared of all scaffolding, centering, rubbish, or dirt. 



H. The Contractor shall at his own expense keep the work, streets, and all 
public places occupied by him clear of all refuse and rubbish that may accumulate 
from any source whatever and shall leave them in a neat condition; but this is in 
no way to be construed as placing upon the Contractor the usual duties of the Stoet 
Cleaning Department. 

Waste material of any character will under no conditions be permitted to re- 
main on the streets or woric, but must immediately on its becoming unfit for use in 
the work be carted away and disposed of by the Contractor at his own expense. 

The last provision, IT, is taken from a Contract for work upon elevated 
railway construction. 

24. BN6INBBR AND CHDSF BN6INBBR DEFINED. Wherever in 
this contract the word Engineer is used, it shall be understood as referring to the 
Chief Engineer of the Company, acting personally or through an assistant 
duly authorized in writing for such act by the Chief Engineer^ and wherever 
the words Chief Engineer are used it shall be understood as referring to the 
Chief Engineer in person, and not to any assistant englneen 

25. POWER OF ENGINEER. The Engineer shall have power to re ject 
or condemn all work or material which does not conform to this contract; to 
direct the application of forces to any portion of the work which, in his judgment, 
requires it ; to order the force increased or diminished, and to decide questions 
which arise between the parties relative to the execution of the work. 

26. AD JUSTMENT OF DISPUTE. All questions or controversies which 
may arise between the Contractor and the Company, under or in reference to 
this contract, shall be subject to the decision of the Chief Engineer, and his de- 
cision shall be final and condnsive upon both parties. 

These three sections together constitute very important provisions 
of the Contract. In many Contracts definitions are placed near the b^ 
Ipnning of the Contract, and definitions of Engineer and Chief Engineer 
should then be among the others. This order of early definitions seems 
logical. The term Resid^tit Engineer is often used for the En^eer in 
charge, locally, of oonstruction work. In municipal work the title, instead 
of Chief Engineer, may be City Engineer, Commisdoner of Public Works, 
City Manager, or Director. Under Section 25 above, the powers defined, 
which are laige, seem to be those which should be exercised by the En- 
gineer locally in charge of the work, and are sueh as to give him very com- 
plete control normally without intervention on the part of the Chief En« 
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pneer. It is important that he should have unquestioned 
over the conduct of the work, as aboye provided. 

It is only fair to the Contractor, however, as provided in Section 26, 
that he should have the right of appeal to the Chief Engineer, to whom the 
Engineer is subordinate and from whom he receives instructions, although 
he necessarily acts largely upon his own responsibility as to details, and in 
emeigendes. The prompt and effective conduct of the work requires 
that the Engineer should exercise such powers. The En^neer, however, 
is not infrequently young, active, and keen with enthusiasm, but with 
experience not sufficiently developed to prevent a tendency to look over- 
much to the interest of his employer, the Company, with inadequate 
appreciation of the rights of the Contractor. What Engineer may have 
charge of the work may not be known, but the Contractor before making 
his bid, should know from experience or through inquiry, the character 
and disposition of the Chief Engineer, and in case of uncertainty or dis- 
agreement should have the benefit of his decision as is above provided. 
A Contractor sometimes refuses to bid where he believes the Chief Engineer 
to be unreasonable or unjust in his relations with the Contractor ; in any 
case the bid should be made with a knowledge of the fairness, or lack of 
it, on the part of the Chief Engineer. 

The provision that the decision of the Chief Engineer shall be final 
and conclusive upon both parties is of great importance, and extended 
comment is justified. The position of the Chief Engineer, in this matter, 
is much like that of an arbitrator. Arbitrators are sometimes appointed 
by the court, sometimes in accordance with a provision in the Contract. 
When appointed by the court their action may legaUy be final and con- 
clusive, but this is not in point here. Where arbitration and the selec- 
tion of arbitrators is provided for in advance in the Contract, which states 
that their finding shall be conclusive, the decisions have been to the effect 
that such provision is illegal, because it ousts the jurisdiction of the courts. 

This view has become unimportant because another 1^^ doctrine is 
found to be the proper one to apply to this case ; the doctrine of the '' con- 
dition precedent.'' When the decision of the Chief Engines, or some 
specified official or person, is made a condition precedent to the payment 
of money or the acceptance of work, the courts will sustain such a pro- 
vision. This decision may cover the classification of material, the quan- 
tities of any material, the acceptance of work, and many other matters 
requiring spedfic determination. While the words ''condition prece- 
dent '' are often found, thdr use is not necessary provided it appears from 
the Contract that this was intended. 

The courts hold that the parties to the Contract have a right to agree 
how matters involved should be determined, and the courts cannot set 



UNIFORM CONTRACT FORM 16-49 

aside such an agreement without oonstructing a new Contract. The 
prices and terms have been fixed in view of such agreement. Moreover, 
in this case, the jurisdiction of the courts is not ousted. If the Company 
refuses to pay, the courts must be resorted to to secure judgment and pay- 
ment, although the amount of such payment has been fixed by the Chief 
Engineer as a condition precedent to any obligation of the Company to 
pay. The Contractor may, under some Contracts, be brought into a 
Court of Equity to secure specific performance of Contract on his part. 
Either the Contractor or the Company may enter suit in a Court of Equity 
to make it appear that the Chicdf Enipneer is guilty of fraud, or what is 
much the same thing, error so gross as to indicate lack of good faith. 

A Circuit Court judge once instructed a jury that the decision of a 
Chief Engineer could be set aside for '' gross error,'' but the Supreme 
Court of the United States, to which the case was appealed, overruled this 
decision, stating that the error must be '' so gross as to indicate bad faith," 
and this is clearly the law. If the Chief Engineer should, without suffi- 
cient reason, refuse to make an estimate or render a decision required by 
the Contract, such refusal to act would constitute bad faith and the courts 
would take some action to remedy the trouble. The courts have also found 
bad faith to exist in at least two cases where the Chief Engineer was 
dominated by his superior officer, the president of the railroad. Utter 
carelessness has also been held to show bad faith. In some cases it has 
been the Contractor who unsuccessfully contested the decision of the Chief 
Engineer, but in other cases it has been the Company. 

In most Contracts, as in Section 26 above, the decision is binding on 
both parties. In an important Contract to which the City of New York 
was a party, there was a provision that the Contractor was held by the 
decision of the Chief Engineer, but the City was not ; and the court sus- 
tained the Contract in this matter on the ground that the Contractor could 
protect his own interests, but a municipality could not safely count on the 
zeal of its officials, so that a provision for greater protection to the City 
was wise and legal. 

The courts have also held that the fact of a Chief Engineer being an 
employee of the Company did not make such a provision as Section 26 
unsuitable or illegal; that in fact the Chief Engineer or Architect has 
special qualifications, is familiar with the work in hand, and is certainly 
more competent than a jury to determiAe matters connected with the 
Contract. 

The law with relation to this clause may be summarised as follows : 

Whenever it is apparent from the Contract, taken as a whole, that 
the decision of the Chief En^eer is to be final and concIuMve, it is not 
essential that the words '' final " or '^ conclusive " shall be specifically 
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used, nor is it neoessary that the words '' condition precedent " shall occur, 
although both of these are desirable. When it is appar^it that the parties 
to the Contract have agreed to accept the decision of the Chief Engineer, 
no evidence as to error in his decision shall be accepted, unless to prove 
gross error such as to imply fraud or bad faith on his part. 

It is clear that the decision of the Chief Engineer as to the quantity 
or quality of work is in this way final and conclusive. His decision as to 
the meaning of plans and Specifications is also final as to all matters of 
technical character ; the testimony of any other engineer or expert prob- 
ably would not be accepted to gainsay it, in the absence of fraud or bad 
faith. An error apparent to the court gathered from the face of the esti-- 
mate or Engineer's deddon and of the Contract, taken together, may be 
corrected by the court, which thus exercises its jurisdiction. Upon a pure 
matter of law, an error of the Chief En^eer apparent on the face of his 
decision and the Contract, taken together, will be corrected by the court 
in the exercise of its jurisdiction. In a case where a question of law is 
interwoven or combined with questions of fact or of interpretation of the 
Specifications, unless an error of the Chief En^neer should be evident on 
the face of his decision and the Contract, taken together, the court prob- 
ably will not accept testimony as to an error of the Chief Engineer, in 
the absence of fraud or bad faith on his part. 

It has been stated that the 'court ruled in one case that where the 
Contract provided that the decision of the Chief Engineer shall be final, 
the Court could not set this aside without constructing a new Contract. 
Along the line of this dedfdon, it follows that the Chief Engineer can not 
(even as the court can not) change or re-make the Contract, and a deci- 
sion contrary to its terms will be set aside by the court, which still TeeerveB 
to itself the right to decide what the Contract means. The Chief Engineer 
should clearly appreciate that his decision must be under the terms of the 
Contract ; that he cannot add to, or take away from, the clear terms thereof ; 
that he cannot misinterpret the Contract in a way which is equivalent to 
chan^ng it. The courts will not be ousted of their jurisdiction in these 
matters. 

Whether the Chief Engineer has power to determine that a Contract 
has been broken by the Contractor, may be doubtful from a theoretical 
legal standpoint. In many, perhaps, most cases, his decision would be 
final as to the events and facts which constituted the breach. In such 
cases, the court would assume jurisdiction, but might not go beyond the 
testimony of the Chief Engineer as to the facts which constituted the 
breach. 

As a matter of fact, the courts have frequently allowed the decision 
of the Chief Engineer (or similar official) to be overruled for fraud or bad 
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faith or because of mistake when the Chief Engineer substituted his view 
of justice for the plain provisions of the Contract, or read into the Con- 
tract things not there. 

General business cannot be carried on without some loss due to un- 
reasonableness, or to dishonesty in the purchaser. The merchant must 
know his customer or else meet loss. So must the Contractor and so must 
the Company. Unless compelled by law to accept the lowest bidder, as 
is the case with some municipalities, but not with railroads, it is wise to 
employ only those Contractors known to be capable and square. The 
Contractor, however, is never under obligation to bid on a Contract, 
and should not bid unless the invitation is from responsible and decent 
parties. 

While most Chief Engineers of railroads are fair and honest, some may 
be dishonest, and others are unreasonable and fussy. The Contractor 
must know his man and in some cases refuse to bid, or bid high enough 
to cover this risk as well as other risks. It is well known that Contractors 
seldom refuse to bid on work where it is provided that the decision of the 
Chief Engineer shall be final, and some prominent Contractors believe 
this clause necessary and proper. That the prices bid are somewhat in- 
creased by such a clause seems a probable outcome, but the Companies 
are justified in paying such increase as is called for on this account. 

If the Chief Engineer's decision is not to be final, what are the alterna- 
tives? One is submission to a board of arbitrators, generally three. An- 
other is to refer any disagreement to one arbitrator specified by name in 
the Contract. A third is a trial by jury. 

A board of three arbitrators is expensive where expert Engineers are 
employed, and in practice it is found that one arbitrator protects the in- 
terests of the Company, the second the interests of the Contractor, and the 
third arbitrator or umpire settles contested points after much pulling and 
hauling. This arrangement has often proved unsatisfactory. 

While submission to a angle arbitrator, named in the Contract, seems 
attractive at first si^t, yet this has disadvantages. It suggests dispute 
at the outset if any benefit to either party is likely to result, and in view 
of that fact, is it improbable that the outcome will be a trial of wits be- 
tween the Contractor and the Chief En^neer, who in this case is no longer 
an arbitrator whose duty is to deal justly between the Company and Con- 
tractor? Taking Chief Engineers and Contractors as you find them, 
will dther the Contractor or the Contractor's lawyer stand a better chance 
in this battle of wits against the Chief Engineer and Company's lawyer, 
than they stand now when the Chief Engineer feels the responsibility of 
dealing fairly between the railroad and the Contractor? 

Submission to a jury is full of uncertainties. 
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Most Contracts by Civil Engineers now provide that the decision of 
the Chief Engineer shall be final. The American Institute of Architects, 
after very careful consideration, favors submission to arbitrators. Their 
excellent provision for this may be found in their Standard Contract Form 
in the chapter on Additional Ck>ntract Forms. 

Another reading which is often used in Contracts is as follows : 

A. All the work under this contract shall be done to the satiafaction of the 
Chief Engineer, who shall in aQ cases deteimine the amount, quality, fitness and 
acceptability of the several kinds of work and materiah which are to be paid for 
hereunder, and shall decide all questions which may arise as to the fulfilment of the 
contract on the part of the Contractor, and Us decision thereon shall be final and ccm- 
dusive; and such deteimination and decision, in case any question shall arise, shall 
be a condition precedent to the right of the Contractor to receive any money her&- 
under. 

This is less concise than Section 26 above, but has much to commend 
it. It specifies " the satisfaction " of the Chief Engineer, the '' amount, 
quality, fitness, and acceptability,'' and the " decision of all questions " 
'' as to the fulfilment," and finally makes these matters '' a condition pre- 
cedent," and taken altogether it is a very strong clause in view of court 
decisions. 

B. To prevent disputes and litigation, the Chief Engineer shall be the referee 
to decide all questions which may arise as to the fulfillment of this contract on the 
part of the Contractor, and his estimates and decisions shall be final and conclusive. 
All the work contemplated and described in this contract shall be done to the satis- 
faction of the Chief Engineer, who shall be sole judge as to the fitness of materials. 

Since the law touching this does not follow the rule of arbitration but 
does rest on the " condition precedent " basis, the use of the word '^ re- 
feree " and the omission of the '' condition precedent " clause make this 
reading seem undesirable as well as less complete than the other reading 
above. 

A further provision, already referred to under Section 10, is sometimes 
attached to the above. 

C. The Chief Engineer shall have the right of correcting any errors or omissions 
in the plans and specifications when such correction is necessary for the proper 
fulfilment of their intention, the action of such correction to date from the time 
that the Chief Engineer gives due notice thereof. 

This clause, in form at least, seems not to give to the Chief Engmeer 
Tmdue power. Corrections necessary for the work should be possible. 
The Contractor, however, should not be the one to yield if the Chief Eln- 
gineer is incapable in his drafting of the Contract, and the provision as to 
date gives reasonable protection to the Contractor. Such changes can 
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hardly alter the character of the Contract. They are corrections rather 
than " changes " which are treated under Section 28. Other provisions 
somewhat similar in character may be found under Section 3. 
Another form has a clause ending : 

D. AndtheChief Engineer shall be deemed the referee of both parties to make 
such detenninations and directioDS. 

This se^ns undesirable for the reasons stated under B. 

In some Contracts, wh^re the definitions of Chief En^eer and of 
Engineer are substantially as given in Section 24, the providon is made 
that the decision of the Engineer shall be final. In cases like the New 
York Water Supply, many separate divisions of the work are of great 
0cope, and there is some reason for placing this responsibility upon the 
Enguieer in charge of each division. It seems desirable in this case that 
there should be an additional definition of Resident Engineer or Diviaon 
Ekigmeer and that this official should have the necessary power, rather 
than the Engineer who may be for some purposes a subordinate. 

Furthermore, some provision should be made for the absence of the 
Chief En^eer, and the following shows a reading already in use : 

E. Any engineer substituted by the Commission in place of the Chief Engineer 
during the absence, illness or disability of the Chief Engineer, or when the Com- 
mission shall so determine, shall, during his official connection, have all the power 
and authority of the Chief Engineer and in all respects be recognized as such Chief 
Engineer. 

A somewhat more concise form is suggested : 

F. In the absence or disability of the Chief Engineer, the Company may desig- 
nate an Acting Chief Engineer who may exercise all the powers and authority of the 
C^iief Engineer. 

This should be added to Section 24. 

An addition should also be made to Section 26 so that it shall read : 

a. ADJUSTMENT OF DISPUTE. All questions and controversies which 
may arise between the Contractor and the Company, under or in reference to this 
Contract, shall be subject to the decision of the Chief Engineer, whose decision shall 
be final and conclusive upon both parties, and his approval abJeJl be a condition pre- 
cedent to the acceptance of work or payment of money either of which is involved 
in such decision. 

Sections 37 and 38 will.be found to be somewhat strengthened and clari- 
fied by this addition, which is important so far as Section 26 is concerned. 
The following clause or its equivalent is found in some Contracts : 

H. The decision of the Chief Engineer shall control as to the interpretation 
ot drawings and specifications during the execution of the work under them, but if 
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cither party flhaU ooDflider itself aggrieved by any deeiflion it may i^ 
to be finally and oonduavely settled by the dedaion of arbitratoiB, each side chooa- 
ing one, these two a third member, and the deciabn of a majoril^ to be final and 
binding upon both parties. 

As has been stated, many Engineers consider arlntration proceedings 
of this sort fully as expensive and fully as unsatisfactory as a trial in 
court. Furthermore, questions arise involving the immediate construc- 
tion of work, questions which cannot wait. A clause intended to cover 
this contingency is as follows: 

/. All questions or controversies which may arise between the Contractor and 
the Company under or in reference to this Agreement shall be subject to the decision 
of the Chief Engineer, which shall be given in writing, and the Contractor willper- 
fonn the work in accordance therewith. 

If in doing the work according to such dedsion it is neceesaiy for the Contractor 
to do any extra work or any work not called for by this agreement, the Company will 
pay an equitable amount for such work. 

This form of provision failed to meet the approval of a conmoittee of 
Engineers to whom it was submitted. It epeauB the way to* a legal 
controversy. 

27. ORDSR OF COMPLETION; USE OF COMPLBTBD POR- 
TIONS. The Contractor shall complete any portion or portions of the work 
in such order of time as the Sngineer may require. The Company shall have 
the right to take possesdon of and use any completed or partially completed 
portions of the work notwithstanding the time for completing ^e entire work 
or such portions may not have expired; but such taking possesdon and use 
shall not be deemed an acceptance of IJie work so taken or used or any part 
thereof. If such prior use increases the cost of or ddasrs the work, the Con- 
tractor will be entitled to such extra compensation, or extendon of time, or both, 
as the Chief Engineer may 



This appears to be directed not primarily to the order in which work 
shall be done, but it is intended to cover the use of part of the work be- 
fore the whole is completed. In most Contracts such a providon is un- 
necessary. It applies well to railroad Contracts in many cases, and may 
also apply to highway construction, to sewers, to waterworks and probably 
to other kinds of construction, but in very many Contracts such a pro- 
vidon is not used. 

It is not uncommon to make the following providon or its equivalent : 

A. It is further agreed that the work shall be carried on at such points, and 
in such order of precedence, and at such times and seasons, as may from time to 
time be directed by the Engineer. 

B. At sudi points and in such order, not inconsistent with the other providona 
of the contract, as the Engineer may from time to time 
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Ordinarily this would read En^neer rather than Chief Engineer, mean- 
ing that the Engines upon the work would exercise this direction. In 
some cases the Chief Engineer might be specified. 

Where no use is to be made of the work earlier completed and where 
interference with the public is not involved, the Contractor should be 
allowed to arrange the order of work to his best advantage and this clause 
be omitted. 

C, The Engineer shall have no power, direction or control over the work 
embraced in this contract, except as herein expressly set forth, or as may hereafter 
be voted by the Commission. ... He shall have power to specify, order or 
direct, either orally or in writing, the manner in which the work described in the 
specifications shall be executed ; but such power and authority shall not extend to 
the actual execution of the work, which shall be in the sole control of the Contractor 
and for which the Contractor alone shall be responsible. 

Where portions of the work are used before the completion of the 
whole, the cost to the Contractor will in some cases be increased ; in others 
not. The Uniform Contract Form allows the Chief Engineer to deter- 
mine this. The Board of Water Supply of the City of New York has 
provided in one case : 

D. The Board reserves the right to let water into the . . . siphons, the uptake 
and downtake chambers and the by-pass aqueduct, as soon as these structures are 
sufficiently constructed to make this feasible, and to use said structures for con- 
veying water to the City, irrespective of the fact that other parts of the work covered 
by this contract may not be completed. The Contractor shall regulate the progress 
of his work, so that it will not be impeded by the exercise of this right on the part 
of the Board, and he shall not be entitled to any allowances by way of damages, 
because of the filUng or partial filling of the structures with water, as herein provided. 

While the above Contract does not provide that the Engineer shall 
prescribe the order of the work, there is a special Contract provision cover- 
ing the time within which the different parts of the work shall be com- 
pleted. 

In a Contract for the Rapid Transit Railroad of New York, specific 
provision is made for extra compensation where stations are used previous 
to entire completion. The Contract is for '' station finish.^ 
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E. The Railroad or a portion or portions thereof may, at the option of the 
Commission, be opened and operated for passenger traffic before the completion of 
the Works. In the event that the Railroad or any portion or portions thereof are 
so opened and operated for passenger traffic before the expiration of the time herein 
prescribed for the completion of the Works or before the expiration of the period 
to which such time may be extended as provided in Chapter VIII by resolution of 
the CommiflBion, the prices above stipulated in the Schedule shall be increased by 
per centum (. . . .%) for the station finish work performed after the 
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The fonoB touching changeSi as used in many Contracts, are eztencdve 
and elaboiatOi and need not be dted at length here. A not uncommon 
reading is: 

/. The Engineer may make alterations in the line, grade, plan, fomi, dimen- 
sons or materials of the work or any part thereof, ather before or after tiie com- 
mencement (rf construction. 

To this is sometimes added : 

/. If such alterations diminish the quantity of work to be done, they shall 
not warrant any clum for damages or for anticipated profits on the work that may 
be dispensed with ; if they increase the amount of work, such increase shall be paid 
for according to the quantity actually done and at the price stipulated for such work 
under this contract. 

The Uniform Contract Form is simple and concise, and appears to be 
sufficient. 

89. EXTRA WORK. No bill or dabn for extra work or material shall 
be allowed or paid unless the doing of such extra work or the famishing of such 

extra material shall haye been authorized in writing by tiie 

Engineer. 

The price for such work shall be determined by the Chief Engineer, who 
may either fix a unit price or a lump-sum price, or may, if he so elects, provide 
that the price shall be determined by the actual cost, to which shall be added 
per cent, to cover general expense and superintendence, profits, con- 
tingencies, use of tools, Contractor's risk and liability. If the Contractor shall 
perform any work or furnish any material which is not provided for in this con- 
tract, or which was not authorized in writing by the Engineer, said Contractor 
shall receive no compensation for such work or material so furnished, and does 
hereby release and discharge the Company from any liability therefor. 

If the Contractor shall proceed with such extra work or the furnishing of 
such extra material after receiving the written authority therefor, as herein- 
before provided, then such work or material, stated in the written authority 
of the Engineer, shall be covered, governed and controlled by all the terms and 
provisions of this contract, subject to such prices as may be agreed upon or 
fixed by the Chief Engineer. 

If the Contractor shall decline or fail to perform such work or furnish such 
extra material as authorized by the Engineer in writing, as aforesaid, the 
Company may then arrange for the performance of the work in any manner it 
may see fit, the same as if this contract had not been executed, and the Con- 
tractor shall not interfere with such performance of the work. 

The subject of extra work needs very careful attention, and recent 
Contracts, in many cases, are unduly elaborate and extensive in their 
wording, so much so that space is not available to quote them. In times 
past Contractors not infrequently made bids on Contracts where thdr 
expectation of profit rested in the hope of large allowances for extra work, 
including some probability of a lawsuit. There is naturally some diffi-* 
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culty in determining the actual or direct cost of extra work, and the interests 
of the raihoad or City should be carefully guarded. On the other hand, 
on work not specifically pointed out in the Contract, the Contractor is 
entitled to a fair profit, and should not be compelled to accept in advance 
a price fixed by the Enpneer, which may prove inadequate. 

Section 29, above, is unusual in that the]]extra work is " authorized " 
rather than " directed " or " ordered " which is the more common custom. 
Ordinarily the Contractor with labor and plant at hand can do the work 
to better advantage than any one else. The railroad or City should have 
the right to '* direct " the Contractor to do the work, and conversely the 
Contractor should have the right to do it if he wishes. In some cases of 
extra work the City or railroad can do the work to better advantage 
than the Contractor, and provision should be made for this contingency. 

The following reading is intended to include most of the desirable 
features suggested by comparing a large number of Contract forms touch- 
ing '^ extra work." For convenience of discussion below, numbered para- 
graphs are used, although otherwise the matter would be divided into three 
paragraphs only and those not numbered. 

A. 1. When directed in writing by the Engineer to do so, the Contractor 
shall furnish material and do extra work not otherwise provided for by the terms 
of this Contract but which may be connected with, or necessary to, the proper com- 
pletion of the work. 

2. Such material and work shall be furnished and done as part of this Contract 
and subject to its provisions, and at such prices as may be agreed upon by the 
Engineer and the Contractor. 

3. If prices be not so agreed upon, the price shall be determined by the reason- 
able direct cost of materials and labor furnished by the Contractor, to which 

shall be added per cent to cover general expense and superintendence, 

profits, contingencies, use of tools and plant, and Contractor's risk and liability. 

4. The direct cost may include a reasonable proportion of the time of the fore- 
man and timekeeper, as well as establishment chaiges and insurance. 

5. The Contractor shall furnish evidence of cost in such form and at such 
times as the Engineer may require. In the absence of satisfactory evidence of cost, 
the Engineer shall determine a reasonable price. 

6. The decision of the Chief Engineer shall be final as to the direct cost of ma- 
terials and labor or as to reasonable cost or price. 

7. The Contractor shall make no claim for extra work unless it be ordered in 
writing by the Engineer, nor for work so ordered unless an account be presented to 

the Board before the day of each month following that during which 

work has been done or material furnished under such order. 

8. Work which can be reasonably classified and paid for at the unit prices spec* 
ified in this Contract shall not be r^arded as extra work. 

9. If agreed to by the Contractor, the Board may arrange for the performance 
of all or any part of the extra work by other parties or in any manner it may see fit, 
and the Contractor shall not interfere with such performance nor make any claim 
against the Board because of such performance. 
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PaiBgraph 1 aomewfaat defines '' extra work,'' which is also fimited 
by paragraph 8. It ako provides for direction " in writing," which is 
ahnost universally required, and which paragraph 7 further forces. 
It provides that the extra work shall be " directed " rather than ** author^ 
ixed/' It also specifies that the extra work shall be connected with, or 
necessary to, the completion of the work. Other work altogether dis- 
connected wiU not come under this Contract even as extra work. 

Paragraph 2 specifies the extra work as part of the Contract and thus 
protected by the Bond. It further provides for fixing prices by agreement, 
which in many cases is more satisfactory both to Contractor and Engineer. 

Paragraph 3 provides for payment by cost with . . . per cent added ; 
this to apply in cases where prices are not agreed upon. There are many 
cases where the extent of extra work cannot be foreseen and where a price 
in advance cannot reasonably be fixed. Ten or fifteen par cent are common 
figures in use for the addition. This percentage should be fixed before 
bids are received so that all bids may be on the same baas. One form in 
use says: 

B, Fifteen per cent of such net cost for the use of tools and plant, superin- 
tendence and all other expenses incidental to the performance of such woric and the 
furnishing of such material. 

Some may prefer the greater omplidty of this form. It does not 
definitely include profits, contingencies, risk, or liabilities ; these are not 
" expenses." 

I The " reasonable direct " cost seems better than " actual " cost. The 
actual cost to the Contractor may be twice what it ought to be, if the Con- 
tractor buys material of a friend and the City pays for it. The use of the 
word "reasonable" seems justified. 

The cost of establishment of any special apparatus or appliances should 
be included in the direct cost, together with insurance on materials specially 
involved, and insurance on labor which, in some lines of construction, 
amounts to as much as 8 per cent of the wages paid to the men. Recent 
Contracts often include a clause covering such insurance. 

Paragraph d recognizes the fact that doubt may exist as to whether a 
foreman is exercising superintendence, and it prevents misunderstanding 
on that point. 

Paragraph 5 provides some saf^uard as to determining costs. Some 
Contract forms provide : 

C. The Contractor shall at the end of each day . . . furnish to the Ci^ 
daily time slips. ... If requbed by the City, the Contraetor shall produce any 
books, vouchers, records, and memoranda. 
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In very many cases this red tape is quite unnecessary. The provision 
above, that the Contractor shall furnish evidence of cost, etc. allows* the 
En^eer to require all these things in cases where it is found to be neces- 
sary, an(} to dispense with such action in simple and clear cases. The re- 
fraining from such action by the Enipneer may in some cases be a useful 
lever to secure desired results. The Contractor must furnish " satisfactory 
evidence of cost " ; otherwise the En^eer determines reasonable cost. 

Paragraph 6 ^ves authority to the Chief Engineer, rather than the 
Engineer, to determine costs or prices in case the Engineer questions the 
evidence of cost returned by the Contractor, or in case the Contractor is 
dissatisfied with the decision of the Engineer. While many Contractors 
will object, the abuse in connection with extra work has at times been 
very acute, and the railroad or City is justified in protecting itself. Ar- 
bitrary action of the Chief Engineer, not taken in good faith, will be set 
aside by a court. 

Paragraph 7 covers more fully the necessity for the written order and 
further provides for the prompt presentation of the account for the extra 
work. Claims promptly made can be properly investigated, while claims 
made after the Contract is completed cannot be. 

The requirement of a written order requires further comment. En- 
gineers very commonly fail to observe it, and Contractors fail to insist 
on it. A systematic failure by the Eln^eer to observe it would probably 
be held by a court to serve as a waiver of this provision, and a court might 
even hold that a single failure would act as a waiver. In the stress of cir- 
cumstances, the Contractor often will and should start extra work at 
once on an oral order, but the written order should follow without material 
delay, even at some inconvenience, and a court would, doubtless, hold 
this to be compliance. 

Paragraph 8 largely explains itself. The word " reasonably '' is in 
favor of the Contractor. Work of special difficulty might be classed as 
extra work even if x)OSfflble of measurement by the cubic 3rard, if such work 
be not definitely covered by the Contract and Specifications. 

Paragraph 9 is desirable because cases will occur where the railroad or 
some department of a City Can do some part of any extra work to better 
advantage than the Contractor. The latter, however, should not be 
** compelled " to allow other parties to enter upon the scene of his work 
unless provided definitely when the Contract was signed. 

The phraseology of paragraph 1 varies in different forms used. The 
following illustrate this : 

D. The Contractor shall perform such extra work as the Engineer may direct 
in his written order but shall not perfonn any extra work unless such work has been 
ordered by the Engineer in wiiting. 
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B. Hie Contractor shall do any woric not herein otherwise provided for wbea 
and as ordered in writing by the Chief Engineer or his agents specially authoriaed 
thereunto in writing. 

For the suitable conduct of the work the Eln^neer must have authority 
to give the order. AH detail work should be in the hands of the En^neer. 
The Contractor should have the right to appeal to the Chief En^^neer 
for his decision in cases of disagreement. 

It is impracticable to cite many variations in readings. They are many 
and often long. The following illustrates this : 

F. In case any work or materials shall be required to be done or furnished in or 
about the work — whether specified herein or indicated on the plans or not — 
which in the o|Mnion of the Engineer are not susceptible of classification under the 
Schedule of Unit Prices, the Contractor shall and wUl if ordered by the Engineer do 
and perform such work and furnish such materials at and for the actual and neces- 
sary net cost in money to the Contractor for labor and for material, where new 
material is used, and in addition thereto ten (10%) per centum of such net cost for 
the use of tools and plant, superintendence and all other expenses incidental to the 
performance of such work and the furnishing of such material, and the Contractor 
shall have no further claim in excess of the above; but this method of payment shall 
not apply to the performance of any work or the furnishing of any material which 
in part or in whole is, in the opinion of the Engineer, susceptible of classification 
under such schedule, which work or material shall be paid for in part or in whole, 
as the case may be, at the unit price given in such schedule, except as herdn other- 
wise expressly provided. 

In case any work or material shall be required to be done or furnished under the 
provisions of this Article, for cost plus ten (10%) per centum, the Contractor shall 
at the end of each day during the progress thereof furnish to the Engineer daUy 
time slips showing the name and number of each workman employed thereon, the 
character of work he is doing and the wages paid or to be p£dd to him and eSao a 
daily memorandum of the material delivered on the work showing the amount and 
character of such material, from whom purchased and the amount paid or to be paid 
therefor. If required, the Contractor shall produce any books, vouchers,records or 
memoranda showing ihe work and materials actually paid for and the actual prices 
therefor. Such daily time slips and memoranda shall not, however, be binding 
upon the City, and if any question or dispute shall arise as to the correct cost of such 
work or material, the determination of the Engineer upon such question or dispute 
shall be final and conclusive. 

80. PROFBRTT AND RIGHT OF ENTRT. The Company shall pro- 
Tide the lands upon which the work under this contract ia to be done, ezc^ 
that the Contractor shall provide land required for the erection of tempoiraiy 
construction lacilitieB and storage of bis materiali together with right of access 
to the same. 

The Contractor shall not ship any material or equipment until he haa re- 
ceived written notice from the Engineer that he may proceed with said work 
or any part thereof. 
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This section is especially applicable to railroad work, but may be per- 
tinent in many other cases. It informs the Contractor of his duty to pro- 
vide lands for storage of material and other temporary facilities. The 
railroad or the City may often provide these at his request, or in some 
Contracts this provision may be omitted. 

The provision as to notice before shipping material may be necessary 
in some cases. If everything is ready when the Contract is signed this 
provision seems unnecessary, but the notice may be ^ven at that time. 

Another Contract form provides for deUvery of material for bridge 
construction : 

A. It is agreed that the Contractor shall notify the Engineer in writing at least 
ten days prior to the time when the supenstructure metal work included in this con- 
tract will be ready for delivery, and that said Contractor shall not deliver any of 
said superstructure metal work until he has received the written notification of the 
Engineer so to do. 

81. UNAVOIDABLB DELATS; EXTENSION OF TIME ON PARTS 
OF WORK. If the Contractor shall be delayed in the performance of the work 
from any cause for which the Company is responsible, he shall, upon written 
application to the Chief Engineer at the time of such delay, be granted such 
extension of time as the Chief Engineer shall deem equitable and just 

Other readings are : 

A. Should the Contractor be delayed by the CSty or work be suspended by the 
« City for any cause, there shall be added to the time of completion a time equal 

to any or all such delays caused by the City ; but the Contractor shall not be entitled 
to claim damages or extra compensation for such delay or suspension. 

The allowance should be " equivalent " time rather than " equal " 
time. Three days in the best of weather are equivalent to more than three 
days late in the fall or early winter, and this should apply in the case of 
*^ suspension " as well as delay of work. 

Even this allowance for delay is inadequate for the Contractor, but the 
possibility of delay beyond his control is one of the risks he assumes ; and 
it is not easy to write a clause which will be just, and satisfactory to both 
parties. The delay for which the Company is " responsible " may be 
essentially beyond its control. 

Section 32 has a provision for suspension of work. Many en^neers, 
however, may desire to use the clause providing against damages or 
compensation on account of delay. 

Another form includes as causes justifying extension of time : 

B. Delay on the part of railroads in transporting material consigned to said 
Board (not consigned to Contractor) or by riot, insurrection, war, pestilence, 
acts of public authorities, fire, lightning, earthquake, cyclone, or through acts of 
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other paitiee under contract with said Board, btxt no allowance will 

be made unkss a claim therefor in writing is presented within four days after the 

commencement of such delay Said Chief Engineer shall decide the 

number of days that said Ccmtraotor has been so delayed, and his dedsbn shall be 
final and binding upon both parties hereto. 

Another form, for sewer construction, proTidee for such extension : 

C. n delay occurs on the part of the Board in fuinidiing material or if the OoiH 
tractor is delayed by other cause which is not his fault, the Oantractor shall have no 
claim for damage on that account, but the time for completing the contract shall be 
extended as the Engineer shall judge necessary, provided the Contractor shall notify 
him of the delay within ten days of its occurrence. 

D. As the Engineer shaU certify in writing to be just in case of delay on account 
of cold weather or flood in the Ohio river. 

In many Contracts the Contractor should have extension of time for 
delay from causes beyond his control. In other cases any delay may re- 
sult in a loss to the raUroad or City, and it is a question whether the nul- 
road or the Contractor shall stand the loss. If the Contractor asflumeB 
the risk, the railroad probably pftys for it in increased price. 

88. SUSPBNSION OF WORK. The Company may at any time stop tiie 

work, or any part thereof , by giving days' notice to die Contractor 

in writing. The work shaU be resumed by die Contractor in ten (10) days 
after the date fixed in the written notice from the Company to the Contractor 
so to do. The Company shall not be held liable for any damages or antici- 
pated profits on account of the work being stopped, or for any work done during 
the interval of suspension* It will, however, pay the Contractor for expense 
of men and teams necessarily retained during the interval of suspension, pro- 
vided the Contractor can show that it was not reasonably practicable to move 
these men and teams to other points at which they could have been employed. 
The Company will further pay the Contractor for time necessarily lost during 

such suspension at the rate of percent per annum on the estimated 

value of materials, equipment and fixtures fumidied by the Contracts on the 

work which are necessarily idle during such suspension, said rate of 

per cent, per annum being understood to include depredation, interest and 
insurance. But if the work, or any part thereof, shall be stopped by the notice 
in writing aforesaid, and if the Company does not give notice in writing to tiie 

Contractor to resume work at a date within of the date fixed in 

die written notice to suspend, tiien the Contractor may abandon that portion of 
the work so suspended and he will be entitled to the estimates and payments 
for suth work so abandoned, as provided in Section 88 of this contract 

Another reading gjven below shows conunon usage : 

A. The Contractor shaU delay or suspend the progress of the woric hereunder, 
or any part thereof, whenever he shall be so required by written order of the Ekigi- 
neer, and for such periods of time as the Engineer may order, provided, that in the 
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e?eiit of ench delay or delays or of such suspenaon or suspensioiui of the progress 
of said work, the time for the oompletioii of the delivery of said work so suspended , 
or delayed by such suspensioii or suspensioiis, shall be extended for a period equiva- 
lent to tiie time lost by reason of such suspennon or suspensions, but such order of 
the Engineer shall not otherwise modify or invalidate in any way any of the provi- 
sions of this contract, and said Contractor shall not be entitled to any damages or 
compensation from the Board on account of such delay or delays, suspension or 
suspensions. 

The latter form seems unfair to the Contractor. The Owner should 
pay the reasonable cost to the Contractor if the work is suspended for 
the Owner's benefit and to the Contractor's disadvantage. The provi- 
sion of Section 32 constitutes an effort to do justice, and goes far in that 
direction. It is not clear that it makes the Contractor whole. He makes 
no profit while idle, and there are overhead charges which continue during 
the period of suspension. It is also a recognised general principle that 
when work is moving well, there is a profit ; where work is dragging, there 
is a loss to the Contractor. The slowing up due to suspension thus means 
A loss. Furthermore even shoveling is, more or less, skiUed labor, and after 
interruption the shoveling force picked up may not at once replace in quality 
the force laid off. Lj 

Suspension thuA adds another " risk of the work " which the Contract 
tor must figure in his bid, and there is reason in his statement that if he 
should bid high enough to cover the risks taken, he would seldom, if ever, 
land a Contract. The contingency is one for which the Company is re- 
sponsible, and it is not clear that the Company should come out of it better 
than the Contractor. Engineers may properly consider framing a sec- 
tion which shall ev^i better protect the Contractor. 

The following reading seems more favorable to the Contractor, but does 
not provide for anticipated profits. It allows the Contractor to quit if 
the suspension will cut into his profits too severely. 

B. The Company reserves the right to suspend operations on the work under 
this contract or any particular part or parts by giving the Contractor twenty (20) 
days' notice, and in the event of such right being exercised, the Engineer ^aU 
grant to the Contractor an extension of time equivalent to the time of suspeninon 
of the work. It is further understood and agreed that on such suspension the 
Contractor may have the option to cancel this contract ; or if the Company shall 
postpone or suspend the work under this contract indefinitely or altogether, it may 
cancel this contract, which it reserves the right to do; then in either case of can- 
cellation the Engineer shall prepare a final estimate of the value of the part of the 
work done, such estimate to include any materials purchased and delivered to the 
Contractor, or specially designed and ordered for the work under this contract the 
same as if the work has been completed, and this contract shall thereupon be 
terminated. AU materials paid for and included in such final estimate that are 
not on the property of the Company, shidl be delivered to the Company.before such 
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estimate 10 paid. The cancelliiig of this contract ehall not entitle the Contfactor 
to any claim for damagee or for anticipated profits on the unperformed portion of 
the work ; but the CtAd Engineer shall determine upon a fair and equitable oom- 
penaation to be paid the Contractor for such cancelling, taking into consideration 
the relative value of the woik done, as compared with the i^diole work herein con- 
tracted for, and the expense incurred in furnishing tools and temporary woiics for 
the prosecution of the work contracted for. 

The Uniform Contract Form also provides that after a period of delay 
specified in the Contract, the Contractor may abandon that part of the 
work suspended. This also seems only fair. 

A Contract in which the reasonable interests of the Contractor are 
protected is not contrary to the interests of the Company in the long run 
and broadly considered. 

Another reading, providing only for extension of time, is this : 

C, The Commission reserves the right of temporarily suspending the execu- 
tion of the whole or any part of the woric herein contracted to be done, if it shall deem 
it for the interests of the City so to do, without compensation to the Contractor for 
such suspension other than extending the time for completing the work as herein- 
before provided as much as, in the opinion of the Commission, it may have been 
delayed by such suspension. The length of time (expressed in days or parts of 
days) during which the work or any part thereof has been delayed by any act or 
omission on the part of the City (all of which shall be determined by the Commis- 
sion, which shall certify to the same in writing and whose determination and certifi- 
cate thereof shall be binding and concluMve upon the Contractor) will be allowed 
to the Contractor, and the time for the completion of the Works shall be extended 
by resolution of tl^e Commission accordingly. 

It has been stated elsewhere that any extension of time for suspenaon 
or delay should be equivalent time rather than equal time. 
A reading differing materially in detail is shown below : 

D. The City, on account of public necessity, adverse weather conditions, or for 
other reasons, may order all work suspended, and thereupon the Contractor shall 
neatly pile up all materials, provide and maintain board walks and crossings and 
take other means to properly protect the public and the work and to facilitate 
traffic. In case of such stoppage of work, the time allowed for the completion of the 
work shall be extended m an amount equal to that lost by the Contractor in such 
manner, but the Contractor shall be entitied to no additional claim for damages. 

83. (a) EXPEDITING WORK, CORRECTING IMPERFECTIONS. 
If the Chief Engineer of the Company shall at any time be of the opinion that the 
Contractor is neglecting to remedy any imperf ectiona in the work, or is not pro- 
gressing with the work as fast as necessary to insure its completion within tlie 
time and as required by thecontract, or is otherwise violating any of the provi- 
sions of this contract, said Chief Engineer, in behalf of the Company, shall have 
the power, and it shall be his duty to notify the Contractor to remedy such im« 
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proceed more rapidly with said work, or otherwise comply with 
the provisi ons o f this contract. 

(b)' ANNTJLBCSNT, In such case the Company may give the Contractor 
ten (10) days' written notice, and- at the end of that time, if the Contractor 
continues to neglect the work, the Company may provide labor and materials 
and deduct the cost from any money due the Contractor under this agreement ; 
and may terminate the employment of the Contractor under this agreement 
and take possession of the premises and of all materials, tools and appliances 
thereon, and employ such forces as may be necessary to finish the work. In 
such case the Contractor shall receive no further payment until the work shall 
be finished, when, if the unpaid balance that would be due under this contract 
exceeds the cost to the Company of finishing the work, such excess shall be 
paid to the Contractor ; but if such cost exceeds such unpaid balance, the Con- 
tractor shall pay the difference to the Company. 

(c) COMPANY MAT DO PART OF WORK. Upon failure of the Con- 
tractor to comply with any notice given in accordance with the provisions hereof, 
the Company shall have the alternative right, instead of assuming charge of 
the entire work, to place additional forces, tools, equipment, and materials 
on parts of the work for the purpose of carrying on such parts of the work, 
and the cost incurred by the Company in carrying on such parts of the work 
shall be payable by the Contractor, and such work shall be deemed to be carried 
on by the Company on account of the Contractor, and the Contractor shall be 
allowed therefor the contract price. The Company may retain the amount of 

the cost of such work, with per cent added, from any such sum 

or sums due or to become due the Contractor under this agreement 

In case of annulment for n^lect, the burden of proof will be upon the 
Company to establish the neglect. 

In 33 (b) it may be wise to make the reading in the third and fourth 
lines as follows : 

A, provide labor, materials, tools and appliances, by contract or otherwise, 
and deduct, etc. 

as is done in several forms as to carrsang on the work by Contract or other- 
wise. The desired action is probably included in the clause ''employ 
such forces as may be necessary to complete the work/' but a more specific 
statement has some value. 

The following form includes many features oonmion to a number in 
use and in somewhat different phraseology from that given above : 

B. If the work to be done under this contract shall be abandoned by the Con- 
tractor, or if this contract or any part thereof shall be assigned or the work sub-let 
by him without the previous written consent of the City, or if at any time any offi- 
cial of the City or employee thereof shall become directly or indirectly interested in 
this contract or in furnishing the supplies or performing the work thereunder, or 
inany portion of the profit thereof ; or if at any time the City shall be of the opinion 
that the performance of the contract is unnecessarily or unreasonably delayed, or 
thattheContractoriswilfully violating any of the provisions of this contract; orif 
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the work be not fully eompleted withm the time named in this contract; then^and 
in any Buch case, the City may notify the Contractor in wilting to diaoontinue aO 
work or any part thereof, and thereupon the Contractor shall discontinue the work 
or such part thereof as may be designatedi and the City may thereupon according 
to law entw upon and take possession of the work or part thereof 9 complete, or cause 
the same to be completed, and charge the entire expense of so completing the work 
or part thereof to the Contractor; and for such completion, the CSty for itself or 
for its Contractorsmay take possession of and use or cause to be used any materials, 
machinery or tools of every description provided by the Contractor for the pur- 
poses of this work, and may procure or cause to be procured other rnaterials, machin- 
ery or tools for the completion of the work, and charge the cost and expense thereof 
to the Contractor. 

All expenses, including those of re-letting, incurred and chaiged under these 
clauses or by virtue of this contract, shall be deducted and paid by the City out of 
any moneys then due or to become due the Contractor under and by virtue of this 
contract or any part thereof. In case such expense shall exceed the amount wbieh 
would have been payable under the contract if the same had been ccmipleted by the 
Contractor, the Contractor or his sureties shall pay the amount of excess to the 
dty ; but diould such expense be less than the amount passable under this contract 
bad the same been completed by the Contractor, he shall receive the difference, 
after deducting the amount retained as hereinafter specified, but shall not be en- 
titled to damages for not being allowed to complete the work himself. 

It is not feasible to include the various readings, which are mostly 
long. Some special features and wordings may, however, be of interest 
and value; for example: 

C Thereupon the said Board shall have the power to, and may at the cost of 
said Contractor, either complete the said work by contract or itself do the woik 
provided for hereunder by employing such men and teams, and by purchaong or 
otherwise obtaining such materials, supplies, machineiy, implements, tools, and 
plant as the said Chief Engineer shall deem necessary . . . and may use , . . such 
materials ... as may be the property of said Contractor, and may make the 
necessary repairs and replacements thereto, etc. 

D. When any particular part of the work is being carried on by the Board, 
by contract or otherwise, under the provbion of this article of the contract, the 
Contractor shall continue the remainder of the work in conformity with the terms 
of this contract, and in such manner as in no wise to hinder or interfere with the 
persons or worlonen employed, as above provided, by the Board, etc. 

Another form gives the right : 

E. To use such hnplements, tools and materials of every description as may be 
found upon the site of said work, and to procure other tools and materials for the 
completion of the same. 

Other forms provide for taking over the work : 

F. If the Contractor shall become insolvent or bankrupt, or if his proper^ 
or affairs shall be put in the hands of a receiver or receivers. 
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0. If the Contractor dudl loae ocmtrol of 0&id woik for aoy caiiBe wl^ 
except 1^ act of God or the public enemy, or if the Contractor ahall refuse or 
neglect to follow tiie instructions of the Engineer. 

H. U in the opinion of the CSiief Engineer the Contractor is gdUj of caidese- 
nees or incompeten<7 in the execution of the woik. 

Another jduase in common use is : 

/. Or is not executing the work in good faith. 

A sewer Contract form provides that the Board : 

/. May take poesession of . . . materials^ animals, machineiyi implements^ 
centers, f onns and tools of every description. 

Another provision is that in case of taking away work : 



K. The Board shall not be held to obtain the lowest figure for the work of com- 
pleting the contract. 

It should be remembered that the provision requiring this in theori^nal 
letting is for the benefit of the taxpayer and not of the Contractor. 
Another uses the words : 

L. Empby such persons and obtain such appliances and tools, etc. 

One Contract form provides that : 

M. Ttie Board shall have a lien upon all the materials, suppfies, machineiyi 
implements and tools of the Contractor. 

This providon may be important in case of financial iiDBkbility of the 
Contractor and possible attachment of his property. From this stand- 
point it would be wise to add : 

iV. Such lien to attach at the time of notice by the Chief Engineer to the Con- 
tractor to improve his execution of the contract. 

This additional provision would not hinder at all the Contractor's per* 
formance, but would prevent any action by him to place his plant beyond 
the control of the City or railroad after notification. 

With relation to the clause providing for the pajonent by the Contrac- 
tor for the work done by the railroad or City under this section, the follow- 
ing readings are of interest : 

O. Such expense to be paid by the Contractor shall not exceed the amount 
of the security for the performance of this contract. 

P. Such excess shall not exceed the amount owed by the Board, under this 
contract, at the time the Contractor is notified to discontinue said work, or any 
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part thereof, plus the amount of the bond executed by the Contractor for the per- 
fonnance of the contract. 

Such provifflons are omitted in many forms. 

In one form in use, however, provision is made even for selling all the 
plant of the Contractor to cover any excess of cost. 

The phrase '' neglecting to remedy imperfections " in the Uniform Con- 
tract Form is unusual, but rather desirable. The opportunity ^ven the 
Contractor to mend his ways after notice is also desirable and in the line 
of fair play. 

The clause relating to any City employee becoming directly or in- 
directly int^ested in the Contract seems desirable in City Contracts ; it 
is inapplicable for railroads. Specifying "the power and duty" of the 
Chief Engineer to notify, is a definite and wise provision. An alternative 
provision is as follows : 

Q, Or if at any time the Chief Engmeer shall be of the oi»nion and shall 

BO certify in writing to the Board, that the conditions are not fulfilled etc 

tiie Board may notify the Contractor. 

Here the Board notifies, rather than the Chief Engineer. 

84. (a) AUNULMBNT WITHOUT FAULT OF CONTRACTOIL The 
Company shall have the right at any time, for reasons which appear good to it, 
to annul this contract upon giving thirty days' notice in writing to the Contrac- 
tor, in which event the Contractor shall be entitled to the foil amount of the 
estimate for the work done by him under the terms and conditions of this 
contract up to the time of such annulment, including the retained percentage. 
The Contractor shall be reimbursed by the Company for such expenditures as 
in the judgment of the Chief Engineer are not otherwise compensated for, and 
as are required in preparing for and moving to and from the work ; the intent 
being that an equitable setdement shall be made with the Contractor. 

(b) NOTICE — HOW SERVED. Any notice to be given by the Company 
to the Contractor under this contract shall be deemed to be served if the same 
be delivered to the man in charge of any office used by the Contractor, or to his 
foreman or agent at or near the work, or deposited in the postoffice, postpaid, 
addressed to the Contractor at his last known place of business. 

(c) REMOVAL OF EQUIPMENT. In case of annulment of this con- 
tract before completion from any cause whatever, the Contractor, if notified to 
do so by the Company, shall promptly remove any part or all of his equipment 
and supplies from the property of (he Company, failing width the Company 
shall have the right to remove such equipment and supplies at the expense of 
the Contractor. 

The provision allowing the Company to annul the Contract without 
fault or default on the part of the Contractor is imusual except in rail- 
road Contracts, where it has not been unusual to have a change of policy 
in relation to construction. 
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Whether this clause is fair to the Contractor is doubtful. There is 
an apparent intent to treat him fairly. Some Contractors, not without 
reason, think that anticipated profits should be included. The Contrac- 
tor may have had, at the time he bid, opportunity for another profitable 
Contract, which he turned down. Anticipated profits, however, are diffi- 
cult to estimate, and if allowed and paid, the Contractor may promptly 
secure another equally favorable Contract and so double his profits. 

In case of annulment without fault of the Contractor, there may be 
some doubt whether, after the transaction is closed, the decision of the 
Chief En^eer ought to be made final as to the allowance to be made to 
the Contractor. Any question as to maintaining control of the work 
is now eliminated. It is possible that arbitration may be appropriate in 
this case if agreement is not reached. Engineers who incUne to look 
favorably on arbitration may find it desirable here, even if undesirable in 
general. The expense and other unsatisfactory features of arbitration will 
lead other Engineers to reject arbitration even here. Most Companies and 
their Chief Engineers would probably insist on restricting any award 
so that anticipated profits should not be allowed. Cases of annulment 
are probably rare except in railroad work where the Contractor has 
knowledge, at the time of making his bid, of the possibility or probability 
of such action, so that the risk in its occurrence, as a practical matter, 
would usually be slight. 

The difficulty of determining the rdmbursement proper in any case is 
due in conaderable part to a faulty system of bidding. In many Contracts 
there is a large expense for establishment, temporary structures, deprecia- 
tion on plant, and other overhead charges. The direct imit cost of the 
various items in the Proposal can be closely computed in advance. Upon 
each of the items, however, must be saddled a part of these overhead 
charges. The Contractor, probably wisely, often puts a larger propor- 
tion on those items on which monthly payments will be made eartiest or 
upon those which are likely to be increased in amount. A system of bid- 
ding is desirable which will allow a direct bid on establishment, etc. ; this 
will tend to cure the difficulties due to annulments, and the somewhat 
similar troubles due to increase or decrease of quantities from those form- 
ing the basis of the Proposal. It will also give better control over im- 
balanced bids. 

Section 34 (b) seems not appropriate as a part of a section on annul- 
ment. It is general in character, appl3ang to all notices to the Contractor. 

It seems questionable whether notice '' to the man in charge of any 
office used by the Contractor " is notice to a man of sufficient responsibility, 
in the important case of the annulment of a Contract, and the same is true 
of " his foreman." Either the notice should be mailed to the Contractor's 
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addresB, or the Contmct should require him to specify an agent, manager, 
or foreman upon whom notice should be served. 

Whatever be the requirements as to notice or the like, they should be 
scrupulously followed. The annulment is for the benefit of the Company, 
and the courts would be likely to inast upon thorouf^ conq>Uance with tibe 
tenns not only as to notice, but also as to the report of the Chief Eki^^neer 
with relation to rdmbursement, which should be a formal written rqx>rt. 

The following reading applies to notices : 

A. The address given in the bid or proposal upon which this oontract is founded 
is hereby designated as the place ^ere all notices, letters and other communica- 
tions to the Contractor shall be mailed and delivered. The delivering at the 
above named place or depositing in a post-paid wrapper directed to the above place, 
in any post-office box regularly maintained by the post-office, of any notice, letter, 
or other communication to the Contractor, shall be deemed sufficient service thereof 
upon the Contractor, and the date of such service shall be the date of such deliveiy 
or mailing. Such address may be changed at any time by an instrument in writing 
executed and acknowledged by the Contractor and delivered to the Board. Nothing 
herein contained shall be deemed to preclude or render imperative the service of 
any notice, letter or other communication upon the Contractor personally. 

A somewhat more condensed clause is suggested for consideration : 

B. Notice may be given either by delivery to some agent or person who has been 
designated in writing by the Contractor for that purpose; or by mailing the notice 
to the address given by the Contractor in his bid, or to a later address m writing 
delivered to the Board for that purpose. The date of notice shall be the date of 
delivery or of maiUng. Delivery or mailing of notice to any partner shall be 
notice to the partnership. If the Contractor is a corporation it shall specify in writ- 
ing the officer or person upon whom notice shall be served. 

There is a difference between notice and instructions, and a clause 
similar to that below should be added to the clause as to notice : 

C The Contractor shall employ suitable superintendents and foremen to 
represent him at different parts of the woric, and they shall receive and obey orders 
from the Engineer. 

Another more elaborate reading follows : 

D. Orders and directions may be given orally by the Engineer to, and shall be 
received and promptly obeyed by, the Contractor or his representative or any supei^ 
intendent, overseer or foreman of the Contractor ^o may have chaige of the 
particular work in relation to which the orders or directions are given, and a con- 
firmation in writing of such orders or directions will be given to the Contractor by 
the Engineer if so requested. The Contractor or his duly authorized representative 
shall be present at iJl times on the work to receive orders and directionsfrom the 
Engineer. 
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This seems to have no speeial advantage unless it be the written order 
if requested. In the case of a written order it should be made clear whether 
" extra work '' is intended. 

85. FAILURB TO MAKB PATMBIITS. FaOiire by the Company to 
make payments at the times provided In this agreement shall give the Con- 
tractor the right to suspend work imtO payment is made, or at his option, after 
thirty (80) days' notice in writtng, should the Company continue to default, 
to terminate this contract and recover the price of all work done and materials 
provided and all damages sustained, and such failure to make payments at the 
times provided shall be a bar to any claim by the Company against the Con- 
tractor for delay in completion of the work due to such suspension or failure 
to pay. 



MONTHLT BSTIMATB. So long as the work herein contracted 
for is prosecuted in accordance with the provisions of this contract, and with 
such progress as may be satisfactory to the Chief Engineer, the said Chief 
Engineer will on or about the first day of each month, make an approximate esti- 
mate of the proportionate value of the work done and of material furnished or 
delivered upon the Company's property at the site of the work, up to and in- 
cluding the last day of the previous month. The amount of said estimate, 

after deducting per cent and all previous payments, shall be due 

smd payable to the Contractor at the ofBice of the Treasurer of the Company on 
or about the day of the current month. 

These two sections may be considered together. The provision for 
monthly estimates may properly precede the provision as to the failure to 
pay. 

Conadering Section 36, it seems that a definite date for payment 
should be stated if the Contractor is to have a right to suspend work for 
non-payment. The estimate made '* on or about " the first of the month 
is reasonable although indefinite, but the payment should be due at some 
specific time. 

In the third line there should be added, after " make," the words 
" and approve,'' so that the reading will be : 

A. TheGhififEDgmeervrin . . . make and approve an approximate estfanate. 

The moneys will not then be due without such approval. Under the 
reading of Section 36, such approval will depend upon prosecution '' in 
accordance with the terms of this Ck>ntract '' combined with ** satisfactory 
progress." Before commenting upon this feature other readings may be 
dted: 

' fi. In order to assist the Contractor to prosecute tiie work advantageously the 
Enguieer shall, from time to time as the work progresBes, but not more often than 
once a month, make in writing an estimate, sudi as in his opinion shall be just and 
fair, of the amount and value of the work done and materials incorporated in the 
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woik by the Contractor acooidiDg to the tenms of ibis oontnc^ 
that in making such estimates the Engineer shall not necessarily be goyemed by 
the prices contained in the Schedule), providedf however, that estimates may at 
any time be withheld or reduced if, in the opinion of the Engineer, the work is not 
jffoceeding in accordance with this contract 

Such estimates shall not be required to be made by strict measurement^ but 
they may be made by measurement or by estimation or partly by one method and 
partly by the other, and it shall be sufficient if they are approximate only. 

Upon each such estimate bdng made and certified in writing to the GomnuBBkui, 
the Commission shall prepare and certify a voucher for ninety per centum (90%) 
of the amount stated in suoh estimate. 

It is eommon to specify dther 85 per oent or 90 per cent ; 87^ per cent 
is used in one case. 

Another reading covering monthly estiinates is this : 



C The Engineer shall once a month make an ai^roximate estimate in writing 
of the amount of work done and of the relative value thereof, according to the 
terms of this contract, and he may make allowance in said monthly estimates on 
account of the woik covered thereby being more or less difficult than the average. 
And it is agreed that said estimates may be withheld or diminished when the woric 
is not carried on in accordance with the provisions of this contract. 

And the following is dmilar : 

D. Estimates may at any time be withheld or reduced if, in the opinion of the 
Engineer, the work is not proceeding in accordance with this contract. 

The provision for reducing or withholding estimates is not unusual. 
Nevertheless it seems somewhat drastic and illogical. It looks like a club 
held over the Contractor, and is, in essence, a penalty, although, as a regu- 
lation of times of payment, a court probably would not so r^ard it. The 
lo^cal remedy for failure to properly carry on the work is to take the 
work away as provided in Section 33. 

In one of the readings above the partial pa3rments are " to assist the 
Contractor to prosecute the work advantageously." A withholding has 
a contrary effect. 

If the Contractor's failure to carry on the work satisfactorily is due in 
any part to financial weakness, withholding or reducing the estimate may 
bankrupt him, and this will not be to the advantage of the railroad or CSty. 
There should be no reduction unless to cover work performed unaccept- 
ably or to protect workmen. A provision to the following effect may be 
introduced if it seems desirable : 

E. Work not performed acceptably may be excluded in whole or in part from 
monthlty estimates. All monthly estimates are provisional and shall not be eon- 
atrued as an acceptance of any part of the work. 
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Anoiher reading of the latter part is : 

F. The payment of monthly estimateB shall not in any respeet be taken as an 
admission that the work is done or that its quantity or quality is satisfactory, nor 
as a release of the Contractor from responsibility in respect thereof, but the whole 
work and all particulars relating thereto shall be subject to revision and adjustment 
by the City at the time of final acceptance and the payment of the final estimate. 

0. Monthly payments shall not be an acceptance of the work done, and no work 
shall be accepted until the work contracted for is fully completed, or as provided 
otherwise in these specifications. 

jET. But If at any time after such monthly payments have been made it shall 
be found that any of the work included in the eetunates on t^ch such payments 
have been made has been performed in an unworkmanlike manner or contrary to 
these specifications, the Engineer shall direct the Contractor to take down and re- 
build such work in the manner required by the specifications, and no further pay- 
ment on this Contract shall be made until such directions have been in all re- 
spects complied with. 

Section 35 is unusual in Contracts, but shows some recognition of the 
rights of the Contractor. He is entitled to his pay, and properly to the pay 
for 85 per cent of all work acceptably performed. A reduction for any 
part of the work wholly or in part not acceptable is, however, proper. 

The first line of Section 35 should read : 

/. If the Company shall fail to make pa3rments of moneys due at the times 
provided in this agreement, unless on account of restraint by legal process, the 
Contractor shall have the right to suspend work, etc. 

The moneyB should be '^ due " and they will not be due until the esti- 
mates are approved by the Engineer. The Contractor certainly should 
not have the right to withdraw from the Contract for non-payment of 
moneys on perhaps the tenth of every month unless the moneys are '' due,'' 
for which the Chief En^eer's approval is necessary. Withholding the 
money for adequate cause should not ^ve the right to withdraw to the 
Contractor. Neither should a failure to make satisfactory progress pre- 
vent the Contractor from reodving any payment properly due and from 
exercising his rights as to withdrawal in consequence of a failure to pay. 
A fair balance of rights should exist. 

Another form in use provides for payment of interest in case of any 
delay in payment : 

J. Such payment of interest, if any, to be in lieu of any claim by the Con- 
tractor for alleged damages for breach of contract or otherwise in case of delayed 
payments. 

This proviedon is r^arded unfavorably by Contractors. When the 
Contractor has arranged his finances in the expectation of receiving his 
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monthly eBtunate, it may be eactremdy mconvenient to fe-finaace, and in 
cases where the Oontiactor's resouroes are not extensivei withholding the 
monthly estimate may prove a serious matter. The Company or CSty 
should obligate itself to pay. 

Munidpalities should also appreciate the importance of making pay- 
ments according to the Contract provisions. In one case a Contractor who 
had a losing Contract found it very convenient to notify the City that 
because of its failure to make payments as required, ihe Contract was 
broken, and no further work would be done under it. Under Section 35, 
however, thirty days notice to the City would be necessary before with- 
drawal from work by the Contractor. 

K. The Board may, if it seems expedient so to do, cause estimates to be made 
more frecpiently than once a month, and it may cause payments to be made mors 
frequently to the Contractor. 

The same Contract also provides that the Board may at its option 
reserve less than the 15 per cent specified. 

In a slightly different form and more concisely, it has been provided : 

L. At the option of the Board, estimates may be made more frequently and a 
smaller amount may be retained than as aforesaid. 

M. The City shall retain 15 per cent of sudi estimates as part security for the 
fulfilment of this contract by the Contracted. 

In one case, on an extensive Contract, the clause reads : 

' N. When the 10 per cent thus reserved shall have amounted to M50,000, 
thereafter the CSty shall pay the total amount of each estimate. 

On the same Contract it is provided that no monthly estimate shall 
be rendered unless the work is increased in amount by at least $25,000. 
Other Contracts of a different sort in another City have a similar provi- 
sion with the amount $300. 

It seems desirable that monthly estimates should be proportionate to 
the value of the work done, for example : 

0. And said Engineer may make such allowanoe in ssid monthly esthnates as 
he may deem reasonable on account of the woric having been more or lea9 difficult 
than the average of this eontract. 



This is an entirely proper provision, and mi^t be added to Section 36. 
The word ** proportionate '' in that section probably covers the point, 
but En^neers might not always so interpret it. 

Occasionally a Contract provides for weekly payments. 

Provision is sometimes made for a schedule of partial payments; for 
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instance, for 60 per cent of unit price when structural material is delivered, 
and for other specified percentages during the progress of work. On the 
other hand, a clause like the following is sometimes used : 

P. In making such estimates, the Engineer shall not take into conaderatkm 
any materials on hand which have not been placed in the improvement. 

For some Contracts this is, probably, a reasonable provision. In others 
the assembling of materials constitutes a very important part of- the Con- 
tract, and a special clause should be added covering payments on deliv- 
eries of material. For most Contracts it would be proper to make an 
allowance for material on hand and on the work« 

87. ACCBPTANCB. The work shall be hispected for acceptance by the 
Company promptly upon receipt of notice in writing that the work is ready 
for such ' 



88. FINAL SSTIMATBS. Upon tiie completion and acceptance of the 
work tiie Chief Engineer shall execute a certificate over his signature that 
the whole work provided for in this agreement has been completed and ac- 
cepted by him under the terms and conditions thereof, whereupon the entire 
balance found to be due to the Contractor, including said retained percentage, 
shall be paid to the Contractor at the office of the Treasurer of the Company 

within days after the date of said final certificate. Before the time of 

payment of said final estimate the Contractor shall submit OTidence satisfac- 
tory to the Chief Engineer that all payrolls, material bills and outstanding 
indebtedness in connection with this work have been paid. 

Section 37 is not to be found in most Contracts. One form has an 
equivalent as follows : 

A. A final inspection shall be made of the work when the Contractor notifies 
the ConmusBion in writing that it has been completed. If the work is found to be 
complete in accordance with these specifications it shaQ finally be accepted by the 

CSty. 

Most Contracts fail to provide for acceptance when notified by the 
Contractor of his readiness for inspection. The provision seems desirable 
as a recognition of the right of the Contractor in this particular. 

Another reading for Section 38 is shown below : 



B. The Chief Engineer shall, as soon as practicable after the completion of 
this contract, make a final estimate of the amount of work done thereunder and the 

value of such work, and the CSty shaD within days after such estimate is 

so made and is approved by the Board, pay the entire sum ao found to be due 
hereunder, after deductiog therefrom all |Hievious payments and all amounts to be 
kept and all amounts to be retained under the provisions of this contract. All prior 
partial estimates shall be subject to ootxectaon in the final estimate and payment. 
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C Whenever, in the ofMDion of the Chief Engmeer, the Contractor ahall have 
oomidetely performed this contract on hu part, the Ghkf Engmeer shall so certify, 
in writing to the Board, and his certificate ahall state, from actual measurements, 
the whole amount of work done by the Contractor, and also the value of such work 
under and according to the terms of the contract. 

AU prior certificates upon which partial payments may have been made, b^ng 
merely estimates, shall be subject to correction in the final certificate, whidi final 
certificate may be made without notice thereof to the Contractor, or of the meaa- 
urements upon idiich it is based. 

D. Whenever (etc., then) the Engineer shall proceed with all reasonable dili- 
gence to inspect and measure the work and shall make out the final estimate for the 
same and shall certify etc., . . . provided that nothing herein contained shall be 
construed to affect the right of the Board, hereby reserved, to reject the whole or 
any portion of the aforesaid work should the certificate be found, or known to be 
inconsistent with the terms of this agreement or improperly given. 

Another readinjc of the final dause is this : 



E. Before the final payment is made, the Contractor shall show to the CSty 
satisfactory evidence that iJl just liens, ckdms and demands of his employees, or of 
parties from whom materials used in the construction of the work may have been 
purchased or procured, are fully satisfied, and that the materials furnished and the 
work done are fully released from all such liens, claims and demands. 

The City probably is protected in this r^ard by the Bond, but the 
provision above is reasonable and appropriate. 

Section 17 also provides as to liens, but does not require evidence from 
the Contractor as Section 38 does. 

Another Contract form provides for the payment of the final estimate 
M follows : 

F. Excepting such sum or sums as may kwfully be retained oy said CSty. 

This seems desirable in view of Section 17, which relates to liens and 
xslaims, and it could properly be introduced, after the words ** final certifi- 
cate," in line 7 of Section 38. 

There should be added to Section 38, after '' conditions thereof," in 
the fourth line, the words : 

0. and shall make and approve the final estimate of the work. 

Line 7 should read : 

H. Before the approval of the final estimate, 
instead of 

Before the time of payment of said final estimate. 
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This agreement dieU inure to tiie benefit of and be binding upon tiie legal 
representatiTes and auccesaon of tiie partiea reapectiTely. 

In Witneaa Whereof, tiie partiea hereto have executed thia agree- 
ment in the day and year first above 

written. 

WITNESS : 



Thia conclusion of the Contract is somewhat different in form from 
that used in other Contracts, but it seems complete and effective. 

In the case of one public Board, nothing is said about successors of the 
Board, but this provision is made : 

A. This agreement shall be binding upon the hens and legal representatives 
of the said Contractor. 

As the Contractor may be a corporation without heirs, the Uniform Con- 
tract Form reading, '* l^al representatives and successors," seems more 
appropriate. 

The reference to successors is often placed at the beginning of the con- 
tract in this clause : 

B. Witnesaeth, That the parties to these presents, each in consideration 
of the covenants and agreements on the part of the other, herein contained, do 
hereby covenant and agree, the party of the first part for itself, and the party of the 

second part for and 

heirs, executors and administrators, successors and assigns, as follows : 

The following concluding clause sufficiently explains itself : 

C. In Witness Whereof, tUs contract has been executed for The City of 
New Tork by the Pu|ldic Service Commission for the First District under 
and by virtue of a resolution duly adopted by the Commission and the seal of the 
Commission has been hereto affixed and attested by its Secretary and these 
presents have been signed by its Chairman; and the Contractor* has Qiereunto 

set hand . . . and seal ...)... (caused . . . corporate seal to be 

hereto affixed and these presents to be executed by proper officers) the day and 
year first above written. 

THE CITY OP NEW YORK 
By the 

PUBLIC SERVICE COMMISSION FOR THE FIRST DISTRICT 

By 

Chainnan 

Attest 

Secretary 

* If the Contractor be an individual, use the words mclosed in the first 
bracket ; if a corporation, use the words mclosed in the second bracket. 
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SometimeB the oondudiag clause refan to duplicate or other additiimal 
Gontiacte. The f oUowiiig fonns are ezampleB : 

D. In Wtiitm Whereof, the Sewemse GomiiuaBioii of 

has hereunto set itB hand and seal and the Contractor has also set his or their 
hands and seals; and the Gommisakm and the Contractor have executed this 
agreement m duplicate, one part to remam with the Gommiaabn and the other to 

be delivered to the Contractor, the day of In 

the year one thousand mne hundred and 

S. In Witness Whereof, the said parties of the first part have hereunto, and to 
three other orisjnal agreements of like tenor and date, set their Corporate Seal, and 
have caused the same to be signed by a majority of the said CommiaeionerB, and the 
party of the second part have hereunto, and the three other original agreements of 
like tenor and date, set their hands and seals, the day and year first above writtem. 

The third copy is commonly depodted with the Auditor ; a fourth is 
unusual. All being originals, either one is competent evidence. 
A rather unusual clause is this : 

F. In Witness Whereof, the said parties have hereunto set thdr hands and 
seals, the Commonwealth executing these presents by its said Board (naming them) 
who incur no personal liability by reason of the execution hereof or anything herran 
contained, on this day of aj>. 191.. 

Specifying exemption from liability is probably ninnecessary. 

The following includes certificates of City Officers, to be signed before 
the Director signs the Contract on behalf of the CSty. These formalities 
may be required by law, or may be only a requirement by the Director. 

0. In Untness Whereof, the parties to this agreement have hereunto set 
their hands and seals. 

Dated the day and year first herem written. 

THE CITY OF 

By 

Director of Public Service. 

Attest 

Secretary Department of Public Sendee. 
Party of the Pint Part. 

Contractor 

Party of the Second Pftrt. 

A ppr o ved as to form CSty Attorney. 

Oertified as to funds Director of Finance. 

Approved by CSty Manager. 

Fund 



CHAPTER XVn 

ADDmONAL CONTRACT FORMS 

In addition to the clauses found in the Uniform CJontract Form, ta*eated 
at length in the preceding chapter, there are others, some important and 
others interesting and suggestive, which Engineers may desire to use. 
For convenience of reference these additional clauses will be arranged in 
classes with section numbers and letters b^inning vdth Section 50. 

50. The Contractor shall keep hhnself f uUy informed of all existing or future 
State and federal laws, and of iJl municipal ordinances, prohibitions, rules and 
regulations in any manner affecting the conduct of the work, and of aU orders or 
decrees of any body or tribunal having any jurisdiction or authority over the ma- 
terials, times, places and actions of those employed in the work embraced in this 
contract. If any discrepancy or inconsistency is discovered in the plans, drawings 
or specifications or contract for this work in relation to any such act, ordinance, 
prohibition, rule, regulation, order or decree, he shall forthwith report the same 
to the Engineer in writing. The Contractor shall at all times observe and comply 
with, and shall cause all his agents and employees to comply with all said existing 
and future acts, ordinances, prohibitions, rules, regulations, orders, and decrees; 
and shall protect and indenmify the City, the Commission, Ihe En^eer, and their 
employees against any and aU claims arising from or based on any violation of 
such acts, ordinances, prohibitions, rules, regulations, orders or decrees, and against 
all violations of law by the Contractor or his agents or employees. He shall also 
procure and pay for all licenses or pennits required in the prosecution of any part of 
the work embraced in this contract. 

It is doubtful whether this clause is in any way essential, although it is 
not unconmion. The Contractor, irrespective of this, is required to know 
the law and to observe it. The provision in Section 15 that the Contractor 
shall indemnify the railroad or the City seems sufficient. Nevertheless this 
clause does call special attention to this particular matter. 

Another reading is : 

il. In all the operations connected with the work herein specified, all city or 
town ordinances, and all laws controlling or limiting in any way the actions of those 
engaged on the works, or affecting the materials apptied to them, must be respected 
and strictly complied with ; and no work, except in case of necesnty, of which the 
Engineer shall be the judge, shall be carried out on Sunday. 

17-1 
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The reference to Sunday is rather unuBual. Requiring the judgment 
of the Engineer as to necessity has some value, but it should be understood 
that the judgment of the Ekigineer may not be sustained by the court if an 
arrest be made or an injunction asked for, althou^ the Contractor is 
bound by it. The Engineer has no power to override the law. 

Other readings are these : 

B, In aU operations connected with the Work, all ordinances of the CSty, and 
of the Board of Health, so far as they may be valid and operative with respect 
thereto, and all laws of this State which are now applicable to and control or limit 
in any way the actions of those engaged in the work or affecting the materials 
belonging to them, shall be respected and strictly complied with, and the Contractor 
shaU further strictly comply with all applicable Federal, State and Municipal 
regulations regarding the transportation in and around the City and Harbor, of 
materials used in, or in connection with the work. 

C The said Contractor hereby agrees to carry on all the work provided for in 
this contract in strict conf onnity with the requirements of the law under which The 
Sanitaiy District of Chicago is oiganized, entitled, ''An Act to create Sanitary 
Districts and to Remove Obstructions from the Desplainee and Illinois Rivers,'' 
approved May 29, 1889, in force July 1, 1889, and all amendments thereto. 

Some States have statute requirements that certain clauses relating to 
labor shall be included in all State, and in certain municipal Contracts, 
under a penalty for not writing them into the Contract. The Commis- 
sioner, or the City Engineer, or Chief Engineer must know these laws. 

The following provision results in whole or in part from the require- 
ments of the statutes in Massachusetts : 

51. In the employment of mechanics and laborers on the work to be done 
under this contract preference shall be given to citizens of the Commonwealth, 
and, if they cannot be had in sufficient numbers, then to citisens of the United 
States (Chapter 311 of the Acts of 1904). No employee shall be required to lodge, 
board or trade at a particular place or with a particular person. (Revised Laws, 
chapter 106, section 13.) No laborer, workman or mechanic in the employ of the 
Contractor, sub-contractor or other person doing or contracting to do the whole 
or any part of the work contemplated or included in this contract shall be required 
to work piore than eight hours in any one calendar day. (Chapter 517 of the Acts 
of 1906.) 

A. Local Labor : Local labor shall be employed upon this work in so far as 
may be possible, and shall be given preference over all other labor. 

B, Said Contractors further covenant and agree that no laborer, workman or 
mechanic working within this Commonwealth in the employ of said Contractor, a 
sub-contraetor, or other person, doing or contracting to do the whole or a part of 
the work contemplated by this contract shall be requested or required to work more 
than eight hours in any one calendar day. 
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A similar provision from another State reads : 

C. The Contractor agrees to comply with the provisions of the Labor Law, 
including Section Three thereof as re-enacted by Chapter 36 of the Laws of 1909^ 
The Contractor further agrees and stipulates that no laborer, workman or mechanic 
in the employ of the Contractor, sub-contractor or other person doing or contracting 
to do the whole oiva part of the work contemplated by this contract, shall be per- 
mitted or required to work more than eight hours in any one calendar day, except 
in cases of extraordinary emergency caused by fire, flood or danger to life or prop- 
erty ; and further that the wages to be paid for a legal day's work as hereinbefore 
defined to all classes of such laborers, workmen or mechanics upon the work con- 
templated by this contract or upon any material to be used upon or in connection 
therewith, shall not be less than the prevailing rate for a day's work in the same trade 
or occupation in the Borough of the City where the work hereby contemplated, 
about or in connection with which such labor is performed, is in its final or completed 
form to be situated, erected or used ; and that each such laborer, workman or me- 
chanic employed by the Contractor or by any sub-contractor or other person on, 
about or upon the work contemplated by this contract, shall receive such wages 
herein provided for. This contract shall be void and of no ^ect, unless the Con- 
tractor shall comply> with the provisions of this section. In obedience to the 
requirements of Section Fourteen of the Labor Law it is further provided that if 
the provisions of the said Section Fourteen are not complied witii, this contract 
shall be void. 

Apparently there is no penalty on the Contractor except that the Con- 
tract becomes void. Will the courts construe this literally, and simply 
declare the Contract void in case of a losing Contract, where the Con- 
tnustor purposely violates this Contract provision? Any citizen would 
probably have a right to bring the action to have the Contract declared 
void, and the citizen might be a good friend of the Contractor. The 
provision should be, in form, that -a failure to observe these requirements 
should constitute a breach of Contract. 

D, Said Contractor or his agents or employees shall not, directly or indirectly, 
make it the condition of the employment of any person that he shall lodge, board or 
trade at any particular place or with any particular person ; but every employee on 
the work to be done under this contract shall have full liberty to lodge, board and 
trade wheresoever and with whomsoever he may choose. 

E* The Contractor shall punctually pay his employees who shall be engaged 
on the work covered by this contract, in cash and not in scrip, commonly known as 
store money orders, and he shaU not directly or indirectly conduct or carry on what 
is commonly known as a company store if there shall at the time be any store selling 
supplies within two miles of the place where this contract is being executed. 

- « 

62. It is the intent and understanding of the parties to this contract that each 
and every provision of law required to be inserted in this contract should be and is 
inserted herein. Furthermore, it is hereby stipulated that eveiy such provision 
is to be deemed to be inserted herein; and if, through mistake or otherwise, any 
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0UGh provision fa nol inserted or fa not inserted in correet form, then the oontiaet 
shallforthwithyupontheapplieationof either party» be amended by suoh insertioB 
80 as to oompty stricter with the lawi and without prejodioe to the rights of either 
par^ hereuiMier. 

A. If thfa eontraet contains any onfawfd provlnon not an essential part of the 
general stmcture of the contract and wliieh shall not appear to have been a con- 
trolling or very material inducement to the making thereof , the same shall be deemed 
of no effect, and shall upon the ap|dication of either po^, be stricken fitxn the 
contract without affecting the binding force of the contract as it shall remain after 
omitting such provision. 

The last provision is quite unusual, but is abundanlfly safe* Probably 
unlawful provisions are seldom included in Ck>nt'ract8 of this sort. 

Along the lines of Workmen's Compensation Acts, insurance against 
accidents to employees becomes important and in some States appears to 
be compulsory. Hie following provisions are in point : 

53. The Contractor further agrees to insure to hfa employes or their beneficia- 
ries the necessary first aid, medical, surgical and hospital services, and the compensa- 
tion provided for in the Act of the General Assembly of the State of XUinois, entitled 
''An Act to promote the general welfare of the peof^ of thfa state by providing 
compensation for accidental injuries or death suffered in the course of employment 
within thfa state ; providing for the enforcement and administering thereof, and a 
penalty for its violation, and repealing an Act entitled 'An Act to promote the gen- 
eral welfare of the people of thfa state by providing compensation for accidental 
injuries or death suffered in the course of employment,' approved June 10, 1911, 
in force May 1, 1912," approved June 28, 1913, in force Ju^ 1, 1913, as amended 
by an Act of the General Assembly oi the State of Illinois, in force July 1, 1915, 
and further agrees to indemnify, keep and save harmlefls said Sanitary Dfatrict 
from all claims, judgments, awards and costs which may in any wise come against 
said Sanitary District by reason of any accidental injuries or deaths suffered by any 
of hfa employes in and about the performance of thfa contract. 

A. The Contractor agrees to take out and maintain, at hfa own expense, insur- 
ance against damages arising from injury to hfa employees in accordance with 
Chapter 751 of the Acts of 1911 and any amendments thereof and to comply with 
all the requirements thereof. 

B. The Contractor agrees to take out and maintain, at hfa own expense, insur- 
ance against accidents, in companies in good standing in Massachusetts, for a sum 
satisfactory to the Commission, to be held and applied, in case of loss, in payment 
or satisfaction of all claims and suits for or on account of any injuries or damage to 
person or property received or sustained by any person or persons upon or in conr 
sequence of or id coimection with the work embraced in thfa contract, and to furmdi 
satisfactory evidence to the Commission, whenever requested, that the said amount 
of accident insurazice fa in force. 

Among laws to be observed are patent laws, and the following clause fa 
sometimes introduced, although Section 15 of the preceding chapter seems 
to make this qidte imnecessary : 
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54. The Contractor ahaQ hold himself responfflble for any clanns made against 
the City for any infringement of patents by the use of patented articles in the con- 
struction and completion of the work, or any process connected with the work 
agreed to be performed under this contract or of any materials used upon the said 
work, and shall indemnify and save hannless the City for all costs, expenses and 
damages which the City shall be obliged to pay by reason of any infringement of 
patents used in the construction and completion of the work. 

If a specific article is required by the City, and the claim or suit is 
due to such requirement, the Contractor ought not to be held liable for 
infringement of patents. He should have competent legal advice before 
signing a Contract with this clause included, if he has reason to believe 
infringement of patents is involved. 

Somewhat along the lines of precaution and safety are provisions for 
sanitary conveniences. The Uniform Contract Form for railroad construc- 
tion may not need such provisions. In settled communities something of 
the sort appears necessaiy. The following clauses have been in use : 

65. Suitable and satisfactoiy buildings shall be provided by the Contractor 
for the housing, feeding and sanitary necessities of the men, and suitable stabling 
for the Anrniftlfl employed upon the woik. Such buildings shall be located at 
approved places. 

A. The Contractor shall provide at places approved by the Engineer suitable 
and suf&dent sanitary conveniences for the use of all worlonen employed upon this 
work and they shall be exclusively used by aU workmen. Should poUuting material 
be deposited in any part of the work, the Contractor shall at once clean up the 
material to the satisfaction of the Engineer. Any worlonan making such pollution 
shall be forthwith discharged and not again employed upon the work. 

B, Necessary sanitaiy conveniences for the use of laborers on the work, 
properly secluded from public observation, shall be constructed and maintained by 
the Contractor in such manner and at such points as shall be approved, and their 
use shall be strictly enforced. 

The following clauses relate to the arrangement and progress of the 
work, and some of the features are not included in the Uniform Contract 
Form: 

56. Before beginning work the Contractor shall prepare a program of construc- 
tion which shall be made satisfactory to the City. It shall show the order and time 
at which the various parts of the work are to be done, the progress of the work 
month by month, and the methods of construction to be employed. The program 
may be modified only with the approval of the City, and carrying out the work in 
accordance with it shall be conridered an obligation of the contract. 

A. Before beginning any portion of the work the Contractor shall state what 
method h^ is to employ and the order of his operations and shall give the Engineer 
due notice and ample time for making the necessary detail plans for that portion* 
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The plaiiB are intended to give appi oiimatdty the Hue, grade and shape of the 
structure, typical details, etc., but the eiact detenDination of aU thew 
from time to time by the Eogiiieer. 

B. The order or sequence of esecution of the work, the amount of trench to be 
open at any time, etc., and the general conduct of the work shall be subject to the 
approval and direction of the Engineer, which approval or direction shall, however, 
in no wise affect in the conduct of the woik the responsibility of the Contractor. 

C. The Contractor shall assume and have sole charge and possession of all the 
woik included in this contract until the termination thereof, except as provided 
for in clause (e) ; and shaU be solely responsible for the safe, proper and lawful 
conduct of the same. He shall commence the work and cany it on at such points 
and in such order of precedence, and in such times and seasons, as he may from time 
to time be directed by the Engineer. He shall furoish and put in place, free of 
charge, all grade planks and batter boards, and all large stakes and temporary 
structures necessary for making aiMl maint>aining points and lines given by the 
Engineer. He shall furnish all transportation, scaffolding, forms, apparatus, ways, 
works, machinery and plant requisite for the execution of this contract ; and shall 
be solely answerable for the safe, proper and lawful construction, maintenance 
and use of the same. 

From the Contractor's aide tha^ is objection to the provision for 
'' furnishing and putting in place, free of charge, all grade planks and batter 
boards.'' It is an indefinite quantity for him to bid upon. It would 
properly be paid for as extra work. 

D. Generally the Contractor will be permitted to conduct his work in the meet 
expeditious maimer possible, having due regard for the safety of persons and prop- 
erty and facilities for traffic and under such instructions as the Engineer may give 
from time to time. 

E. The Contractor shall take all responsibility of the work, and take all pre- 
cautions for preventing injuries to persons or property in or about the work ; shi^ 
bear all losses resulting to him on account of the amount or character of the work, 
or because the nature of the land in or on which the work is done is different from 
what was estimated or expected, or on account of the weather, tides, elements, or 
other cause. 

F. If at any time before the commencement, or during the progress of the work, 
the methods and appliances used or to be used appear to the Engineer to be in- 
efficient or inappropriate for securing the quality of work required or the said rate 
of progress, he may order the Contractor to increase their efficiency or to improve 
their character, and the Contractor shall conform to such order ; but the failure of 
the Engineer to demand an increase of such efficiency or improvement in character 
shall not relieve the Contractor from his obligation to secure the quality of work 
and the rate of progress established in the specifications. 

The above clause applies in part to the provisions of Section 33 (a), but 
18 in part different. 
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The f oUowing dausee may properly be shown here : 

57. The rates of progresB herein i^uired have been purposely made low enough 
to allow for the ordinary delays incident to construction work of this character, and 
liberal times have been estimated for special dela3r8 at certain points. No extension 
of time will be made for ordinaiy delays and accidents incident to construction 
work of this character, and the occurrence of such will not relieve the Contractor 
from the necessity of miuntaining these rates of progress. 

In case oi an extension by the Board, of the time for the completion of this 
Contract, a revised schedule of progress will be made in accordance with such exten- 
sion oi time. 

The question has been raised whether the consent of the surety is neces- 
sary in case of an extension of time. « The basis of the premium paid on 
Bonds, as has been stated, is now the amount of the Contract, and in 
general there is no time limit. The Uniform Contract Form provides that 
the Contractor shall indenmify and save harmless the Company against 
all claims, etc. Under this clause, a year or two after the Contract was 
physically completed a claim might be made for personal injuries sustained 
during the conduct of the Contract, and in consequence of it. The Con- 
tractor would be under obligation to indemnify the Company and the 
surety would also be liable on his Bond if the Contractor failed to in- 
demnify. In a similar way, if there is no time limit on the Bond, the surety 
will be held for any provision of the Contract, such as for any ordinary 
delay or extension of time, as a matter of course. For any extraordinary 
extension of time, the surety will doubtless be held if such extension is 
authorised by the Contract. It may be advisable to notify the surety of 
any extraordinary extension of time. If such extension is due to addi- 
tional work, and there is any question as to whether this additional work 
comes within the Contract as ''extra work,'' the consent of the surety 
should be secured. 

A. The Contractor hereby assumes the risk of the occurrence of delays in the 
prosecution and completion of the work embraced in this contract ; and the amounts 
herdnbefore mentioned to be received by the Contractor in payment for the work 
include and cover that risk, and therefore the Contractor shall be entitled to no 
additional compensation on account of any such delays. 

Although it is common to provide in the Instructions to Bidders, or 
in the Proposal, or in both, that the quantities specified are approximate, 
it seems desirable that the Contract should contain such a provision and 
thus be complete in itself. A suitable place for such a provision is im- 
mediately following the schedule of prices, but it may be put in any con- 
venient part of the Contract. 
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There are various readinpi : 

8S. It bfuither agreed that the quantttMS of woik to be done and ttomat^^ 
to be furniahed, as given m the aooompanjring Inf onnatbn to Biddos, are for the 
purpose of oomparing, on a uniform bMis» the bids offered for the woik under the 
Gontraet. 

A. These quantities are aiq;irozimate only, being given as a basis for the 
uniform comparison of bids, and the City does not, expressly or by implication, 
agree that the actual amount of work wiU correspond therewith. An increase or 
decrease in these quantities shall not be regarded as sufficient ground for an increase 
or decrease in prices, nor in the time allowed for the completion of the work except 
as specifically provided hereinafter. 

A more elaborate provision is shown below : 

B. It 18 expressly understood and agreed that the quantities of the various 
classes of work to be done and materials to be furnished under this contract, specified 
in the Contractor's Proposal, are approximate and on^ for the purpose of compar- 
ing, on a uniform basis, the bids offered for the Work under this contract; and 
neither the City, nor the Commission, nor any member of the Commission, b to be 
held responsible that any of the said estimated quantities shall, by reason of in- 
accuracies, or changes in the Work, be found even approximately correct in the 
construction of the Work ; and the Contractor shall make no claim for damage or 
anticipated profit, or for loss of profit, because of a difference between the quantities 
of the various classes of work actually done or materials actually delivered, and the 
estimated quantities stated in the Contractor's Proposal or because of the entire 
omission of any of "the quantities of items stated in the Contractor's PtopoeaL 

If a more concise clause is desired the following is suggested : 

C. It 18 understood and agreed that the estimated quantities of the various 
classes of work or materials specified in the proposal are approximate and for the 
purpose only of comparing the bids on a uidform basb and the Contractor shall 
make no claim for damages for anticipated profit, or for loss, or otherwise against 
the City or any member of the Board because of any difference between said esti> 
mated quantities and the quantities actually done or furnished. 

The following clause has been used : 

D. The Contractor agrees that the estimated quantities in the Notice to Con- 
tractors are only for the purpose of comparing on a uniform basis the bids offered 
for the work under this contract, and he further agrees that he isj^tbfied with and 
will at no time dispute the said estimated quantities as a means of comparing the 
bids aforesaid ; that he wiU make no claim for anticipated profits or for loss of 
profit because of a difference between the quantities of the various classes of work 
actually done or of the material actually furnished and the said estimated quantities ; 
and he agrees that neither the parties of the first part, nor the Board, or any of them 
aie held responsible if in the construction of the work any of the said estimated 
quantities should be found to be not even approximately correct. 
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This is much in line with the discussion in the previous chapter, 
but has a few points of difference sufficient to justify its use here. An- 
other form introduces f eatiues not included in the previous chapter : 

E. The City shall have the power to vary, extend, increase or HiTnininh the 
quantity, to change the order or type of work, or dispense with a portion thereof at 
any time without impairing the contract, without changing the unit prices to be 
paid, without in any way impairing the bond or releasing the sureties thereof ; and 
no payment of any kind will be made on account of work not done. In case of 
reduction of amount, due to change in plans, if the total sum paid to the Contractor 
for the whole work done on the given contract is as much as ninety per cent of the 
estimated sum which would have been paid if no change had been made, no allow- 
ance will be due except payment for actual amounts done ; but if the total amount is 
less than ninety per cent, an allowance will be made, and will be paid by the City 
on account of administration and plant costs, such amount t6 be fixed by the City. 
In case of increase in amounts of work, payment for the whole quantities at the 
unit prices bid for the work of the classes so increased, shall be full and complete 
compensation for the work done, no matter how much increased. In case the 
change involves the execution of work of a class not herein provided for, the Con- 
tractor shall, on direction of the City, peif onn same as provided for in the following 
article under the clause "Unclassified Work." 

Another form somewhat similar in purpose is this : 

P. An increase or decrease in said amount of work to be done shall not con- 
stitute grounds for damage or anticipated profit claims, the Contractor being en- 
titled only to compensation for the actual work done at the prices named. 

A section is introduced in many Contract forms providing for liquidated 
damages. No clause of this sort is foimd in the Uniform Contract Form 
of the preceding chapter. A place usual for such a clause is closely follow- 
ing a statement that ''time is of the essence of this Contract.'' 

59. In ease the work embraced in this contract shall not be completed by the 
time herein appointed, the Contractor shall pay to the Commonwealth as liquidated 
damages and in full compensation for such delay, the sum of twenty-five dollais 
($25.) for each and every day beyond the time herein stipulated for the completion 
of the work, until said work shall be comideted. 

Other forms provide : 

A, Which sum is agreed upon, not as a penalty, but as fixed and liquidated 
damages for each day of such delay, to be paid in full and subject to no deduction. 
If the payments due the Contractor are less than the amount of such liquidated 
damages, the Contractor and his surety shall pay the balance to said Commisaon. 

B. It is therefore covenanted and agreed that in case the said Contractor shall 
fail or neglect to complete the work herein specified on or before the date herein- 
before fixed for completion, the said Contractor shall and wiU pay the said CSty the 
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sum of Fifty DoUan ($50.) for each and every day the Contractor ahafl be 
in default in the time of completion of this contract. 

Said sum of Fifty Dollars ($50.) per day is hereby agreed upon, fixed and 
detennined by the partiee hereto as the UquMated damages wliich said CSty will 
sufiFer by reason of such defaults, and not by way of a penalty. In case the said 
Contractor does not complete the work covered by this contract on or before the 
time specified herein for the completion of the said work, the Engineer shall decide 
the number ofdays the said Contractor is in default, and the decision of said Engi- 
neer shall be final and binding upon both partiee hereto. It is further agreed that if 
said Board shall accept any work or make any payments under this contract after 
any such default, such acceptance, payment or payments shall not in any respect 
constitute a waiver or modification of any of the provisions hereof, and particularly 
the provisions in regard to Time and Liquidated Damages for delays. 

C The date of completion will be fixed by the date upon which the Director 
of Public Service shall finally inspect and issue to the Contractor a statement erf 
acceptance of the completed structure. 

Another form reads : 

D. Which sum of fifty dollars (SSO.) per day, in view of the difficulty of pc^ 
fectly estimating the damages due to delay, is hereby agreed upon as the liquidated 
damages that the Commission will suffer by reason of such delay, and not as a 
penalty. 

A more concise reading in use is this : 

E. The amount or amounts thus withheld shall not be considered a penalty, 
but shaQ be considered liquidated damages, which are fixed and agreed to hereby 
in advance by the contracting parties as the actual cost to the City of sudi delay. 

It is doubtful whether this would be upheld if evidence should be 
offered to show that the sum stated was in fact unreasonable. The court 
might not refuse to admit such evidence even under this agreement. 

It is well established as a matter of law that for a breach of Contract 
(and a failure to complete in time is such a breach) the remedy is the pay- 
ment of the damages actually suffered. The courts seem to have found 
reason to resist the fixing of any other measure of damages, and they 
especially object to a penalty for non-performance. The use of the words 
''liquidated damages'' does not remove the difficulty; if the court thinks 
that in fact the sum stated (or any provision named) is in effect a penalty, 
it will refuse to sustain it. 

There are two cases where ** liquidated damages " meet the approval 
of the coiui;s. First : where the parties to a Contract have in advance 
computed, ascertained, and agreed upon a sum as '^ liquidated damages." 
Second : where the amount of damage cannot be definitely determined and 
a sum is fixed and stated as "liquidated damages.'' In this second case, 
however, the sum so fixed must appear to the court to be reasonable ; other- 
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wise the court will r^ard it as a penalty. In construction Contracts, 
where blank fonns are provided for a number of bidders, it can hardly 
be maintained that the parties have beforehand computed and ascer- 
tained the damage; it diould, however, be true that the liquidated 
damages mentioned] are reasonable in view of the losses from the delay. 
Any attempt to overdo the matter, or to put undue pressure on the Con- 
tractor in this clause is likely to result in the court's decision that a 
'^penalty" is provided. The court will look beyond the words and 
determine the essential fact whether the provision does effect a penalty. 

The following readings apparently attempt to cover the essential 
requirements : 

F. It is understood and agreed that Time is of the essence of this contract, 
and that a failure on the part of said Contractor to complete the work herein 
specified in the time herein specified, wiU result in great loss and damage to said 
City, and that on account of the peculiar nature of such loss and damage it is diffi- 
cult, if not impossible, to accurately ascertain and definitely determine the amount 
thereof. 

Sud sum of Fifteen DoUars (S 15.00) per day for default in the time of 
complete delivery of all said metal work \& hereby agreed upon, fixed and determined 
by the parties hereto as the liquidated damages which said City will suffer by reason 
of such default, and not by way of a penalty. 

G. Time of completion is of the essence of this contract and should the Con- 
tractor fail to complete the work within the number of days specified in his proposal, 
he shall be liable to the City, for each additional working day until completion of the 
work, the amount named in the Instructions to Bidders as the daily cost of inspec- 
tion and daily value of the use of the completed work, which said amount per day 
was consider^ in determining that the Contractor was the lowest and best bidder. 
Said amount per working day will be deducted from the moneys which may be 
due the Contractor from the CSty, not as a penalty, but estimated and hereby agreed 
as liquidated and fixed damages to the City from failure to complete the work at 
the time specified ; time of completion of the contract being an essential element in 
the consideration. In case the Director of Public Service grants an extension of 
time to the Contractor, the said amount per working day will be computed from the 
date to which the time is extended, untO the actual completion of the work. 

It is further agreed that the permitting of the Contractor to complete the work 
or any part of it after the time fixed for its completion shall in no wise operate as a 
waiver on the part of the City of any of its rights under this contract. 

Another form provides for : 

H, liquidated damages S25. per day and in addition thereto the cost of the 
time of supervision and inspection during the interval of time between the con- 
templated and actual date of completion of said work. 

The objections are unusually well met in the following : 

/. It is mutually understood and agreed by and between the parties hereto that 
considerable damage will be sustained by the City in case the Contractor does not 
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oomplete this oontnct within the time herem provided for oompbtioii, but that it 
will be difficult, if not quite nnpoasible, for ^e City to establish either the full 
extent or the amount of said damage under the ordinary ruks of evidence. 

It is, therefore, understood and agreed by and between the parties hereto that 
the payment by the Contractor to the City of the sum of One Hundred I>ol]arB 
($100.) per day for every day the Contractor fails to substantially complete the 
work to be done under this contract, according to the terms hereof, will be a fair 
and reasonable compensation to the City for the damage sustained by it by reason 
of failure so to complete said contract; and that the payment of such sum by the 
Contractor will not, in any way, constitute the infliction upon him of a penalty by 
the City. 

It is further understood and agreed by the parties hereto that the Contractor 
shall pay to the City, as liquidated damages and not as a penalty, et^c. 

It would be difficult to overcome this as a matter of law, unless the 
sum stated should seem to the court clearly unreasonable. 

A reading which apparently will stand (in view of tiie discusaian of 
Article 26) is as follows : 

J. If the Contractor fails to complete the work in accordance with this Con- 
tract and Specifications at the time specified, he shall pay to the Company for each 
and every day thereafter including Sundays and holidays that the completion is 
delayed, such sum not exceeding dollars ($...) per day as the Qdef Engi- 
neer shall detennine to be the reasonable damages suffca«d. 

This provides for reasonable damages and provides a means for their 
determination which the courts consistently sustain as lawful. 

The provision for liquidated damages is probably introduced often- 
times in Contracts as a spur to urge Contractors to finish on time. Even 
for this purpose, the amount stated should not be in excess of the reason- 
able damages. 

The opinion has often been held by Engineers and others that if liq- 
uidated damages are specified for delay, a premium must also be specified 
for completion at a date earlier than provided in the Contract. Such 
opinion is not well founded. In some cases such a provision is reasonable 
and wise, in other cases not. The following form provides : 

K. If the Contractor fails to fully and entirely complete and finish the work in 
conformity to the terms and provisions of these specifications, he shall pay to the 
City the sum of fifty dollars (S50.) for each and every day thereafter, including 
Sundays and Holidays that the finishing of the contract is delayed, which sum shall 
be construed ss stipulated and liquidated damages and not as a penalty . . . and 
if the Contractor shall fully complete the same before the time specified, he shall 
receive an extra or additional payment of twenty-five dollars «25.) etc. 

In this connection many Contract forms provide for delays from various 
teuses. The quotations below^from various sources are self-explanatory : 
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60. Should the Contractor be obstructed or delayed in the commencement, 
prosecution or completion of the work hereunder by any necessary or unavoidable 
act or delay of the Board, or unavoidable acts or delays on the part of railroads in 
transporting material consigned to said Board, or by riot, insurrection, war, pesti- 
lence, acts of public authorities, fire, lightning, earthquake, cyclone, or through any 
default of other parties under contract with said Board, and if, in the opinion of the 
Engineer, the ultimate completion of the entire work under this contract is delayed 
thereby, then the time herein fixed' for the completion of all work under this con- 
tract shall be extended for a period equivalent to the time said work as a whole is, 
in the opinion of the Engineer, thereby delasred. 

A. If legal obstructions to the prosecution of the work arise, the delay shall 
operate to extend the time for the completion of the part or parts of the work 
obstructed, for the length of time the obstruction continues and no longer, but no 
damages shall be clahned or allowed the Contractor for any such delay. 

B. But no injimction, strike or interference of public authority shall be ground 
for such extension except if and from the time when the Contractor shall give the 
Conmiission notice of the injunction or other cause of delay, with copies of the in- 
junction or other orders and of the papers upon which the same shall have been 
granted. The Commission and the City or either shall be accorded the right to 
intervene or become a party to any suit or proceeding in which any such injunction 
shall be obtained, and to move to dissolve the same or otherwise, as the Commission 
or the City may deem proper. If necessary the Corporation Counsel or the Counsel 
to the Commission or both shall be authorized by the Contractor to appear, for that 
purpose, as counsel or attorneys for him. 

C. Neither an extenrion of time, for any reason, beyond that fixed in the Bid 
for the completion of the work, nor the acceptance of any part of the work called for 
by this contract shall be deemed to be a waiver by the Conunission of the right to 
abrogate this contract for abandonment or delay, in the manner provided for in 
Artide L in this agreement. 

D. Whenever, within the limits of the contract time as fixed in the Proposal 
or as amended by any modification of the contract, the temperature, between the 
hours of six (6) a.h., and six (6) p.if., as offidaUy recorded by the Dayton office of 
the U. S. Weather Bureau, shall r^;ister thirty-two (32) degrees Fahrenheit or 
lower, the Contractor will be granted an extension of contract time of one day for 
each such day of cold weather. 

Whenever, within the limits of the contract time, fixed as previously noted, 
floods in the local rivers, or other unforeseen acts of Providence, operate to delay 
the completion of the work, the Board may extend the time of this contract by such 
amount as may be certified in writing by the Chief Engineer to be just. 

Rainy or stormy weather will not be regarded as proper grounds for the exten- 
sion of contract time, except when excessive or prolonged. 

Many classes of work need not be suspended on aocount of frost. 

E. In the event that any material alterations or additions are made as herein 
specified, which, in the opinion of the Engineer wiU require additional time for the 
execution of all work under this contract, then, in that case, the time of completion 
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of the woik ahall be extended by each a period or periods of time as may be fixed 
by said Enc^eer, and hie decision shall be final and bmding upon both parties 
hereto, provided that in such case the Gontractori within four (4) days after being 
notified in writing of such alterations or additions, shall request in writing an exten- 
sion of time, but no extensions of time shall be given for any minor alterations or 
additions, and the provisions of this paragraph shall not otherwise alter, change or 
invalidate the provisions of this contract, with reference to liquidated Dam- 
ages, and the said Contractor shall not be entitled to any damages or compensa- 
tion from the said Boaid (m account of such additional time required for the execu- 
tion of the work. 

F, The time stipulated within which to complete the Work is based upon tiie 
quantities of the various items entering into the work as stated in the form of 
proposal, which are given solely for the purpose of classifsing bids. In case these 
quantities are exceeded or diminished then an extension or diminution of the term 
of this contract shall be made. It is, however, understood and agreed that in case 
an increase in any one item is balanced or offset by diminution of other itemys, no 
change in the tenn shall be made, and in any event the Engineer shall determine the 
amount of extension or diminution of time in respect of the relative increase or 
reduction in the quantities involved in the final completion. 

In many Contracts provision is made for maintenance and repairs for 
a definite term following the ordinary completion of the work. Such a 
clause is much used in connection with street pavements. In other cases 
the Contract provides for repairs only for a time after completion. 

The following refers to street work : 

61. The Contractor hereby agrees to repair all defects in tiie roadway jiave- 
ment or other work done under this contract and arising, in the opinion of the City, 
out of the use of defective material, settlement of foundation or improper workman- 
ship in the construction thereof and which from such causes may become necessary 
during the guarantee period of either three (3) or five (5) years after the date of the 
approval by the Director of Public Service of the Engineer's final estimate, without 
expense to the party of the first part, and the Contractor agrees to make such repairs 
when and as directed by the party of the first part by written notice served upon 
him ; and if after having received such notice, the Contractor fails to make such 
repairs within five (5) days from the receipt of such written notice, the party of 
the first part may thereupon cause satisfactory repairs to be made and charge the 
expense thereof to the Contractor. 

The City wiU repair and maintain aU openings made in the pavement subsequent 
to its acceptance by the City. 

A similar clause deals with sewer work and is differently phrased : 

A. The Contractor hereby agrees that all defects in the work done under this 
contract arising, in the opinion of the City, out of the use of defective materials or 
improper workznanship in the construction thereof, which may become apparent 
during the period of one (l) year after the date of the approval of the Engmeer's 
final estimate by the Director of Public Service, shall be remedied by him to the 
satisfaction of and without expense to the City. The City shaU notify the Con* 
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traetor in writing by stating the defects and repairs to be made, and the Contractor 
agrees to remedy such defects and to make such repairs when and as directed by 
the City, and to start the said work within five (5) days from the date of said noti- 
fication, and upon his failure to start or do the said work, the City may, at the 
expiration of five (5) days, thereupon cause the said defects to be remedied and the 
repairs to be made and shall chai^ the cost and expense thereof to the Contractor 
or his surety. 

Such work may also include the re-setting of any and all castings and the re- 
filling and leveUing off of sewer trenches in private property or rights-of-way. 

The provision below refers to retaining moneys for guaranteed work : 

B. The City will retain five (5) per cent of the entire cost of the work done by 
the Contractor for the entire period of three (3) years from the date of the Engineer's 
certificate of the final estimate. The Contractor may, at his option, furnish a 
surety bond for ten (10%) per cent of the amount of the work done by him, to be in 
force for the entire period of five (5) years, in lieu of the five (5) per cent cash 
retainer. This cash retainer or surety bond being to insure compliance with the 
terms of the guarantee. The Director of Public Service shall have the power to 
spend all or any part of such retainer to make such repairs at the expiration of the 
guarantee period as above specified. 

Whatever remains to the credit of the Contractor, provided all repairs have 
been made satisfactory to said Director, shall be paid to the Contractor. 

The following refer more specifically to repairs : 

C. If, at any thne before twelve months have elapsed from the date of the 
completion of the work contemplated in this contract and any amendment thereof 
or order for extra work as herein provided, any part shall, in the opinion of the Engi- 
neer, require repairing, the Engineer may notify the Contractor, in person or by 
mail, to make the required repairs. If the Contractor neglects to make such repairs 
promptly, to the satisfaction of the Engineer, then the Engineer may employ other 
persons to make the same and the expense thereof shall be paid by the Contractor. 
The Commission may cause the expenses of the repairs to be paid out of any money 
due the Contractor on account of this contract. 

D. If any defects or omissions in said work are hidden or concealed, so that a 
reasonable careful inspection at the time of acceptance of said work would not have 
disclosed them, and such defects or omissions appear or are disclosed within three 
(3) years after the final acceptance of said work, then said Contractor agrees, on 
notice given him in writing by the Chief Engineer that such defects or omissions 
exist, to immediately correct and make good the same, and in the event that he fails, 
refuses or neglects so to do, then said Sanitary District may correct and make good 
the same and said Contractor hereby agrees to pay on demand the cost and expense 
of doing such work. 

E. The Contractor agrees to make all the needed repairs on the said work 
during a period of one year after its final completion; and he agrees that the Board 
is authorized to retain out of the moneys payable to him under this agreement the 
sum of two per cent on the amount of the contract, and to expend the same, or as 
much thereof as may be required, in making the aforesaid repairs to the satisfac- 
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tion of the Engineer, if within ten days after the delivery or mailing of a notioe in 
writing to the Contractor or his agents, they shall n^ect to make the aforesaid 
needed repairs ; providedi however, that in case of an emeigency where in the 
opinion of the Engineer, delay would cause serious loss or damage, the Board may 
make repairs without previous notice and at the expense of the Contractor. 

P, The Contractor shall repair and make good all defects or deficiencies in work 
or material appearing during a period of nine months following the completion of the 
work contemplated herein, and if he shall faO to do so within five days after written 
notice of necessary repairs has been mailed to him by the Engineer, said repairs 
may be made by the party of the first part and paid for out of the funds to be re- 
tained by it for the purpose. 

0, It is further agreed that after the final completion of the work the party of 
the first part may retain out of the payment due the Contractor such sums of money 
not exceeding three (3) per cent of the total contract price as may in the judgment 
of the party of the first part be necessary to cover the cost of repairs as set forth 
above, and the sums thus retained shall be paid to the Contractor after the expira- 
tion of the nine months referred to in the above paragraph on RepaiiB, and when 
such repairs shall be well and satisfactorily made. 

The following clauses might have been discussed in xx>nnection with 
Sections 9, 11, 28, 20, but they introduce some additional features. 

62. The Contractor is to funush, free of chaige, all stakes and such temporary 
structures as may be necessary for marking and maintaining points and lines given 
by the Engineer for the building of the work, and is to give said Engineer such 
facilities and materials for giving said lines and points as he may require; and the 
Engineer's marks must be carefully preserved. 

A. All necessary lines, levels and grades shall be given to the Contractor, who 
shall provide at his own expense such forms, materials and assistance as may be 
required by the Engineer. If the Contractor through wilfulness or caielessness 
removes or pennits to be removed said reference marks before the prosecution of the 
work requires it they shall be replaced at his expense. 

It has previously been stated that some Contractors object to furnishing 
stakes and forms at their own expense, and with good reason. 

B. The plans are intended to give approximately the line, grade and shape of 
the structure, typical details, etc., but the exact detennination of all these is to be 
made from time to time by the Engineer. 

(7. The work during its progress and on its completion must conform to the 
Hues and levels given by the Engineer, and must be done in accordance with the 
plans and directions given by him from time to time, subject to such modifications 
or additions as shall be deemed necessary during the execution of the work; and 
in no case wiU any work in excess of the requirements of the plans be paid for unless 
ordered in writing l^ the Engineer or his agent spedaUy authorixed thereto in 
writing. 
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In a number of ContractB the Commiflsioners have thought it wise to 
specifically provide against any personal responsibility on their part, in 
some cases including employees also in this exemption. 

63. The members of the GonmiisBion and their employees shall not be peiBOii- 
ally responsible for any liability arising under this contract. 

A. In no event whatever shall the Contractor be entitled to any compensatioa 
from the commissioners, their servants or agents, on account of any acts or onussiona 
under or growing out of this contract. 

B. The Contractor, by accepting and signing this contract, hereby expressly 
releases and dischaiges the individual members of the Commission, and each of 
them, from any and all personal liability of every name and nature. 

A provision somewhat similar in character specifies a release to the 
City upon the final pa3anent: 

64. The acceptance by the Contractor of the last payment aforesaid shaD 
operate as and shall be a release to the Commonwealth, the Board, and every 
member and agent thereof, from all daim and liability to the Contractor for any- 
thing done or furnished for, or relating to, ^e work, or for any act or neglect or the 
Commonwealth or of any person relating to or afiFecting the work, except the claim 
against the Conunonwealth for the remainder| if any there be, of the amounts kept 
or retained as provided in this contract. 

A. The payment of the final amount due under this contract and the adjust- 
ment and payment of the bills rendered for work done in accordance with any altera- 
tions of the same shall release the City from any and all claims or liability on 
account of work performed under this contract or any alteration thereof. 

Objection to this clause has been made from the Contractor's side. 
It does not seem unreasonable, however, that the Company or City should 
expect the final settlement to be a settlement in full. It might cover the 
objection in part if the clause should read : 

B. Unless otherwise agreed by the parties, the acceptance, etc. 
The following is also somewhat along the dame line : 

C. If the Contractor shall claim compensation for any damage sustained by 
reason of the acts of the Board, or its agents, he shall, within 5 days after the sus- 
taining of such damage, make a written stat^ent of the nature of the damage sus- 
tained, to the Engineer. On or before the fifteenth day of the month succeeding 
that in which any such damage shall have been sustained, the Contractor shall 
file with the Engineer an itemized statement of the details and amount of such 
damage, and unless such statement shall be made as thus required, his claim for 
compensation shall be forfeited and invalidated^ and he shall not be entitled to 
payment on account of any such damage. 
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A clause like the f oUowing is found in some Contracts : 

65. AH mateEiab furnished under this agreement, unless otherwise providedi 
shall be the best of their respectiye 



The desirabiUty of this dause may wen be qpiestioned, at least for general 
use. In many Contracts parts of the work do not require the highest 
grade of material. This is discussed further in the duster on Specifica- 
tions. 

To avoid tiie possibility of ambiguity, tiie following clause may be 
found in many Contracts : 

66. Wherever in the specifieations or upon the drawings the words directed^ 
requiredy permitted, ordered, designated, prescribed, or words of like import aie 
used, it shall be understood that the direction, requirements, permission, order, 
designation, or prescription of the Engineer is intended, and similarly the words, 
approved, acceptable, satisfactory, or words of like import, shall mean approved 
by, or acceptable, or satisfactory to the Engineer, subject in each case to the final 
detennination of the Board, unless otherwise expressly stated. 

As to the necessity or advisability of such a clause, engineers or attor* 
neys may readily differ. 

A similar definition is sometimes made as to notice : 

A. The word ''notice" to mean a written notice. 

To cover any possible question as to the Contract calling for a com- 
pleted work, provisions of the following sort are sometimes introduced : 

67. The Contractor shall be held responsible for any or all materials or work 
done to the full amount of all payments made thereon, and he will be required to 
make good at his own cost any injury or damage which said materials or work may 
sustain from any sources or causes whatever before the final acceptance thereof. 

A. All work, of whatever kind, which, during its progress and before it n 
finally accepted, may become damaged from any cause, shall be removed and 
replaced by good and satisfactory work. 

It is doubtful if such a clause is necessary, but the following clause covers 
a point about which there might readily be some unoertamty except for 
this provision : 

B. The Contractor shall provide suitable and adequate storage room for mate- 
rials during the progress of the work and be responsible for any loss or damage to 
materials furnished by the Town as well as those furnished by him. 

The following explains itself : 

68. The Contractor may be required to prosecute the work at ni^t if, 
for any reason, the work is delayed and not progressing at a rate to enable it 
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to be completed at the time specified; or if an approaching flood of the Ohio river, 
or if an approaching cold wave makes such night work espedally desirable, and if 
at any tune the Engineer shaU, in wiiting, direct the Contractor to prosecute the 
work at ni^t, he agrees to promptly comply with said demand and provide statable 
and sufficient lights therefor. No night work will be ordered or permitted within 
the property of the Cemetery Co. 

For night work, if any be performed by written order of the Engineer, the Con- 
tractor may or may not receive extra payment, as in the judgment of the Engineer is 
right and proper under the drcumstances, it being understood that the compensa^ 
tion for such work and all expenses incidental thereto is included in the prices 
stipulated for the various items of this contract. 

There are many miscellaneous provisions, a few of which are noted 
below. Most of tiiese are not in general use, but are suggestive and 
worthy of mention. 

69. No extra or customary measurements of any kind, unless specially noted, 
will be allowed in measuring tlie work under these specifications; but the length, 
area, solid contents or number only shall be considered as the basis for payment as 
hereinafter specified. 

Where the computation of areas or volumes by exact geometric methods is 
unduly laborious or refined, the planimeter will be held an instrument of precision, 
and will be used in the determination of quantities upon which payments are based. 

The measurements of the Gty as to the amount of the work done shall be final 
and conclusive. 

For certain lines of work the provision above may have considerable 
point. 

70. Nothing in this contract shall be considered as vesting in the Contractor 
any right of property in materials used, after they shall have been attached or 
affixed to the work or the soO, nor in materials which have been estimated for partial 
payment, but all such materials shall, upon being so attached or affixed or estimated, 
become the property of the City. 

71. All books and accounts kept by the Contractor in connection with this 
contract shall be open to the inspection of the Chief Engineer or his properly 
accredited representative. 

The Contractor shall furnish the Enguieer reasonable facilities for obtaining such 
Information as he may desire respecting the progress and execution of the work and 
the character of the materials, including all information necessary to determine the 
cost of the work, such as the number of men employed, their pay, the time during 
which they have worked on the various classes of construction, the cost of repairs to 
machinery, and other information required by the Engineer. The Contractor shall, 
on request, furnish the Engineer with copies of expense bills for transportation 
diarges on all machinery, material and supplies shipped to or firom the work under 
this contract. 

This requires a large amount of detail and if made use of, involves 
expense botii to the City and to the Contractor. It aiq>6arB not to be 
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largely included in Contracts. Where there is mudi extra work, it may 
beneoessaiy. 

72. Whenever the requirements of the drawings neoeasitate crossing over or 
under railroads with the structure, the Contractor shall notify such road or roads 
not less than one (1) week in advance of any operations at the crossings, and will 
also make such arrangements for the protection and maintenance of traffic and of 
structures as will satisfy the City and the division engineer or other proper offidafa 
of said railroad. 



This provides for a special matter. Some nxight prefer to include it in 
the specifications rather than in the Contract. 

73. Wherever it is required as a part of the contract to perform work within 
the limits of private property, or in rights-of-way, such work shall be done in con- 
formity with all agreements between the City and such owners, and whether or not 
such a condition be part of the agreement, care shall be taken to avoid injury to the 
premises entered, which premises shall be left in a neat and orderly condition by the 
removal of rubbiiBh and the grading of surplus materiab and the restoration of said 
private property to the same general condition as at the time of entry for work to 
be performed under this contract. 

74. Advertising bills or signs shall not be posted on any part of the work, 
except that the name of the Contractor may be displayed. The Contractor shall 
cause the notice "Poet no bills" to be suitably displayed, and he shaU enforce the 
requirement. 

A section unusual in form is shown bdow. Many features are embodied 
in one place or another in tiie forms shown in the preceding chapter, but 
perhaps not all of them : 

75. As the said payments become due the Commission shaD certify the amount 
thereof to the Auditor of the Commonwealth for payment by the Treasurer. 

Provided, however, and upon the express condition, that no money shall at any 
time be due or payable from the Commonwealth to the Contractor, and no ord» 
shall be due from the Commission: 

(1) Unless all the work to the time in question has been done in the manner 
set forth in this contract, and to the satisfaction of the Engineer, and there has been 
no breach by the Contractor of any of the provisions of this contract. 

(2) Unless the Engineer shall submit to the Commission his written certificate 
that all the work to the time in question has, in his opinion, been done in the manner 
provided in the contract, and to his satisfaction. 

(3) Unless the Contractor shall furnish to the Commission, if requested, satis- 
factory evidence that any claim that may be made against the Commonwealth, or 
the Conmiission, or the Engineer, or any person or persons employed by them, or 
against the Contractor or any sub-contractor, based upon any of the claims men- 
tioned in clauses (a), (c) and (g) of the "General Bequirements," has been satisfied 
by the Contractor. 

(4) If the Commonwealth or the Commission be restrained by legal process 
from making such payments. 
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And provided, further, that the Commonwealth or the Commission may retain 
any moneys which would otherwise be payable at any time hereunder and apply 
the same, or so much as may be necessary therefor, to the pajrment of any expense, 
losses or damages iocurred by the Commonwealth or the Commission and deter- 
mined as herein provided, and may retain, until all claims are settled, so much of 
such moneys as the Commismon shall be of opinion will be required to settle all 
claims against the Commonwealth, the Commission, the Engineer and their officers 
and agents specified in clauses (a), (c) and (g) of the "General Requirements," and 
all claims which have been filed in the office of the Commission for labor on and 
for materials used in the work; or the Commission may make such settlements and 
apply thereto any moneys retained under this contract. If the moneys retained 
under this contract are insufficient to pay the sums f ound by the Conunission to be 
due under the claims for labor and materials, the Commonwealth or the Commission 
may at its discretion pay the same, and the Contractor shall repay to the Common- 
wealth or the Commission all sums so paid out. 

The f ollowii^ provision contains little that has not been shown previ- 
ously, but the grouping is different, and it se^ns desirable to include it in 
this form: 

76. The Contractor shall do all the work and furnish all the materials, tools 
and api^noes, except as herein otherwise specified, necessary or proper for per- 
forming and completing the work required by this contract, in the manner and 
within the time hereinafter specified. He shall furnish, erect, maintain and remove 
the construction plant and such temporary works as may be required. If at any 
time before the cozmnencement or during the progresss of the work of any part of it, 
the Contractor's methods or appliances appear to the Director to be unsafe, in- 
efficient or inadequate for securiog the safety of the workmen, the quality of work 
or the progress required, he may order the Contractor to increase their safety and 
efficiency or to improve their character, and the Contractor shall comply with such 
orders; but the failure of the Director to make such demand shall not relieve the 
Contractor of his obligation to secure the safe conduct, the quality of work and the 
progress required by the contract, and the Contractor alone shall be responsible for 
the safety, efficiency and adequacy of his plant, appliances and methods. All the 
work, labor and materials to be done and furnished under this contract shall be 
done and furnished strictly pursuant to, and in conformity with the attached 
Specifications, and the lines and grades and other directions of the Director as given 
from time to time during the progress of the Work under the terms of this contract, 
and also in accordance with the contract drawings, and with working drawings to be 
furnished from time to time. The Contractor shall complete the entire work to 
the satisfaction of the Director, and in accordance with the specifications and draw- 
ings herein mentioned, and at the prices herein agreed upon and fixed therefor. 

The date for said completion shall be on or before 19. ., 

the time expressly stated by the Contractor in his proposal or bid as the date upon 
which he agrees to complete the contract items herein bid upon. 

Where an acknowledgment is taken of the signatures of the parties 
to the contract, the following forms are sometimes used, and are reasonable 
and proper forms : 
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77. State of 1 

County of /' 

On tills day of 19. ., before me 

personally came 

to me known and known to me to be the same person described in and who executed 
the foregoing instrument, and he acknowledge to me that he executed the aame 
for the purposes therein mentioned. 



Title. 



it. Stote of 1 

County of /"• 

On this day of 19 

before me personally came 

to me personally known and known to me to be a member of the finn of 



and the person described in and who executed the foregoing instrument in bdialf of 
said firm, and he acknowledged to me that he executed the same in behalf of , and as 
the act of said firm for the purposes therein mentioned. 



Title. 



B. State of 1 

County of /"' 

On this day of 19.., before 

me personally came 

to me personally known and known to me to be the 

of the 

the corporation described in and which executed the foregoing instrument and 

to me personally known and known to me to be the 

of said corporation, who being by me severally duly sworn did say, each for himself, 
as follows : 

The said 

resides at 

and is such 

and the said 

resides at 

and is such 

I know the corporate seal of said corporation ; the seal affixed to the foregoing 
instrument is such dorporate seal and it was so affixed by order of the Board of 
Directors of said corporation, and by the like order I signed thereto my name and 
official designation. 



ntie. 



The following is a fine example of a draft for a cost plus percentage 
scheme of work. Some of the provisions have special interest in eonneo* 
tion with extra' work, as well as with suspension or annulment. 
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78. CONTRACT FOR SMBR6ENCT WORK 

CONSTRUCJTION OP 

CONTRACT made and concluded this day of 

19. ., by and between 

a corporation organized under the laws of the State of 

represented by its Preddent, 

party of the first part (hereinafter called Contractor) and the 

UNITED STATES OF AMERICA 

By (hereinafter called Contracting Officer) 

acti ng by authority of the Secretary of War, party of the second part. 

WHEREAS, the Congress having declared by Joint Resolution approved 
April 6, 1917, that war exists between the United States of America and Germany, 
a national emeigency exists and the United States urgently requires the immediate 
performance of the work hereinafter described, and it is necessary that said work 
shall be completed within the shortest possible time; and 

WHEREAS, it is advisable under the disturbed conditions which exist in the 
contracting industry throughout the country for the United States to depart from 
the usual procedure in the matter of letting contracts, and adopt means that will 
insure the most expeditious results; and 

WHEREAS, the Contractor has had experience in the execution of similar 
work, has an organization suitable for the performance of such work, and is ready 
to undertake the same upon the terms and conditions herein provided ; 

NOW, THEREFORE, THIS CONTRACT WITNESSETH, That in con- 
sideration of the premises and of the payments to be made as hereinafter provided, 
the Contractor hereby covenants and. agrees to and with the Contracting Officer 
as follows : 

ARTICLE I 

EXTENT OF THE WORK The Contractor shall, in the shortest possible 
time, furnish the labor, material, tools, machinery, equipment, facilities, and sup> 
plies, and do all things necessary for the construction and completion of the follow- 
ing work: 

(Here follows a statement of the work to he performed.) 
in accordance with the drawings and specifications to be furnished by the Con- 
tracting Officer, and subject in every detail to his supervision, direction and instruc- 
tion. 

The Contracting Officer may, from time to time, by written instructions or 
dravnngs issued to the Contractor, make changes in said drawings and specifications, 
issue additional instructions, require additional work, or direct the omission of 
work previously ordered, and the provisions of this contract shall apply to all such 
changes, modifications and additions with the same effect as if they were embodied 
in the original drawings and specifications. The Contractor shall comply with all 
such written instructions or drawings. 

The title to all work completed or in coiuse of construction shall be in the 
United States; and upon delivery at the site of the work, and upon inspection and 
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aooeptaaoe in writing by the Contracting Qffioer, all machinery, equipment^ hand 
tooby 8upplie6p and materials, for which the Contractor shall be entitled to be reim- 
buieed under paragraph (a) of Article II hereof, shall become the property of tiie 
United States. These provisions as to title shall not operate to rdieve the Con- 
tractor from any duties imposed hereby or by the Contracting Officer. 



ARTICLE n 

COST OF THE WORE. The Contractor shaU be reimbursed m the manner 
hereinafter described for such of its actual net expenditures in Uie perfoimanoe oi 
said work as may be approved or ratified by the Contracting Officer and as aie 
included in the following items : 

(a) All labor, material, machinery, hand took not owned by the workmen, 
supfdies and equipment, necessary for either temporary or permanent use for the 
boiefit of said woric; but this shall not be construed to cover machinoy or equip- 
ment in section (c) of this Article. The Contractor shall make no departure from 
the standard rate of wages being paid in the locality whsm said woric is being done^ 
without the prior consent and approval of the Contracting Officer. 

(b) All sub-contracts made in accordance with the provisions of this agreemoit. 

(c) Rental actually paid by the Contractor, at rates not to exceed those men- 
tioned in the schedule of rental rates hereto attached, for construction plant in 
sound and workable condition, such as pumps, derricks, concrete mixers, boilers, 
clam-ahell or other buckets, electric motors, electric drilb, electric hammers, electric 
hoists, steam shovels, locomotive cranes, power saws, engineers' levels and tranats, 
and such other equipment as may be necessary for the proper and economical 
prosecution of the work. 

Rental to the Contractor for such construction plant or parte thereof as it may 
own and furnish, at the rates mentioned in the schedule of rental rates hereto 
attached, except as hereinafter set forth. When such construction plant or any 
part thereof shall arrive at the site of the work, the Contractor shall file with the 
Contracting Officer a schedule setting forth the fair valuation at that time of each 
part of such construction plant. Such valuation shall be deemed final, unless the 
Contracting Officer shall, within five days after the machinery has been set up and 
is working, modify or change such valuation, in which event the valuation so made 
by the Contracting Officer shall be deemed final When and if the total rental paid 
to the Contractor for any such part shall equal the valuation thereof, no further 
rental therefor shall be paid to the Contractor and title thereto shall vest in the 
United States. At the completion of the work, the Constructiog Officer may at his 
option purchase for the United States any pcurt of such construction plant then 
owned by the Contractor by paying to the Contractor the di£ference between the 
valuation of such part or parts and the total rentals theretofore paid therefor. 

Rates of rental as substitutes for such scheduled rental rates may be agreed 
upon in writing between the Contractor and the Contracting Officer, such rates 
to be in conformity with rates of rental charged in the particular territory in which 
the work covered by this contract is to be performed. If the Contracting Officer 
shall furnish or supply any such equipment, the Contractor shall not be allowed 
any rental therefor and shall receive no fee for the use of such equipment. 

(d) Loading and unloading such construction plant, the transportation thereof 
to and from the place or places where it is to be used in connection with said work 
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sabject to the providons heremafter set forth, the iiustallation and diamaatfiiig 
thereof, and ordmary repairs and repIacementB during its use in the said work. 

(e) Transportation and expenses to and from the work of the necessary field 
forces for the economical and successful prosecution of the work, procuring labor and 
expediting the production and transportation of material and equipment. 

(f) Salaries of resident engineers, superintendents, timekeepers, foremeai, and 
other employees at the field offices of the Contractor in connection with said work. 
In case the full time of any field employee of the Ck>ntractor is not applied to said 
work but is divided between said work and other work, his salary shidl be included 
in this item only in proportion to the actual time applied to this work. 

(g) Buildings and equipment required for necessary field offices, commissaiy 
and hospital and the cost of maintaining and operating said offices, conmiissaiy and 
hospital, including such minor expenses as telegrams, telephone service, expressagCi 
postage, etc. 

Gi) Such bonds, fire, liability and other insurance as the Contracting Officer 
may approve or require ; and such losses and expenses, not compensated by insur- 
ance or otherwise, as are found and certified by the Contracting Officer to have been 
actually sustained (including settlements made with the written consent and ap- 
proval of the Contracting Officer) by the Contractor in connection with said work, 
and to have dearly resulted from causes other than the fault or neglect of the Con- 
tractor. Such losses and expenses shall not be included in the cost of the work for 
the purpose of determining the Contractor's fee. The cost of reconstructing and 
replacing any of the work destroyed or damaged shall be included in the cost of the 
work for the purpose of reimbursement to the Contractor, but not for the purpose 
of determining the Contractor's fee, except as hereinafter provided. 

(i) Pennit fees, deposits, royalties, and other similar items of expense incidental 
to the execution of this contract, and necessarily incurred. Expenditures under 
this item must be approved in advance by the Contracting Officer. 

(j) Such proportion of the transportation, traveling and hotel expenses of 
officers, en^eers and other employees of the Contractor as is actually incurred in 
connection with this work. 

(k) Such other items as should in the opinion of the Contracting Officer be 
included in the cost of the work. When such an item is allowed by the Contracting 
Officer, it shall be specifically certified as being allowed under this paragraph. 

The United States reserves the right to pay directly to common carriers any 
or all f rdght charges on material of all kinds, and machinery, furnished under this 
contract, and certified by the Contracting Officer as being for installation or for 
consumption in the course of the work hereunder; the Contractor shall be rdm- 
bursed f(»r such freight charges of this character as it shall pay and as shall be 
specifically certified by the Contracting Officer; but the Contractor shall have no 
he based on such expenditures. Freight charges paid by the Contractor for trans- 
portation of construction equipment, construction plant, tools and supplies of 
every character, shall be treated as part of the cost of the work upon which the 
Contractor's fee shall be based; provided that charges for transportation of 
such construction equiiiment, construction plant and tools over distances in ex- 
cess of five hundred miles shall require the spedal approval of the Contracting 
Officer. 

No salaries of the Contractor's Executive Officers, no part of the expense in- 
curred in conducting the Contractor's main office, or regularly established branch 
office, and no overhead expenses of any kind, except as specifically listed above^ 
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ahallbeinclttdedinthecostoftheworic; nor ahall any interoBt on capital empfeyed 
or on borrowed money be included in the cost of the woik. 

The Contractor shall take advantage to the extent of its ability of alldiseoimtf 
available, and ^en unable to take such advantage shall promptly notify the Con- 
tracting Officer of its inability and its reascnis therefor. 

All revenue from the operations of the commissaiy, hospital or othor f adlitieB 
or from rebates, refunds, etc., shall be accounted for by the Contractor and appBed 
in reduction of the cost of the work. 

ARTICLE lU 

DETERMINATION OF FEE. As full compensation for the services cf 
the Contractor, including profit and all general overhead expense, except as h^dn 
specifically provided, the Contracting (Micer shall pay to the Contractor in the 
manner hereinafter prescribed a fee to be determined at the time of completion of 
the work from the following schedule, except as hereinafter otherwise provided : 

If the cost of the work is under 1100,000.60 a fee of ten per cent (10%) of such 
cost. 

If the cost of the woik is over $100,000.00 and under $125,000.00 a fee $10,000.00. 

If the cost of the woric is over $125,000.00 and under $250,000.00 a fee of o^t 
per cent (8%) of such cost. 

If the cost of the work is over $250,000.00 and under $266,666.67 a fee of 
$20,000.00. 

If the cost of the work is over $266,666.67 and under $500,000.00 a fee of seven 
and one->ha]f per cent (7}%) of such cost. 

If the cost of the work is over $500,000.00 and under $535,714.29 a fee of 
$37,500.00. 

If the cost of the work is over $535,714.29 and under $3,000,000.00 a fee of seven 
per cent (7%) of such cost. 

If the cost of the work is over $3,000,000.00 and under $3,500,000.00 a fee of 
$210,000.00. 

If the cost of the work is over $3,500,000.00 a fee of six per cent (6%) of such 
cost. 

Provided, however, that the fee upon such part of the cost of the work as is 
represented by payments to sub-contractors, under subdivision (b) above, shall in 
each of the above contingencies be five per cent (5%) and no more of the amount 
of such part of the cost. 

The cost of materials purchased or furnished by the Contracting Officer for 
sud work, exclusive of all freight charges thereon, shall be included in the cost of 
the work for the purpose of reckoning such fee to the Contractor, but for no other 
purpose. 

The fee for reconstructing and replacing any of the work destroyed or damaged 
shall be such percentage of the cost thereof — not exceeding seven per cent (7%) 
— as the Contracting Officer may determine. 

The total fee to the Contractor hereunder shall in no event exceed the sum of 
$250,000.00, anything in this agreement to the contrary notwithstanding. 

ARTICLE IV 

PAYMENTS. On or about the seventh day of each month the Contracting 
Officer and the Contractor shall prepare a statement i^owing as completely as 
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poflsible : (1) the cost of the woric up to and including the last day of the previous 
month, (2) l^e cost of the materials furnished by the Contracting Officer up to and 
indudiog such last day, and (3) an amount equal to three and one-half per cent 
(3i%)» except as herein otherwise provided, of the sum of (1) and (2) on account of 
the Contractor's fee; and the Contractor at such time shall deliver to the Con- 
tracting Officer original signed pay-rolls for labor, original invoices for materials 
purchased and all other origuial papers not theretofore delivered supporting ex- 
penditures claimed by the Contractor to be included in the cost of the work. If 
there be any item or items entering into such statement upon which the Contractor 
and the Contracting Officer cannot agree, the decision of the Contracting Officer 
as to such disputed item or items shall govern. The Contracting Officer shall then 
pay to the Contractor on or about the ninth day oi each month the cost of the work 
mentioned in (1) and the fee mentioned in (3) of such statement, less all previous 
payments. When the statement above mentioned includes any work of reconstruct- 
ing and replacing work destroyed or damaged, the payment on account of the fee 
in (3) for such reconstruction and replacement work shall be computed at such rate, 
not exceeding three and one-half per cent (3}%), as the Contracting Officer may 
determine. The statement so made and all payments made thereon shall be final 
and binding upon both parties hereto, except as provided in Article XIV hereof. 
The Contracting Officer may also make payments at more frequent intervals for 
the purpose of enabling the Contractor to take advantage of discounts at intervals 
between the dates above mentioned or for other lawful purposes. Upon final 
completion of said work the Contracting Officer shall pay to the Contractor the 
unpaid balance of the cost of the work and of the fee as determined under Articles 
II and in hereof. 

ARTICLE V 

INSPECTION AND AUDIT. The Contracting Officer shall at all times be 
afforded proper facilities for inspection of the work and shall at all times have access 
to the premises, to the work and material, and to all books, records, correspondence, 
instructions, plans, drawings,' receipts, vouchers, and memoranda of every descrip- 
tion of the Contractor pertaining to said work ; and the Contractor shall preserve 
for a period of two years after its completion or cessation of work under this contract, 
all the books, records and other papers just mentioned. Any duly authori^ 
representative of the Contractor shall be accorded the privilege of examining the 
books, records, and papers of the Contracting Officer relating to said work for the 
purpose of checking up and verifying the cost of said woric. The Sjrstem of account- 
ing to be employed by the Contractor shall be such as is satisfactory to the Con- 
tracting Officer. 

If at any time the Contracting Officer shall find that bills for labor, material, 
or other bills Intimately incurred by the Contractor hereunder, are not promptly 
paid by the Contractor, the Contracting Officer may, in his discretion, refuse to 
make further payments to the Contractor until all such obligations past due shall 
have been paid. Should the Contractor neglect or refuse to pay such bills within 
five Hays after notice from the Contracting Officer so to do, then the Contracting 
Officer shall have the right to pay such bills directly, in which event such direct 
payments shall not be included in the cost of the work. 
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ARTICLE VI 

SPECIAL REQUIREMENTS. The Contractor hereby asreee that it wiB: 

(a) Begin the woric herein specified at the earliest time practicable^ and dili- 
gently proceed so that such work may be completed at the earliest possible date. 

(b) Promptly pay for all labor, material or other service rendered. 

(c) Prociire, and thereafter maintain such insurance, in such forms and in sach 
amounts, and for such periods of time as the Contractiog Officer may improve or 
require. 

(d) Procure all necessary permits and licenses, and obey and abide by all laws^ 
regulations, ordinances, and other rules applying to such work, of the United States 
of America, of the State or Territory wherein such work is done, of any subdivision 
thereof, or of any duly constituted public authority. 

(e) Unless this provision is waived by the Contracting Officer, insert in every 
contract niade by it for the furnishing to it of services, materials, supplies, madiineiy 
and equipment, or the use thereof, for the purposes of the work hereunder, a provi- 
non that such contract is assignable to the United States; will make all such con- 
tracts in its own name, and will not bind or purport to bind the United States or the 
Contracting Officer thereunder. 

(f) In every sub-contract made in accordance with the provisions hereof, require 
the sub-contractor to agree to comply fully with all the undertakings and obligations 
ot the Contractor herein, excepting mxek as do not apply to such sub-contractor's 
woric. 

(g) At all tunes keep at the dte of the work a duly appointed representative 
who shaU receive and execute on the part of the Contractor such notices, directions 
and instructions as the Contracting Officer may desire to give. 

(h) At all times use its best efforts in all its acts hereunder to protect and sub- 
serve the interest of the Contracting Officer and the United States. 

ARTICLE Vn 

RIGHT TO TERMINATE CONTRACT. Siould the Contractor at bjxj 
time refuse, neglect, or faU in any respect to prosecute the work with promptness 
and diligence or default in the performance of any of the agreements herein con- 
tained, the Contracting Officer may, at his option, after five dajni written notice to the 
Contractor, terminate this contract, and may enter upon the premises and take 
possession, for the purpose of completing said work, of all materials, tools, equip- 
ment, and appliances, and all options, privileges and rights, and may comjdete, or 
employ any other person or persons to complete said woric. In case of such ter- 
mination of the contract, the Contracting Officer shall pay to the Contractor such 
amounts of money on account of the unpaid balance of the cost of the work and of 
the fee as will result in fully reimbursing the Contractor for the cost of the woA. 
up to the time of such termination, plus a fee computed thereon at the rate or rates 
for monthly payments set forth in Article IV hereof; and tiie Contracting Officer 
shall also pay to the Contractor compensation, either by purchase or rental at the 
election of the Contracting Officer, for any equipment retained; such compensation, 
in the event of rental, to be in accordance with paragraph (c) of Article II, and in 
the event of purdiaae to be based upon the valuation determined by the Contract 
Officer as of the time of his taking miek possession. Hie Contractor herdoy agrees 
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that each pasnnents when made shall constitute full settlement of all claims of the 
Contractor against the Contracting Officer and the United States or either of them 
for money claimed to be due to the Contractor for any reason whatsoever. In case 
of such termination of the contract the Contracting Officer shall further assume and 
become liable for all such obligations, commitments, and unliquidated claims as the 
Contractor may have theretofore in good faith undertaken or incurred in connection 
with said work, and the Contractor shall, as a condition of receiving the payments 
mentioned in this Article, execute and deliver all such papers, and take all such 
steps as the Contracting Officer may require for the purpose of fully vesting in 
him the rights and benefits of the Contractor under such obligations or oonmut- 
ments. When the Contracting Officer shall have performed the duties incumbent 
upon him under the provisions of this Article, the Contracting Officer shall there- 
after be entirely released and discharged of and from any and all demands, actions, 
or claims of any kind, on the part of the Contractor hereunder or on account hereof. 

ARTICLE Vm 

ABANDONMENT OP WORK BY CONTRACTING OFFICER. H 
conditions should arise which in the opinion of the Contracting Officer make it 
advisable or necessary to cease work under this contract, the Contracting Officer 
may abandon the work and terminate this contract. In such case the Contracting 
Officer shall assume and become liable for all such obligations, commitments and 
unliquidated claims as the Contractor may have theretofore, in good faith, under- 
taken or incurred in connection with said work; and the Contractor shall, as a 
condition of receiving the payments mentioned in this Article, execute and deliver 
all such papers, and take all such steps as the Contracting Officer may require for 
the purpose of fully vesting in him the rights and benefits of the Contractor under 
such obligations or commitments. The Contracting Officer shall pay to the Con- 
tractor such an amount of money on account of the unpaid balance of the cost of the 
work and of the fee, as will result in the Contractor receiving full reimbursement 
for the cost of the work up to the time of sudi abandonment, plus a fee to be com- 
puted in the following manner : To the cost of the work up to the time of such 
abandonment shall be added the amount of the contractual obligations or commit- 
ments assumed by the Contracting Officer, and such total shall be treated as the 
cost of tiie work, upon which the fee shall be computed in accordance with the 
provisions of Article m hereof. When the Contracting Officer shall have performed 
the duties incumbent upon him under the provisions of this Article, the Contracting 
Officer and the United States shall thereafter be entirely released and discharged of 
and from any and all demands, actions or claims of any kind on the part of the 
Contractor hereunder or on account hereof. 

ARTICLE IX 

BOND. The Contractor shall, prior to commencing the said work, furnish a 
bond, with sureties satisfactory to the Contracting Officer, in the sum of Two 
Hundred Fifty Thousand ($250,000.00) Dollars, conditioned upon its full and 
faithful performance of all the terms, conditions and provisions of this contract 
and upon its prompt payment of all biDs for labor, material, or other service for- 
niflihed to the Contractor. 
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ARTICLE X 

CONVICT LABOR. No peraon or persons ahall be employed in the per- 
f onnance of this contract who are undeigoing sentence of imprisonment at bard 
labor imposed by the courts of any of the several states, territories, or munidpalitieB 
having criminal jurisdiction. 

ARTICLE XI 

HOURS AND CONDITIONS OF LABOR. No laborer or mechanic ddng 
any part of the work contemplated by this contract, in the employ of ihe Contractor, 
of any sub-contractor contracting for any part of said work contemplated, shall be 
required or permitted to work more than eight (8) hours in any one calendar day 
upon such woric, such prohibition being in accordance with the Act approved June 
19, 1912, limiting the hours of daily service of mechanics and laborers on woric under 
contracts to which the United States is a party. For each violation of the require- 
ments of this Article a penalty of Five Dollars ($5.00) shall be imposed upon the 
Contractor for each laborer or mechanic for every calendar day in which said em- 
ployee is required or permitted to labor more than eight (8) hours upon said woik, 
and all penalties thus imposed shall be withheld for the use and benefit of the United 
States ; Provided, that this paragraph shall not be enforced nor shall any penalty 
be exacted in case such violation shall occur while there is in effect any valid Execu- 
tive order suspending the provisions of said Act approved June 19, 1912, or waiving 
the provisions and stipulations thereof with respect to either this contract or any 
class of contracts in which this contract shall be included, or when the violation 
shall be due to any extraordinary events or conditions of manufacture, or to any 
emergency caused by fire, famine, or flood, by danger to life or property, or by other 
extraordinary events or conditions on account of which, by subsequent Executive 
order, such past violation shall have been excused. 

In the event of any dispute with reference to wages, hours, or other conditions 
appertaining to said work, between the Contractor or any sub-contractor and labor 
^nployed by him on said work, the Contractor or subcontractor ahall immediately 
notify the Contracting Officer of the existence of such dispute and the reasons 
ther^or. The Contracting Officer may, at his option, instruct the Contractor or 
sub-contractor involved in such dispute as to the method or steps which the Con- 
tractor or sub-contractor should follow with reference thereto, and the Contractor 
or sub-contractor shall thereupon comply with such instructions. 



ARTICLE Xn 

RIGHT TO TRANSFER OR SUBLET. Neither this contract, nor any 
interest therein, shall be assigned or transferred. The Contractor shall not enter 
into any sub-contract for any part of the work herein specified without the consent 
and approval in writing of the Contracting Officer, in case of such assignment, 
transfer, or sub-letting without the consent and approval, in writing, of the Con- 
tracting Officer, the Contracting Officer may refuse to carry out this contract dther 
with the transferror or transferee, but all rights of action for any breach of this 
jsontract by the Contractor are reserved to the United States. 



ADDITIONAL CONTRACT FORMS 17-31 



ARTICLE Xm 

NO PARTICIPATION IN PROFITS BY GOVERNMENT OPPICIAIfl. 
No member of , or delegate to, CongreBS, or Resident Commissioner, nor any other 
person belonging to or employed in the military service of the United States, is or 
ahall be admitted to any share or part of this contract, or to any benefit that may 
arise therefrom, but this Article shall not apply to this contract so far as it may be 
within the operation or exception of Section 116 of the Act of Congress approved 
March 4, 1909 (35 Stats., 1109). 

ARTICLE XIV 

SETTLEMENT OF DISPUTES. This contract shall be interpreted as a 
whole and the intent of the whole instrument, rather than the interpretation of any 
special clause, shall govern. If any doubts or disputes shall arise as to the meaning 
or interpretation of anything in this contract, or if the Contractor shall consider 
himself prejudiced by any decision of the Contracting Officer made under the provi- 
sions of Article IV hereof, the matter shall be referred to the Officer in charge of 
Cantonment Construction for determination. If, however, the Contractor shall 
feel aggrieved by the decision of the Officer in charge of Cantonment Construction, 
he shall have the right to submit the same to the Secretary of War, whose decision 
shall be final and binding upon both parties hereto. 

ARTICLE XV 

This contract shall bind and inure to the Contractor and its successors. 

It is understood and agreed that wherever the words "Contracting Officer'' 
are used herein, the same shall be construed to include his successor in office, any 
other person to whom the duties of the Contracting Officer may be assigned by the 
Secretary of War and any duly appointed representative of the Contracting Officer. 

WITNESS the hands of the parties hereto the day and year first above written, 
all in triplicate. 

By PresidefU. 

UNITED STATES OP AMERICA. 
By 



Contracting Qj^cer* 



SCHBDUIB OF RENTAL RATES 

(The rates mentioned are per day.) 

Automobiles $5.00 Buckets, Orangepeel, 1 yard 3.50 

Adding and Listmg Machines 20 Orangepeel, leesthan lyard 2.00 

Buckets, CaamsheU 2.00 

Tipide and Bottom Dump 25 Boiler, and 3 drum engine 3.50 

Boring Machine, Pneumatic 50 and 2 drum engine 3.00 

Electric SO and 1 drum engine 2.50 



lT-a3 
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8CHKDUIB OF BBHTAL SATES (Conttaoed) 



Boiler mlj, 90 h.p. aod flmaller. . 1.50 

<m]y, laiger than 30 h.p 2.00 

Block Machine, Concrete 1.50 

Cub, Sldp, 1} yards 26 

Skip, 3 yaids 50 

Steel, 1 yd. and smaller. ...... .16 

4 yd. wooden 26 

6 yd. wooden .26 

12 yd. wooden 2.00 

1 Hopper, Radial Gate 26 

Cnuhen ooly 2.00 

with elevator and screen 3.00 

Conveyor, gravity, per 100 feet . . . 1.00 
Compressor, 
10 X 10 with Steam Engine. ... 2.50 

8x8 Belt Driven 1.00 

with Gasoline Engine on Wheels 5.00 

Westinghouse, 0} inch 1.00 

Cableways, ?nthout Engine 4.00 

Drill, Auto Traction 6.00 

Dump Wagons 26 

Diving Outfit with Pumps 10.00 

Derricks, 60 feet to 86 feet 2.00 

30 feet to 69 feet 1.50 

less than 30 feet 1.00 

Breast 26 

Circle Swing .26 

Elevators, Platform or Bucket 26 

with Bins for Concrete 60 

Engines, Skeleton, 3 drum 2.00 

Skeleton, 2 drum 1.50 

Skeleton, 1 drum 1.00 

Steam, Horisontal, 11 to 40 h.p. 1.50 

Steam, Upright, to 10 h.p 60 

Gasoline to 8 h.p 50 

2 Drum, with Electric Motor. . 4.00 

Gasoline, 10 h.p 1.00 

Derrick, Swinging 50 

Hsmmers, Riveting 26 

Hod Elevating Machine 1.00 

Leveling Instruments, Engineers' . .26 

Locomotive, 36 inch Gauge 6.00 

Standard Gauge 10.00 

Mixers, with Boiler Sideloader. . . 4.00 
with Electric Motors, 1 yard . . . 4.00 
without Boiler/less than 1 yd. . . . 2.00 



without Boiler, 1 yd. and larger 3.50 

with Gasoline Eoffbe 3.00 

Motorcycles 1.00 

Motors, 2 h.p. 16 

6 h.p. 25 

10h.p. 60 

26h.p. 1.00 

50h.p 2.00 

Pumps, Centrifugal, 10 inch. Belt 

Driven 3.00 

Centrifugal, 10 inch with Motor 

Attached 4.00 

Centrifugal, 8 inch Steam Con- 
nected 2.00 

Centrifugal, 6 inch. Steam Con- 
nected 1.50 

Centrifugal, 4 inch. Steam Con- 
nected 1.00 

DuplexandTripIeztoSinch.. . . .50 

Pukometer to 4 inch 1.66 

Diaphragm 20 

Diaphragm, with Gas Engine . . . 1.06 

Triplex, with Belt Drive 20 

nie Drivers, Drop 1.50 

Drop, witii Single Drum Engine 

and BoOer 3.50 

Pile HammeiB, 

Steam, up to 2500 lbs 3.00 

Steam, laiger than 2600 lbs 5.00 

Rail, per ton 06 

Roller, Horse 1.00 

Steam Drills 1.00 

SmaU Air Drills 50 

Steam Roller 8.00 

Steam Shovel 30.00 

Sprinkling Cart 1.00 

Saw Bendies 26 

with Motor or Gasoline Engine .50 

Scale Boxes 26 

Scraper, Wheel 50 

Transits 50 

Typewriter , . . . -10 

Fuel and Lubricants not included in 
these prices. 
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later oontiBetB have been changed to the following : 

la 

SCHBDULB OF RBlfTAL RATES 

Cnie rates mentidned are per day.) 

The following ranges of rental rates are shown only as an indication of what may 
be allowed. Rentals will be fixed by Contracting Officer, who wUl take into con- 
sideration siies, capacities, conditions and fair market valuations of equipment. 
Rentals for equipment not shown on list following will be fixed as provided in last 
paragraph of Section (o) of Article n hereof. 

Automobiles $2.00 to $8.00 

Adding and Listing Machines and TyP^^ters 25 .50 

Buckets, tipple, bottom dump, orange-peel, clam-shell, etc 50 2.00 

Boring Machines, power driven 20 .75 

Back Fden, power driven 2.50 10.00 

Block Machines, concrete 

Boilers, upright and horisontal 1.50 6.00 

Cars, steel or wooden, contractors' 40 2.00 

Crushers^ stone 

Compressors 1.50 8.00 

Derricks, with or without power 50 20.00 

Dirt Spreaders 2.00 15.00 

Diving Outfits complete 

Engines, skeleton, with or without slewing gears 2.00 5.00 

Engines, traction 2.00 15.00 

Hammers, riveting 

Instruments, engineering 25 1.00 

Locomotives, narrow or standard gauge 5.00 25.00 

Mixers, with or without power, equipped with loaders or not .... 1.00 8.00 

Motorcycles 25 1.00 

Motors, electric 25 8.00 

Pumps, with or without power 50 6.00 

Pipe Machines, with or without power 50 6.00 

Pile Drivers, drop, steam-hammer or ]et> with or without power .50 25.00 

Plows, not car unloaders .25 1.00 

Rail, per ton 

Rollers, horse or power 50 15.00 

Scrapers, slip or wheel •25 1.00 

Saws, power 25 5.00 

Steam Shovels 10.00 30.00 

Skips, steel or wooden 10 1.00 

Trench Diggers 10.00 30.00 

Trucks, motor 100 25.00 

Wagons 26 1.00 

Fuel| lubricants, and labor not included in the above. 
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ARTICLE ni has been changed in later contracts 00 that the fees are as 
follows: 

If the ooet of the work is $100,000 or under, a fee of 7% of such cost. 

If the cost of the work is over $100,000 and under $125,000, a fee of $7,000. 

If the cost of the work is over $125,000 and under $450,000, a fee of 6j^%. 

If the cost of the work is over $450,000 and under $500,000, a fee of $29,250. 

If the cost of the work is over $500,000 and under $1,000,000, a fee of 6%. 

If the cost of the work isover $1,000,000 and under $1,100,000, a fee of $60,000. 

If the cost of the work is over $1, 100,000 and under $1,500,000, a fee of 5) %. 

If the cost of the work is over $l,500,000and under $1,650,000, a fee of $82,500. 

If the cost of the work is over $1,650,000 and under $2,200,000, a fee of 5%. 

If the cost of the work is over $2,200,000 and under $2,450,000, a fee of $1 10,000. 

If the cost of the woric is over $2,450,000 and under $2,850,000, a fee of 4^%. 

If the cost of the work is over $2,850,000 and under $3,250,000, a fee of $128,250. 

If the cost of the work is over $3,250,000 and under $4,000,000, a fee of 4%. 

If the cost of the work is over $4,000,000and under $4,250,000, a fee of $160,000. 

If the cost of the work is over $4,250,000 and under $4,775,000, a fee of 3}%. 

If the cost of the work is over $4,775,000 and under $5,175,000, a fee of 
$179,062.50. ^ 

If the cost of the work is over $5,175,000 and under $5,725,000, a fee of 3}%. 

If the cost of the woik is over $5,725,000 and under $6,225,000, a fee of $200,375. 

If the cost of the work is over $6,225,000 and under $6,825,000, a fee of Z{%. 

If the cost of the work is over $6,825,000 and under $7,400,000, a fee of 
$221,812.50. 

If the cost of the work is over $7,400,000 and under $7,750,000, a fee of 3%. 

If the cost of the work is over $7,750,000 and under $8,350,000, a fee of $235,500. 

If the cost of the work is over $8,350,000 and under $8,800,000, a fee of 2}%. 

U the cost of the work is over $8,800,000 and under $9,650,000, a fee of $242,000. 

If the cost of the work is over $9,650,000 and under $10,000,000, a fee of 2|%. 

If the cost of the work is over $10,000,000, a fee of $250,000. 

Provided, however, that the fee upon sudi part of the cost of the work as is 
here represented by payments to subcontractors, under subdivision (b) of Article 11 
hereof, shall in each of the above contingencies be two and one>half per cent 
(2i%) and no more of the amount of such part of ihe cost. 

This Emergency Contract was drawn with rare skill and foreraght and 
has proved most successful for the purposes intended. Its primary and 
direct object was to promote speed. The saving in time, peculiarly so 
in cantonment construction, meant the earlier placing of our soldiers in 
the trenches, with the saving of lives from shortening the war, if not, in 
fact, turning the final issue. 

Forms of contract much used in construction may be classified as: 
lump sum, unit price, cost plus a fixed simi, and cost plus percentage. 

The Emergency Contract is a modified cost plus percentage syst^n, 
with a fixed sum as a limit or upset fee as a perfecting feature. The 
sliding scale adopted tends to act as a deterrent to unnecessarily increas- 
ing the costs, while the upset fee makes unprofitable a cost beyond a 
certain sum. In one structure costing $25,000,000, the upset fee was 
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reached at $10,000,000 and no advantage to the Contractor accrued be- 
yond that sum. An adequate ssrstem of auditing, however, is essential to 
this form of government contract. Its success has aroused much favor- 
able interest among engineers and contractors. 

It is accepted by en^eers that in the long nm, with competitive 
contracts, the Contractor's bid is made high enough to cover all risks in 
sight, many of which fail to materialize, but for which the Owner pajrs. 
The Owner effects a saving when he is able to assume the risk. If oc- 
casionally a contractor's bid is below cost the Contract is more difficult 
to enforce, and the quality of the work usually suffers in some degree. 
A cost plus sjrstem removes the risk to the Contractor. The Owner, 
however, assumes new risks ; the efficiency of the Contractor, and an un- 
certainty as to the final cost. 

Where the conditions are not uncertain, so that the risk is small, and 
where complete plans are ready at the time the bids are made, and where 
also costs of materials and of labor are stable, lump sum contracts will 
be favored by many en^eers and their clients as simple and effective, 
and cheaper. Where the conditions are understood, but the total quanti- 
ties are not fully determined, the unit price contract is indicated rather 
than the lump siun. The lines of demarkation between these two have 
been reasonably established already and do not need attention here. 

The conditions which dictated a cost plus system for cantonment 
and other construction were the need for the utmost speed of execution, 
including the necessity for starting work before plans could be completed 
or perhaps even begun; the flexibility which allowed plans to change 
suddenly to meet ph3rsical conditions or newly adopted standards; the 
chance to utilize materials which from time to time proved most avail- 
able ; and the impossibility of knowing in advance the costs of materials 
and labor under new conditions suddenly created. 

To these were added the possibility of assigning the work promptly 
to the Contractor best qualified to do it, taking into account energy, busi- 
ness responsibility, and knowledge of local conditions. 

Furthennore, the private field for contractors' activities was suddenly 
restricted, and from patriotic instincts contractors stood ready to under- 
take almost any work, of whatever magnitude, provided only that they 
were assured against loss. Contracts have thus been completed at a per- 
centage of profit which would not be acceptable in normal, active times. 

In March, 1919, while business is halting previous to the fonnal sign- 
ing of the treaty of peace, the costs of labor and materials are so unstable 
that the value of the cost plus contract is abnormally great, for it must 
be expected that lump sum bids will be high to cover possible changes in 
costs, espeoiaUy with long time contracts. 
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There are some disadvantageB in the cost plua syBtem. Imporfeaiit 
among these is the fact that workmen will be more insistent upom hi^ 
wages than on lump sum work. Who is there to deny it themT Experi- 
ence also indicates that they qre less alert and interested. The eon- 
tractors even are likdy to suffer in effidenqr if the prod of self-interest 
is lacking. If a contractor has several contracts, scMne lump sum, others 
ooet plus, which will secure his most active interest and attention? It 
can hardly be doubted that a lump sum system tends to secure a larger 
measure of efficiency of labor than does a cost plus system. 

A serious criticism of the cost plus system in emerg^icy contracts has 
been that each contractor, in his seal to speed up his work, competed 
disastrously with other contractors. The instability of prices, foreordained 
no doubt, was accentuated through the cost plus contract. 

Municipal, State, and government woric demand competitive bidding. 
This is to diminish or prevent abuses growing out of political favoritism. 
Non-competitive cost plus contracts are thus legally inadmissible. Further- 
more, any system of cost keeping and auditing tends to be expensive, and 
unusual opportunities are ojpeaieA for corrupting members of the cost ke^>- 
ing force who in some cases might even be appointed with sinister intent. 

It Ib possible, probably, to introduce into the cost plus system com- 
petitive features sufficient to comply with the legal requirements of statutes 
or ordinances. Let the chief engineer prepare a careful estimate of cost, 
with the assistance of reliable contractors if he prefers. Submit the work 
to competitive bids, the Contractor bidding upon the percent^e of cost 
for which he undertakes the work; add a proviaon that the upset or 
maximum fee shall be restricted to the percentage bid applied to the chief 
engineer's estimate ahready prepared and stated in the proposal. Or use 
a cost plus fixed siun system and bid competitively on the fixed sum. 

Important objections are that no measure is secured of the efficiency 
of the Contractor, and that the ultimate cost of the work is problematical. 
Add to this the difficulties inherent to auditing. If the work is not to be 
let to the lowest responsible bidder, opportimity for political favoritism is 
provided. There are doubtless cases, however, where the advantages of 
this method would outweigh the disadvantages in municipal work. 

It is reasonable to assume that the lump sum and the unit price systems 
win continue in use ; that the cost plus system will be found to have much 
value in private contracts ; and that in time eng^eers will develop a wise 
judgment as to the use to be made of each of the three qrstems. 
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79. .Hie foDowing fonn has been used in connection with the Emergency 
Contract: 

8ir&-coirrRACT 

THIS CONTRACT, made and oonehided this day cl 

, 191 y by and between 

<rf ; 

a corporation organised under the laws of the State of 

(hereinafter called the Contractor), and 

of 

(he reimrft er called the Sub-contractor), WITNESSETH : 

WHEREAS, the Contractor has heretofore, to-wit, on the day 

of , 191 , entered 

into a contract with the United States of America to construct for the Government 
of the United States 

at or near ; and 

WHEREAS, the parties hereto have agreed that the Sub-contractor shall for 
and in the stead of tiie Contractor fulfill and perform such part of said principal 
contract as is hereinafter set forth; and 

WHEREAS, the Sub-contractor has read and is familiar with each and every 
part of said contract, and the respective rights, powers, benefits and liabilities ot 
the Contractor and the Government thereunder ; 

NOW, THEREFORE, THIS CONTRACT WITNESSETH That in con- 
sideration of the premises and of the payments to be made as hereinafter provided, 
the Sub-contractor hereby covenants and agrees to and with the Contractor as 
follows: 



The Sub-contractor shall in the shortest posdble time furnish the labor, mate- 
rials, tools, machinery, equipment, facilities and supplies and do all things necessary 
for the construction and completion of the following work : 



n 

In the performance of said work the Sub-contractor binds himself to the Con- 
tractor and to the United States of America to comply fully with all the under- 
takings and obligations of the Contractor, excepting such as do not apply to such 
Sub-contractor's work, as are set forth in the principal contract made and entered 

into on the day of 191 , by and between 

the Contractor and the United States of America. Said principal contract is 
hereby adopted and made a part of this contract, and a copy thereof is hereto 
Mtached. 
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m 

It is expraady stipulated and agreed that the Contractor has and reserves to 
itself, and the Sub-oontractor grants to said Contractor, the same rights and powers, 
in every detaU and respect and in the same language and intent, idiich the United 
Statesof America reserves to itself in the said principal contract; itbeingUie intent 
and purpose of the parties hereto, except as herein expressly provided, to place 
the Contractor in the same position in regard to this contract which the United 
States of America occupies in the principal contract, and to place the Sub-contractcnr 
in the same position in regard to this contract which the Contractor occupies in said 
principal contract. The Contractor shall in regard to this contract have all the 
rights and powers which the United States of America has in the principal contract, 
and the Sub-contractor assumes all the obligations placed upon the Contractor by 

said principal contract and accepts and binds self faithfully and fully to 

observe towards the Contractor and the United States of America each and every 

term and provision thereof, so as to enable the Contractor to fulfill every 

obligation to the United States of America according to the intent and iHX)vi8ion8 
of said principal contract. 

IV 

The Sub-contractor binds self to protect and save harmless tiie Con- 
tractor from any and all loss, cost or damage to it on account of any damage or 
injury to third persons or property occasioned by any act, negligent or otherwise, 

ci said Sub-contractor, associates, servants, agents or employees, and 

to promptly pay all bills for labor, material or other service furnished to the Sub- 
contractor; and said Sub-contractor further agrees to keep, all property, equip- 
ment, materials, tools, and supplies free of all liens or charges, and in the event of 
suit against the Contractor on any account in connection with the work hereby 
included, the Sub-contractor upon notice from the Contractor will appear and 
defend same and hold the Contractor dear of aD loss, costs or expense. 



Neither this contract nor any interest therein shall be assigned or transferred, 
except that the whole or any part of same is assignable to the United States of 
America. 

VI 

The Sub-contractor shall be reimbursed by the Contractor in the manner and 
for the items set out in Article II of the principal contract hereinabove incorporated 
(except that no part of this contract may. be sublet), for such of actual ex- 
penditures in the performance of the work designated in Article I hereof as may be 
approved or ratified by the Contracting Officer; and in addition thereto, as full 
compensation for the services of the Sub-contractor, including profit and all general 
or overhead expenses, the Contractor shall pay to the Sub-<^tractor such sum aa 
the Contracting Officer may approve and allow the Contractor, according to the 
schedule of fees contained in the principal contract, for a fee upon the work hereby 
Included ; provided, however, that the amount of fee to be paid by the Contractor 
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to the Sub-contractor shall be fixed according to the schedule contained in Article 
in of the principal contract, hereto attached, and shall not exceed the fee which, 
under said schedule, would be allowed a contractor for the work hereby included, 
if said work had been done under a direct and separate contract. The provisions 
of the principal contract shall govern the manner and time of determining the 
amount to be paid to the Sub-contractor if and when the same shall have been 
determined, allowed and actually paid by the Contracting Officer to the Contractor, 
bat the total fee to the Sab-contractor hereunder ahiJl not exceed t 

vn 

The Contractor may retain out of any moneys at any time due to the Sub- 
contractor a sum sufficient to pay all persons irtio have performed labor or furnished 
materials for the work included in this contract, and said sums may be retained 
until satisfactory evidence is funiished the Contrakor that aU such claims h^ 
fully satisfied. 

In Testimony of all of which the parties have hereunto set their hands at 

the day and date 

first above written. 



WITNESSES 

(1) 

(2) 



jsy 



(1) 
(2) 



jsy 



OONTRACTINQ OFFICER'S APPROVAL 



The undersigned, duly appointed and acting representative of the Contracting 

Qfficeririio entered into the contract of , 191...., 

with 

to construct 

at or near , does on behalf of said Con- 
tracting Officer and the United States of America hereby assent to and approve 

the foregoing sub-contract between said 

and 

for the porfcnnance of the work therein 

Witnen my signature at 

this day of ,191.... 

TMe. 
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80. The Form of Agreement and the General C<Hiditi<xi8 of the 
Standard Contract Form of the American Institute of Ardiitecte are 
ahown below by permiaaioni and are presented without analytical com- 
ment. They are exceptionally well prepared and valuable documents. 



THB STAHDABD FOSM OF kOV KHMBS T HBTWEBN COHTRACTOR 

AKD OWflKK 

ISSUED BT THB AMERICAN IN8TITUTB OF AR CHITE CT S FOR USE 
WHEN A STIPULATED SUM FORMS THE BASIS OF PAYMENT 

Tbe Stendaid DomuiiMiti hMV9 reoelTed tfaa Kppmvwl of the National Aaooiation of 
Builden' EschaafM, the National AModataon of Master Plumbers, the National Awociation 
of Sheet Metal Contraoton of the United Statee , the National Eleotrioal Contraotota' Anoei- 
atlon of the United SUtea, the National A«ooiation of Marble Dealers, the Building Qranite 
Qoanies Assooiation, and tiie Building Trades Emi»loyers' Association of the City of New York. 



Tknm Edition, Coitkobt 1015-1018 bt thm AmmioAV iMmrura ov Abohitboto, 
OoTAooM, Wasbutoton, D.C. This Fobh is to bi Usbd Omlt with thb Bcajtoud 
Qbbbbax CoMDmom or thb Comtbaot. 



THIS AGREEMENT made the 

day of in the year Nineteen Hundred and. 

by and between 



hereinafter called the Contractor, and. 



hereinafter called the Owner, 

WITNESSETH, that the Contractor and the Owner for the considerationB here- 
inafter named agree aa follows : 

Artide 1. The Contractor agrees to provide all the materials and to perfonn all 
the work shown on the Drawings and described in the Specifications entitled 

iBen interi the capHon d«aer»pl»«e cf the work at iiMd in the Propoealt General 

Speoifioationet and upon the DrawinQe.) 



prepared by, 



acting as, and in these Contract Documents entitled the Architect, and to do 
everything required by the General Conditions of the Contract, the Specifications 
and the Drawings. 

Article 2. The Contractor agrees that the work under this Contract shall be 

substantially completed 

iBere ineeri the date or datee oi completion, and etipulaHone ae to U^idaied damaaee, if any.) 
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Article 8. The Owner agrees to pay the Ckmtraotor in current funds for the 

performance of the Contract 

($ ) subject 

to additions and deductions as provided in the General Conditions of the Contract 
and to make payments on account thereof as provided therein, as follows : 

Qnor about the day of each month 

per cent of the value, proportionate to the amount of the Contract, of labor and 

materials incorporated in the work 

up to the first day of that month as 

estimated by the Architect, less the aggregate of previous payments. On sub- 
stantial completion of the entire work, a sum sufficient to increase the total pay- 
ments to per cent of the contract price, and 

days thereafter, provided the work be fully completed and the Con- 
tract fully performed, the balance due under the Contract. 



Article 4. The Contractor and the Owner agree that the General Conditions of 
the Contract, the Specifications and the Drawings, together with this Agreement, 
form the Contract, and that they are as fully a part of the Contract, as if hereto 
attached or herein repeated ; and that the following is an exact enumeration of 
the Specifications and Drawings : 



The Contractor and the Owner for themselves, their successors, executors, admin- 
istrators and assigns, hereby agree to the full performance of the covenants herein 

con tained, 

IN WITNESS WHEREOF they have executed this agreement, the day and 
year first above written. 
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THB GSHSRAL CORDITIOIIS OF THE COHTBACT 

STANDARD lORM OF THE AMERICAN INSTITUTE OF ARCHITBCT8 

Tlie Standard Doeumenta hmvB l ec ri ved the appiOTal of the National AflBodation of 
Bttildari' Rrchangwi, the National Awooiation of Matter Plumben, the National AaBooiation 
of Sheet Metal Gontraoton of the United Statea, the National Eleotrieal ContractorB* Aaaoci- 
ation of the United Statea, the National Aaaodataon of Marble Dealers, the Building Granite 
QiiaRiea Aawoiation. and the Building Trades Employera' AMooiation of the City of New 
York. 



EnmoN. Co F i MOHT 1015-1918 bt ran Amsbicah iBrnnnm of 

00T4OOir, WAflHIMaTON, D.C. 

Index to the Articles of the General Conditioiis 



1. Definitions. 

2. Documents. 

3. Details and Instruetions. 

4. Copies Furnished. 
6. Shop Drawings. 

6. DrawinsB on the Work. 

7. Ownership of Drawinss. 

8. Samples. 

9. The Architect's Status. 

10. The Architect's Decisions. 

11. Foreman, Supervision. 

12. Materials, Appliances, 

Employees. 

18. Inspection of Work. 

14. Correction Before Final 
Payment. 

16. Deductions for Uncor- 
rected Work. 

16. Correction After Final 
Payment. 



17. Protection of Work and 

Property. 

18. Emersendes. 

19. Contractor's Liability In- 

surance. 

20. Owner's Liability Insur- 

ance. 

21. Fire Insurance. 

22. Guaranty Bonds. 

23. Cash Allowances. 

24. Changes in the Work. 
26. Claims for Extras. 

26. Applications for Pay- 

ments. 

27. Certificates ' and Pay- 

ments. 

28. Payments Withheld. 

29. Liens. 

30. Permits and Regulations. 

31. Royalties and Patente. 



32. Use of Premises. 

33. Cleaning Up. 

34. Cutting, Patching and 



35. Delays. 

36. Owner's Right to Do 

Work. 

37. Owner's Right to Ter- 

minate Contract. 

38. Contractor's Ri«^t to 

Stop Work or Tenni- 
nate Contract. 

39. Damages. 

40. Mutual Responsibility of 

Contractors. 

41. Separate Contracts, 

42. Assignment. 

43. Subcontracts. 

44. Relations of Contractor 

and Sttbcontraotor. 
46. Arbitration. 



Article 1. Prindplee and Definitions. — 

(a) The Contract Documents consist of the Agreement, the G^ieral Conditions of 

the Contract, the Drawings and Specifications, including all modifications 
thereof incorporated in the documents before their execution. These form, 
the Contract. 

(b) The Owner, the Contractor and the Architect are those named as such in the 

Agreement. They are treated throughout the Contract Documents as if 
each were of the singular number and masculine gender. 

(c) The term Subcontractor, as employed herein, includes only those having a di- 

rect contract with the Contractor and it includes one who furnishes materials 
worked to a special design according to the plans or specifications of this 
work, but does not include one who merely furnishes material not so worked. 

(d) Written notice shall be deemed to have been duly served if delivered in person 

to the individual or to a member of the firm or to an officer of the corporatioii 
for whom it is intended, or if delivered at or sent by registered mail to the last 
business address known to him who gives the notice. 
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(e) Thetenn'^work'^oftheContmetororSuboontiactoriiudud 

or both. 

(f ) All time limits stated in the Contnet Documents are of the essenoe of the con- 

tract. 

(g) The law of the place of building shall govern the construction of this contract. 
Art. 2. Bxecatkm, Correlatkm and Intent of Doosments. — The Contract Doc- 
uments shall be signed in duplicate by the Owner and Contractor. In case of fail- 
ure to sign the General Conditions, Drawings or Specifications the Architect shall 
identify them. 

The Contract Documents are complementary, and what is called for by any one 
shall be as binding as if called for by all. The intention of the documents is to in- 
clude all labor and materials reasonably necessary for the proper execution of the 
work. It is not intended, however, that materials or work not covered by or prop- 
erly inferable from any heading, branch, class or trade of the specifications shall 
be supplied unless distinctly so noted on the drawings. Materials or work described 
in words which so applied have a well known technical or trade meaning shall be 
held to refer to such recognized standards. 

Art. 3. Detail Drawings and Instructions. — The Architect shall furnish, with 
reasonable promptness, additional instructions, by means of drawings or otherwise, 
necessary for the proper execution of the work. All such drawings and instructions 
shall be consistent with the Contract Documents, true developments thereof, and 
reasonably inferable therefrom. The work shall be executed in conformity there- 
with and the Contractor shall do no work without proper drawings and instructions. 
In giving such additional instructions, the Architect shall have authority to make 
minor changes in the work, not involving extra cost, and not inconsistent with the 
purposes of the building. 

The Contractor and the Architect, if either so requests, shall joinUy prepare a 
schedule, subject to change from time to time in accordance with the progress of 
the work, fixing the dates at which the various detail drawings will be required, and 
the Architect shall furnish them in accordance with that schedule. Under like con- 
ditions, a schedule shall be prepared, fixing the dates for the submission of shop 
drawings, for the beginning of manufactiue and installation of materials and for 
the completion of the various parts of the work. 

Art. 4. Copies Furnished. — Unless otherwise provided in the Contract Docu- 
ments the Architect will furnish to the Contractor, free of charge, all copies of 
drawings and specifications reasonably necessary for the execution of the work. 

Art. 6. Shop Drawings. — The Contractor shall submit, with such promptness 
as to cause no delay in his own work or in that of any other contractor, two copies 
of all shop or setting drawings and schedules required for the work of the various 
trades and the Architect shall pass upon them with reasonable promptness. The 
Contractor shall make any corrections required by the Architect, file with him two 
corrected copies and furnish such other copies as may be needed. The Architect's 
approval of such drawings or schedules shall not relieve the Contractor from respon- 
sibility for deviations from drawings or specifications, unless he has in writing called 
the Architect's attention to such deviations at the time of submission, nor 
shall it relieve him from responsibility for errors of any sort in shop drawings or 
schedules. 

Art. 6. Drawings and Spedflcatiana on the Work. -^ The Contractor shall keep 
one copy of all drawings and specifications on the work, in good order, available to 
the Andutect and to his representatives. 
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. Alt 7. Ownefdiip of DntwincB tad Modds. — All dnwingB^ specificalaoiis and 
oopieB thereof funiished by the Architect are his property^ They are not to be used 
on other work and, irith the ezoeptkm of the signed contract aet, are t^ be retumed 
to him on request, at the comidetion of the work. All models are the property of 
the Owner. 

Alt 8. Samplea. — The Contractor shall furnish for approval all samides as 
directed. The work shall be in accordance with approved samples. 

Art. 9. ThA ArcUtecfs Status. — The Architect shall have general super- 
vision and direction of the work. He is the agent of the Owner only to the extent 
provided in the Ck>ntract Documents and when in special instances he is authorized 
by the Owner so to act, and in such instances he shidl, upon request, show the Con- 
tractor written authority. He has authority to stop the ?n>rk whenever such stop- 
page may be necessary to insure the proper execution of the Contract. 

As the Arehitect is, in the first instance, the interpreter of the conditions of the 
Contract and the judge of its performance, he shall skle neither with the Owner nor 
with the Contractor, but shall use his powers under the contract to enforce its faith- 
ful performance by both. 

In case of the tormination of the employment of the Architect, the Owner shall 
appoint a capable and reputable Architect, whose status under tiie contract shall 
be that of the former Architect. 

Art 10. The Axchitscf a Dedaftma. — The Architect shall, within a reasonable 
time, make decisions on all claims of the Owner w Contractor and on all oth» 
matters relating to the execution and progress of the work or the interpretation of 
the Contract Documents. 

The Arehitect's decisions, in matters relating to artistic e£Fect, shall be final, if 
within the terms of the Contract Documents. 

Except as above or as otherwise expressly provided in these General Conditions 
or in the specifications, all the Architect's dedsions are subject to arbitration. 

Art. 11. Foreman, Soperviaioii. — The Contractor shall keep on his work, dur- 
ing its progress, a competent foreman and any necessary assistants, all satisfactory 
to the Architect. The foreman shall not be changed except with ihe consent of the 
Architect, unless the foreman proves to be unsatisfactory to the Contractor and 
ceases to be in his employ. The foreman shall represent the Contractor in his ab- 
sence and aU directioiis given to him shall be as binding as if given to the Contractor. 
Important directions shall be confirmed in writing to the Contractor. Other direo- 
tions shall be so confirmed on written request in each case. 

The Contractor shall give efficient supervision to the work, using his best skill 
and attention. He shall carefully study and compare all drawings, specifications 
and other instructions and shall at once report to the Arehitect any error, incon- 
sistency or omission which he may discover. 

Art 12. Materiala, Appliances, Employees. — Unless otherwise stipulated, the 
Contractor shall provide And pay for all materials, labor, water, tools, equipment, 
light and power necessary for the execution of the work. 

Unless otherwise specified, all materials shall be new and both workmandiip 
and materials shall be of good quality. The Contractor shall, if required, furnish 
satisfactory evidence as to the kind and quality of materials. 

The Contractor shall not employ on tiie work any unfit person or any one not 
skilled in the work assigned to him. 

Art. IS. Inspection of Work. — The Owner, the Arehitect and their representa* 
tives shall at ah times have access to the work wherever it is in preparation or 
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progress and the Contractor shall proTide proper facilities for sach access and for 
inspection. 

If the specifications, the Architect's instructions, laws, ordinances or any public 
authority require any work to be specially tested or approved, the Contractor shall 
give the Architect timely notice of its readiness for inspection, and if the inspection 
IS by another authority than the Architect, of the date fixed for such inspection. 
Inspections by the Architect shall be promptly made. If any such work should be 
covered up without approval or consent of the Architect, it must, if required by the 
Architect, be uncovered for examination at the Contractor's expense. 

Re-examinalion of questioned work may be ordered by the Architect. If such 
work be found in accordance with the contract, the Owner shaU pay the cost of re* 
examination and replacement. If jsuch work be found not in accordance with the 
contract, through the fault of the Contractor, the Contractor shall pay such cost, 
unless he shall show that the defect in the work was caused by another contractor, 
and in that event the Owner shall pay such cost. 

Art. 14. Correctloii of Work Before Final Payment — The Contractor shall 
promptly remove from the premises all materials condemned by the Architect as 
failing to conform to the Contract, whether incorporated in the work or not, and 
the Contractor shall promptly replace and re-execute his own work in accordance 
with the Contract and without expense to the Owner and shall bear the expense of 
making good all work of other contractors destroyed or damaged by such removal 
or replacement. 

If the Contractor does not remove such condenmed work and materials within a 
reasonable time, fixed by written notice, the Owner may remove them and may store 
the material at the expense of the Contractor. If the Contractor does not pay the 
expense of such removal within five days thereafter, the Owner may, upon ten da3rs' 
written notice, sell such materials at auction or at private sale and shall account for 
the net proceeds thereof, after deducting all the costs and expenses that should 
have becai borne by the-Contractor. 

Art. 16. Dedttctians for Uncorrected Wbik. — If the Architect and Owner 
deem it inexpedient to correct work injured or done not in accordance with the 
Contract, the di£Ference in value together with a fair allowance for damage shall be 
deducted. 

Art. 16. CorrectionofWodc After Final Payment — Neither the final certificate 
nor payment nor any provision in the Contract Documients shall relieve the Con- 
tractor of responsibility for faulty materials or workmanship and he shall remedy any 
defects due thereto and pay for any damage to other work resulting therefrom, 
which shall appear within a period of two years from the time of installation. The 
Owner shall give notice of observed defects with reasonable iMX)mptness. All 
questions arising under this Article shall be decided under Articles 10 and 45. 

Art. IT. Protection of Work and Property. — The Contractor shall continuously 
maintain adequate protection of all his work from damage and shall protect the 
Owner's property from injury arising in connection with this Contract. He shall 
make good any such damage or injury, except such as may be directly due to errors 
in the Contract Documents. He shall adequately protect adjacent property as 
provided by law and the Contract Documents. 

Art. 18. Smergendea. — In an emergency affecting the safety of life or of the 
structure or of adjoining property, not considered by the Contractor as within the 
provisions of Article 17, then the Contractor, without special instruction or authori- 
ntion from the Architect or Owner, is hereby permitted to act, at his discretion, to 
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{Heventsuch thnateDed Umh or injury and he shall so act, without appeal, if so in- 
structed or authorised. Any oompensation daimed to be due to him therefor shall 
be determined under Articles 10 and 45 regardless of tiie limitations in Article 25 
and in the second paragraph of Artide 24. 

Art 19. Coatractor'a liability Insmaiioe. — The Gontraetor shall maintain sudi 
insurance as will protect him from claims under worionen's compensation acts and 
from any other claims for damages for personal injury, including death, which may 
arise from operations under this contract, whether such operations be by himself 
or by any subcontractor or anyone directly or indirectly employed by either of 
them. Certificates of such insurance shall be filed with the Owner, if he so require, 
and shall be subject to his apix^val for adequacy of protection. 

Art.90. Owner's liability iDSunnce. — The Owner shall maintain such insur- 
ance as will protect him from his contingent liability for damages for personal in- 
jury, including death, which may arise from operations under this contract. 

Art 81. Fire Insurance. — The Owner ehidl effect and maintain fire insurance 
upon the entire structure on which the work of this contract is to be done and upon 
all materials, in or adjacent thereto and intended for use thereon, to at least ei^ty 
per cent of the insurable value thereof. The loss, if any, is to be made adjustable 
with and payable to the Owner as Trustee for whom it may concern. 

All policies shall be open to inspection by the Contractor. If the Owner fails 
to show them on request or if he fails to effect or maintain insurance as above, the 
Contractor may insure his own interest and charge the cost thereof to the Owner. 
If the Contractor is damaged by failure of the Owner to maintain such insurance, 
he may recover under Art. 39. 

If required in writing by any party in interest, the Owner as Trustee shall, upon 
the occurrence of loss, give bond for the proper performance of his duties. He shall 
deposit any money received from insurance in an account separate from all his other 
funds and he shall distribute it in accordance with such agreement as the parties 
in interest may reach, or under an award of arbitrators appointed, one by the Owner, 
another by joint action of the other parties in interest, all other procedure being in 
accordance with^Art. 45. If after loss no special agreement is made, replacement of 
injured work shall be ordered under Art. 24. 

The Trustee shall have power to ad just and settle any loss with the insurers un« 
less one of the contractors interested shall object in writing within three working 
days of the occurrence of loss and thereupon arbitrators shall be chosen as above. 
The Trustee shall in that case make settlement with the insurers in accordance with 
the directions of such arbitrators, who shall also, if distribution by arbitration is 
required, direct such distribution. 

Art. 22. Guaranty Bonds. — The Owner shall have the right to require the Con- 
tractor to furnish bond covering the faithful performance of the contract and the 
pasrment of aU obligations arising thereunder, in such form as the Owner may pre- 
scribe and with such sureties as he may approve. If such bond is required by in- 
structions given previous to the receipt of bids, the premium shall be paid by the 
Contractor ; if subsequent thereto, it shall be paid by the Owner. 

Art. 23. Cash Allowances. — The Contractor shall include in the contract sum 
all allowances named in the Contract Documents and shall cause the work so 
covered to be done by such contractors and for such sums as the Architect may di- 
rect, the contract simi being adjusted in conformity therewith. The Contractor 
declares that the contract sum includes such sums for expenses and profit on account 
of cash allowances as he deems proper. No demand for expenses or profit other 
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than ihooe induded in the contract sum ahall be allowed. The Contractor shall 
not be requiredtoemploy for any such work persons against whom he has a reason- 
able objection* 

Art.2A. Chances faitiieWoflL — The Owner, without invalidating the contract, 
miqr make changes by altering, adding to or deducting from the work, the contract 
sum being adjusted accordingly. All such work shall be executed under the con- 
ditions of the original contract except that any claim for extension of time caused 
thereby shall be adjusted at the time of ordering such change. 

Except as provided in Artides 3, 9 and 18, no change shall be made unless in pur- 
suance of a written order from the Owner signed or countersigned by the Architect, 
or a frritten order from the Architect stating that the Owner has authorised the 
change, wd no claim for an addition to the contract sum shall be valid unless so 
ordered. 

The value of any such change shaU be determined in one or more of the following 
ways: 

(a) By estimate and acceptance in a lump sum. 

(b) By unit prices named in the contract or subsequently agreed upon. 

(c) By cost and percentage or by cost and a fixed fee. 

(d) If none of the above methods is agreed upon, the Contractor, provided he re- 

ceive an order as above, shall proceed with the work, no appeal to arlntration 
being allowed from such order to proceed. 

In cases (c) and (d), the Contractor sludl keep and present in such form as the 
Architect may direct, a correct account of the net cost of labor and materiab, 
together with vouchers. In any case, the Architect shall certify to the amount, 
including a reasonable profit, due to the Contractor. Pending final determina^ 
tion of value, payments on account of changes shall be made on the Architect's 
certificate. 

Art. 25. Claims for Extras. — If the Contractor claims that any instructions, 
by drawings or otherwise, involve extra cost under this contract, he shall give the 
Architect written notice thereof before proceeding to execute the work and, in any 
event, within two weeks of receiving such instructioDs, and the procedure shall then 
be as provided in Art. 24. No such daim shall be valid unless so made. 

Art 26. Applications for Payments. — The Contractor shall submit to the Archi- 
tect an application for each payment and, if required, receipts or other vouchers 
showing his payments for materials and labor, including payments to subcontractors 
as required by Article 44. 

If payments are made on valuation of work done, such application shall be sub- 
mitted at least ten days before each paylment falls due, and, if required, the Con- 
tractor shall, before the first application, submit to the Architect a schedule of 
values of the various parts of the work, including quantities, aggregating the total 
sum of the contract, divided so as to facilitate payments to subcontractors in ac- 
cordance with Article 44 (e), made out in such form and, if required, supported by 
such evidence as to its correctness, as the Architect may direct. This schedule, when 
approved by the Architect, shall be used as a basis for certificates of payment, un- 
less it be found to be in error. In applying for payments, the Contractor shall sub- 
mit a statement based upon this schedule and, if required, itemised in such form 
and supported by such evideuce as the Architect may direct, showing his right to 
the pa3rment clahned. 

Art. 27. Certificates and Pajfmenta. — If the Contractor has made application 
as above, the Architect shall, not later than the date when each payment falls due. 
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isBoe to the Gontimetor a certificate for such amount as he deckks to be ptopeafy 
due. 

No certificate iflBued nor payment made to the Contractor, nor partial or entire 
lue or occupancy of the work by the Owner shall be an acceptance of any work 
or materials not in accordance with this contract. The making and acceptance of 
the final payment shall constitute a waiver of all claims by the Owner, otherwise 
than under Articles 16 and 29 of these conditions <» under requirement of the speci- 
fications, and of all claims by the Contractor, except those previously made and still 
unsettled. 

Should the Owner fail to pay the sum named in any certificate of the Architect 
or in any award by arbitration, upon demand when due, the Contractor shall re* 
ceive, in addition to the sum named in the certificate, interest thereon at the legal 
rate in force at the place of buQding. 

Art.28. Payments Witfaheld. — The Architect may withhold or, on account of 
subsequently discovered evidence, nullify the whole or a part of any certificate for 
payment to such eictent as may be necessary to protect the Owner from loss on 
account of : 

(a) Defective work not remedied. 

(b) Claims filed or reasonable evidence indicating probable filing of daims. 

(e) Failure of the Contractor to make payments properly to subcontractors or for 
material or labor. 

(d) A reasonable doubt that the contract can be completed for the balance then 
- unpaid. 

(e) Damage to another contractor under Article 40. 

When all the above grounds are removed certificates shall at once be issued for 
amounts withheld because of them. 

Art. 29. Liens. — Neither the final payment nor any part of the retained per* 
oentage shall become due until the Contractor, if required, shall deliver to the 
Owner a complete release of all liens arising out of this contract, or receipts in full 
m lieu thereof and, if required in either case, an affidavit that so far as he has knowl- 
edge or information the releases and receipts include aU the labor and material 
for which a lien could be filed ; but the Contractor may, if any subcontractor refuses 
to furnish a release or receipt in full, furnish a bond satisfactory to the Owner, to 
indenmify him against any claim by lien or otherwise. If any lien or claim remain 
unsatisfied after all payments are made, the Contractor shall refund to the Owner 
allmoneys that the latter may be compelled to pay in discharging such lien or claim, 
including all costs and a reasonable attorney's fee. 

Art. 80. Permits and Regulatbms. — The Contractor shall obtain and pay for 
all permits and licenses, but not permanent easements, and shall give all notices, 
pay all fees and comply with all laws, ordinances, rules and r^^tions bearing on 
the conduct of the work as drawn and specified. If the Contractor observes that 
the drawings and specifications are at variance therewith, he shall promptly notify 
the Architect in writing, and any necessary changes shall be adjusted under 
Article 24. If the Contractor performs any work knowing it to be contrary to 
such laws, ordinances, rules and regulations, and without such notice to the Archi- 
tect, he shall bear all costs arising therefrom. 

Art. 81. Royalties and Patents. — The Contractor shall pay all royalties and 
license fees. He shall defend all suits or claims for infringement of any patent 
rights and shall save the Owner harmless from loss on account thereof, except that 
tbe Owner shall be responsible for aD such loss when the product of a particular 
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flumufaetuier or manuf aetuien ib specified, but if the Contractor haa information 
that the article specified is an infringement of a patent he shall be responsible 
for sach loss udees he promptly gives sudi information to the Architect or 
Owner. 

Art. 82. Use of Premises. — The Contractor shaU confine his apparatus, the 
storage of materials and the operations of his workmen to limits indicated by law, 
ordinances, permits or directions of the Architect and shall not unreasonably en- 
cumber the premises with Mb materials. 

The Contractor shall not load or permit any part of the structure to be loaded 
with a wright that will endanger its safety. 

The extractor shall enforce the Architect's instructions regarding signs, ad- 
vertisements, fires and smoking. 

Art. 33. Cleaning Up. — 'Die Contractor shall at all times keep the premises 
free from accumulations of waste material or rubbish caused by his employees or 
work and at the completion of the work he shall remove all his rubbish from and 
about the building and all his tools, sca£Folding and surplus materials and shall 
leave lus work ** broom dean " or its equivalent, unless more exactly specified. In 
ease of dispute the Owner may remove the rubbish and charge the cost to the 
several contractors as the Architect shall determine to be Just. 

Art.S4. Cuttiiig, Patdiing and Digging. — The Contractor shall do all cutting, 
£tting or patching of his work that may be required to make its several parts come 
together properly and fit it to receive or be received by work of other contractors 
flhown upon, or reasonably implied by, the Drawings and Specifications for the 
completed stoicture and he shall make good after them, a^ the Architect may direct. 

Any cost caused by defective or ill-timed work shall be borne by the party 
responsible therefor. 

The Contractor shall not endanger any work by cutting, digging or otherwise 
and shall not cut or alter the work of any other contractor save witii the consent 
of the Architect. 

Art. 36. Delays. — If the Contractor be delayed in the completion of the work 
1>y any act or neglect of the Owner or the Architect, or of any employee of either, 
or by any other contractor employed by the Owner, or by changes ordered in the 
work, or by strikes, lockouts, fire, unusual delay by conmion carriers, unavoidable 
casualties or any causes beyond the Contractor's control, or by delay authorised 
by the Architect pending arbitration, or by any cause which the Architect shall de- 
cide to justify the delay, then the time of completion shall be extended for such 
reasonable time as the Architect may decide. 

No such extension shall be made for delay occurring more than seven days be- 
fore claim therefor is made in writing to the Architect. In the case of a continuing 
cause of dehiy, only one claim is necessary. 

If no schedule is made under Art. 3, no claim for delay shall be allowed on ac- 
count of faQure to furnish drawing? until two weeks after demand for such drawings 
and not then unless such claim be reasonable. 

This Article does not exclude the recovery of damages for delay by either party 
under Article 39 or other provisions in the contract documents. 

Art. 36. Owner's Rji^t to Do Woik. — If the Contractor should neglect to pros- 
ecute the work properly or fail to perform any inrovision of this contract, the 
Owner, after three days' written notice to the Contractor, may, without prejudice 
to any other remedy he may have, make good such deficiencies and may deduct 
the cost thereof from the payment then or thereafter due the Contractor, providedi 
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however, that the Architeet shall ai^rove both such action and the amount chai^Bd 
to the Oontraotor. 

Art S7. Owner'a Riflit to Tennfaiate Caatiact — If the Gontract<Mr ahould be 
adjudged a bankrupt, or if he should make a general awngnment for the benefit df 
his creditors, or if a receiver should be appointed on account of his insolvency, or 
if he should, except in cases recited in Article 35, persistently or repeatedly refuse or 
fail to supfdy enough properly skilled workmen or proper materials, or if he should 
fail to make prompt payment to subcontractors or for material or labor, or persist- 
ently disregard laws, ordinances or the instructions of the Architect, or otherwise be 
guilty of a substantial violation of any provision of the contract, then the Owner, 
upon the certificate of the Architect that sufficient cause exists to justify such action, 
may, without prejudice to any other right or remedy and after giving the Con- 
tractor seven days' written notice, terminate the employment of the Contractor and 
take possession of the premises and of all materials, tools and appliances thereon 
and finish the work by whatever method he may deem expedient. In such ease the 
Contractor shall not be entitled to receive any further payment untQ the work is 
finished. If the unpaid balance of the contract price shall exceed the expense of 
finishing the work, including compensation to the Architect for his additional ser- 
vices, such excess shall be paid to the Contractor. If such expense shall exceed 
such unpaid balance, the Contractor shaU pay the difference to the Owner. The 
expense incurred by the Owner as herein provided, and the damage incurred throu^ 
the Contractor's (fefault, shall be certified by the Architect. 

ArtSS. Contnictor'tRiglit to Stop Wofk or Terminate Contnurt. — Ifthework 
should be stopped under an order of any court, or other public authority, for a period 
of three months, through no act or fault of the Contractor or of anyone employed 
by him, or if the Owner should f aO to pay to the Contractor, within seven days of 
its maturity and presentation, any sum certified by the Architect or awarded by 
arbitrators, then the Contractor may, upon three days' written notice to the Owner 
and the Architect, stop work or terminate this contract and recover from the Owner 
payment for all work executed and any loss sustained upon any (dant or material 
and reasonable profit and damages. 

Art 30. Damages. — If either party to this contract should suffer damage in 
any manner because of any wrongful act or neglect of the other party or of any 
one employed by him, then he shall be reimbursed by the other party for such 
damage. 

Claims under this clause shall be made in writing to the party liable within a 
reasonable time of the first observance of such damage and not later than the time 
of final payment, except in case of claims under Article 16, and shall be adjusted by 
agreement or arbitration. 

Art. 40. Mutual Respoiudbility of ContnctofB. — Should the Contractor cause 
damage to any other contractor on the work, the Contractor agrees, upon due 
notice, to setUe with such contractor by agreement or arbitration, if he will so settle. 
If such other contractor sues the Owner on account of any damage alleged to have 
been so sustained, the Owner shall notify the Contractor, who shall defend such 
proceedings at the Owner's expense and, if any judgment against the Owner arise 
therefrom, the Contractor shall pay or satisfy it and pay all costs incurred by the 
Owner. 

Art. 41. S^paiato Contracts. — The Owner reserves the right to let other con- 
tracts in connection with this work. The Contractor shall afford other oontraoton 
reasonable opportunity for the introduction and storage of their materials and the 
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ezecotion of their work and shaU properly oonneot and co-ordinate his work with 
theirs. 

If any part of the Ckmtraetor's work depends for proper execution or results upon 
the work of any other contractor, the Contractor shall inspect and promptly report 
to the Architect any defects in such work that render it unsuitable for such proper 
execution and results. His failure so to inspect and report shall constitute an ac- 
ceptance of the other contractor's work as fit and proper for the reception of his 
work, except as to defects which qoay develop in the other contractor's work after 
the execution of his work. 

To insure the proper execution of his subsequent work the Ck)ntiactor shaU 
measure work already in place and shall at once report to the Architect any dis- 
crepancy between the executed work and the drawings. 

Art. 42. Assignment. — Neither party to the Contract shall assign the con- 
tract without the written consent of the other, nor shall the Contractor assign 
any moneys due or to become due to him hereunder, without the previous written 
consent of the Owner. 

Art 48. Sobcoi i fa a cte. — The Contractor shall, as soon as practicable after the 
signature of the contract, notify the Architect in writing of the names of subcontrac- 
tors proposed for the principal parts of. the work and for such others as the Architect 
may direct and shall not employ any that the Architect may within a reasonable time 
object to as incompetent or unfit. 

If the Contractor has submitted before signing the contract a list of subcontrao- 
tors and the change of any name on such list is required or permitted after signature 
of agreement, the contract price shall be increased or diminished by the difference 
between the two bids. 

The Architect shall, on request, furnish to any subcontractor, wherever practi- 
cable, evidence of the amounts certified to on his account. 

The Contractor agrees that he is as fully responsible to the Owner for the acts and 
omiasions of his subcontractors and of persons either directly or indirecdy employed 
by them, as he is for the acts and omissions of persons directly employed by him. 

Nothing contained in the contract documents shall create any contractual re- 
lation between any subcontractor and the Owner. 

Art. 44. RdatJona of Contractor and Svbooiitfactor. — The Contractor agrees 
to bind every subcontractor and every subcontractor agrees to be bound, by the 
terms of the General Conditions, Drawings and Specifications, as far as applicable 
to his work, including the following provisions of this Article, imless specifically 
noted to the contrary in a subcontract approved in writing as adequate by tb^ 
Owner or Architect. This does not apply to minor subcontracts. 

The Subcontractor agrees — 

(a) To be bound to the Contractor by the terms of the General Conditions, Draw- 

ings and Specifications and to assume toward him all the obligations and 
responsibilities that he, by those documents, assumes toward the Owner. 

(b) To submit to the Contractor applications for payment in such reasonable time 

as to enable the Contractor to apply for payment under Article 26 of the 
General Conditions. 
<0) To make all daimsfor extras, for extenrions of time and for damages for delays 
or otherwise, to the Contractor in the manner provided in the General Con- 
ditions for like claims l^ the Contractor upon the Owner, except that the 
time for making claims for extra cost as under Article 25 of the General Con- 
is one week. 
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The Contractor agrees — 

(d) To be bound to the Subeontractor by all the obligations that the Owner 

munee to the Contractor under the Qeneral Conditicms, Drawings and 
Specifications and by all the provisions thereof affording remedies and re- 
dress to the Contractor from the Owner. 

(e) To pay the Subcontractor, upon the issuance of certificates, if issued under the 

schedule of values described in Article 26 of the General Conditions, the 
amount allowed to the Contractor on account of the Subcontractor's woik to 
the extent of the Subcontractor's interest therein. 

(f) To pay the Subcontractor, upon the issuance of certificates, if issued otherwise 

than as in (e), so that at aU times his total payments shall be as large in 
proportion to the value of the work done by him as the total amount certified 
to tiiB Contractor is to the value of the work done by him« 

(g) To pay the Subcontractor to such ejctent as may be provided by the Contract 

Documents or the subcontract, if either of these provides for earlier or 
larger payments than the above. 

(h) To pay the Subcontractor on demand for his work or materials as far as ex- 
ecuted and fixed in place, less the retained percentage, at the time the cer- 
tificate should issue, even though the Architect fails to issue it for any cause 
not the fault of the Subcontractor. 

(j) To pay the Subcontractor a just share of any fire insurance money received by 
him, the Contractor, under Article 21 of the General Conditions. 

(k) To make no demand for liquidated damages or penalty for delay in any sum in 
excess of such amount as may be specifically named in the subcontract. 

(1) That no claim for services rendered or materials furnished by the Contractor 
to the Subcontractor shall be valid unless written notice thereof is given by 
the Contractor to the Subcontractor during the first ten days of the calendaur 
month following that in which the claim originated. 

(m) To give the Subcontractor an opportunity to be present and to submit evidence 
in any arbitration involving his rights. 

(n) To name as arbitrator under Article 45 of the General Conditions the person 
nominated by the Subcontractor, if the sole cause of dispute is the work, 
materials, rights or responsibilities of the Subcontractor ; or, if of the Sub- 
contractor and any other subcontractor jointly, to name as such arbitrator 
the person upon whom they agree. 
The Contractor and the Subcontractor agree that — 

(o) In the matter of arbitration, their rights and obligations and all procedure 

shall be analogous to those set forth in Article 45 of the General Conditions. 

Nothing in this Article shall create any obligation on the part of the Owner to 

pay to or to see to the payment of any sums to any Subcontractor. 

Art. 46. Arbitration. — Subject to the provisions of Article 10, all questions in 

dispute under this contract shall be submitted to arbitration at the choice of either 

party to the dispute. The Contractor agrees to push the work vigorously during 

arbitration proceedings. 

The demand for arbitration shall be filed in writing with the Architect, in the 

case of an appeal from his decision, within ten days of its receipt and in any other 

case within a reasonable time after cause thereof and in no case later than the time 

of final payment, except as to questions arising under Article 16. If the Architect 

fails to make a decision within a reasonable time, an appeal to arbitration may be 

taken as if his decision had been rendered against the party appealing. ,/^'^ 
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No one shall be nominated or act as an arbitrator who is in any way financially 
interested in this contract or in the busineBS affairs of either the Owner, Contractor 
or Architect. 

The general procedure shall conform to the laws of the State in which the work 
is to be erected. Unless otherwise provided by such laws, the parties may agree 
upon one arbitrator ; otherwise there shall be three, one named, in writing, by each 
party to this contract, to the other party and to the Architect, and the th^ chosen 
by these two arbitrators, or if they fail to select a third within ten days, then he shall 
be chosen by the presidhig officer of the Bar Association nearest to the location of 
the work. Should the party demanding arbitration fail to name an arbitrator 
within ten days of his demand, his right to arbitration shall lapse. Should the 
other party fail to choose an arbitrator within said ten days, then such presidmg 
officer shall appoint such arbitrator. Should either party refuse or neglect to sup- 
ply the arbitrators with any papers or information demanded in writing, the ar- 
bitrators are empowered by both parties to proceed ex parte. 

The arbitrators shall act with promptness. If there be one arbitrator his de- 
cision shall be binding; if three the decision of any two shall be binding. Such 
decision shiill be a condition precedent to any right of legal action, and wherever 
permitted by law it may be filed in Court to carry it into effect. 

The arbitrators, if they deem that the case demands it, are authorized to award 
to the party whose contention is sustained such sums as they shall deem proper for 
the time, expense and trouble incident to the appeal and, if the appeal was taken 
without reasonable cause, damages for delay. The arbitrators shall fix their own 
compensation, unless otherwise provided by agreement, and shall assess the costs 
and charges of the arbitration upon either or both parties. 

The award of the arbitrators must be in writing and, if in writing, it shall not be 
open to objection on account of the form of the proceedings or the award, unless 
otherwise provided by the laws of the State in which the work is to be erected. 

In the event of such laws providing on any matter covered by this article other- 
wise than as hereinbefore specified, the method of procedure throughout and the 
legal effect of the award shall be whoUy in accordance with the said State laws, it 
being intended hereby to lay down a^principle of action to be foUowed, leaving its 
local application to be adapted to the legal requirements of the place in which the 
work is to be erected. 



CHAPTER XVm 
BOND 

The comparative values of personal Bonds and of soiety company 
Bonds, and of certified checks, have been discussed previously. This 
chapter is concerned mainfy with the form of Bonds. 

The Contract Bond adopted by the American Railway ignginAAwng 
Association has the following form : 

A. BOBD 

Know an Men by These Ptesents : 

That the undersigned 

are held and bound unto the 

in the sum of doUarB, 

lawful money of the United States of America (or Canada, as the case may be), 

to be paid to said its succesBors and asngns, to 

which payment the undenrigoed, Joints and severaQy, bind themselves, their 
heirs, executors, administrators, saocessors and assigns. 

The Condilion of this Obligation is that if 

Contractor, shall f aithfuUy furnish and do everything required in the contract, 

executed in writiDg, dated 19.. 

between Contractor, and Company, 

for this obh^ition shaJl beccnne of no effect; others 

wise it Shan continue in full force. 

Sgned, sealed and deBvered this day of 19 . . . 

Attest: 

(seal) 

This is substantially the same in form as that used by the Cambridge 
Bridge Commission, the principal point of difference being that the latter 
refers to the ^' foregoing Contract " contained probably in a single pamphlet, 
while the Bond above describes the Contract. The Cambridge Bridge 
form is this : 

JB. boud 

Know an Men hf Theae Sreaents : 
That the undersigned are held and bound unto the Cambridge Bridge Commhh 
rion in the sum oif two hundred thousand (200,000) doQan, lawful money of the 
United States of America, to be paid to said Commiarion or its assigns, to wfaieb 

18-1 
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payment^ weO and truly to be mide, the nudeniigned jcnntly and eevenllj bind 
tbemfldyeSy their hdrB, executois, administmtoTB, suceeeBon and aasigna. 

The Condition of this ObUgalion is, that if the party deaisnated as Ck>ntractor 
in the foregoing ooniraet shall faithfully fiuniah, and do everything required therein 
of said party, this obligation shall become of no effect, othmriae it shall continue 
in full force. 

Signed, sealed and delivered this January 20, 1904. 

The Crrr Tbttr* Sam Dmpoaer and GuARAirrr 
Company op Pim«APiBT»FHiA. 
Attest: By Joe. A. Sum, 2d Vice Ptes. (sbal) 

Caiarles H. Laird, Jr., 
Asst. Secty. 
The Corporation or Company ogning above is incorporated in the State of 
Pennsylvania, and has its usual place ot busLuesB in Masaachusetts at 23 Central 
Street, Boston. 

The distinguishing feature of either of these is its simplicity. The 
Contractor has made his Contract and agreed to furnish and to do certain 
things. A failure to keep his agreement brings the Bond into action. If 
the Contract recites all that is required of the Contractor, this simple 
Bond is sufficient. If the first draft of the Contract omits any point ordi- 
narily specially covered in the Bond, the Contract should be revised (before 
the letting) so that in its final form it will cover everything necessary. 
For instance, the indemnity clause in the Uniform Contract Form makes an 
indemnity clause in the Bond superfluous. 

In the above forms of Bond, the Contractor is not made the "principal" 
of the Bond. Why should he be so made the principal? If he does not 
do what he agreed in his Contract, if he defaults, why should one have 
further disagreement and trouble with him? The direct way is to reach 
the surety. A lawsuit with the surety may be unnecessary if the surety 
is businesslike. The surety will, no doubt, have an agreement with the 
Contractor by which to recoup himself if the Contractor is solvent, but 
that is his affair. It is cleaner cut for the railroad, or the City, to look to 
the surety directly, rather than to straddle between the Contractor and 
the surety. 

The question may arise whether a surety company will sign a Bond in 
the above form. An answer to this is that the following companies did 
sign the above form of Bond of the Cambridge Bridge Commission : 

The iEtna Indemnity Company. 

United States Fidelity and Guaranty Company. 

The City Trust, Safe Deposit, and Surety Company of Philadelphia. 

American Surety Company of New York. 

Empire State Surety Company. 

National Surety Company. 

Fidelity and Deposit Company of Maryland. 
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. Another f omiy even shorter, but in essentials the same, was signed by 
the Metropolitan Surety Company and is shown here : 

C. BOND 

The undeisigiied surety company hereby binds itself, its successois and asngns, 
to pay to the Cambridge Bridge Conmussion the sum of two thousand (2,000) 
dollars. 

This obligation is upon the condition that if the party to the contract hereto 
annexed, other than the dty, shall faithfully furnish and do everything therein 
required of the party, the obligation shall become of no effect, otherwise it shall 
continue in full force. 

Signed, sealed and delivered this January 3, 1907. 

Mbtbofoutan Sxtbett Company, 
(sbal) a. S. Brown, Jr. 

Manager and Attorn^ in Fact. 
Attest: 

Hany A. Chandler, 

Attorney in Fact. 
Corporation is of the state of New Tork.^ 
President is John F. Candlet. 
Treasurer is Frank A. Condon. 
Place of business in Boston is 85 Water Street. 

A slightly longer form is the following : 

D. BOND 

Know all Men by These Presents: 

That we, 

as principal and 

as surety are held and firmly bound unto the Commonwealth of Massachusetts 

in the sum of 

lawful money of the United States of America, to be paid to the Commonwealth, 
to which payment, well and truly to be made, we bind ourselves, our respective 
heirs, executors, administrators, successors and assigns, jointly and severally, firmly 
by these presents. 

Whereas, the said principal has made a contract with the Commonwealth, 
bearing date the day of 1906, for : . . . 

Now, the Condition of this Obligation is such that, if the said principal 
shall in all things stand to and abide by and well and truly keep and perform 
all the agreements, terms and conditions of said contract on his part to be 
kept and performed, and shall also pay for all labor performed or furnished, and 
for all materials used in the canying out of said contract, then this obligation shall 
be void ; otherwise it shall remain in full force and virtue. 

In "^tness Whereof, we hereunto set our hands and seals this 

day of in the year nineteen hundred and 

(sbal) 

(sbal) 
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And the foflowing diffen mainly in phraseology from the fonn next 
aboTB : 

K BOND FOR PBKVORIIANCS OF C01ITR4CT 

Know all Men by Theae Preaenta, 

That we as pmdpBl; and 

as surety, aie 

held and fiimly bound unto The City of New York, in the sum of 

dollars (S ), lawful 

money of the United States of America, to be paid to The CMty of New Toik, or to 
its certain attom^, successors or assigDSy for which payment, well and truly to be 
made, we bind ourselves, our sttccesBorB and our several and respective heirs, execu- 
tors Skod administrators, jointly and severally, firmly by these presents. 

Sealed with our seals. Dated thb day of 

one thousand nine hundred and nine. 

Whereaa, the above bounden 

by an instrument in writing, bearing even date with these presents, has contracted 
with The City of New York to furnish all the materials and labor for, and in good, 
sufficient and workmanlike manner, construct Hill View reservoir and portions at 
Yonkers and Van (Tortlandt siphons in the City of Yonken, Westchester oountyt 
New York : 

Now, Therefore, the condition of the above obligation is such, that if 

the saki 

shall well and truly, and in a good, sufficient and workmanlike manner, perform the 
said contract, and each and every provision therein contained on his part to be done 
and performed, and complete the same in accordance with the terms and provisions 
therein stipulated, and in each and every respect comply with the conditions therein 
contained, then this obligation shall be void, otherwise it shall remain in full force 
and virtue. 

(sbal) Contractor* 

(seal) Surety. , 

The following is more extensive : 

F. BOND 

Know all Men by Theae Presents, 

That of 

hereinafter called the Contractor and 

and 

hereinafter called the Sureties are held and firmly bound imto The CSty of 
New York, hereinafter cidled the City, in the sum of forty thousand dollars ($4D,CX)0) 
lawful money of the United States of America, to be paid to the City, for which 
payment well and truly to be made the Contractor and the Sureties do hereby bind 
themselves and their, and each of their, executors, administratorB, successors and 
assigns firmly by these presents, as follows : The Contractor to be so held and 
bound for the f dl amount of the said sum of forty thousand dollars (140,000) and 
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each of the aaid Sureties to beiiK) held and bound only for a portion of eaad sum as 
foUows: 

The said 

far the sum of 

dollan ($ ); the said 

for the sum of 

dollars (S ); the said 

for the sum of 

dollars ($ ); and the said 

for the sum of 

dollars (I ) 

In Witness Whereof^ The Contractor and the Sureties have hereunto 
set their hands and seals and such of them as are corporations have caused their 
respective seals to be hereto affixed and these presents to be attested by the proper 
officersi this day of 1916. 

Whereas, the City by tibie PubHc Service Commission for the First District 
(hereinafter called the ''Commission'') is about to enter into a contract with the 
Contractor for the construction by the Contractor of station finish for that portion 
of a Rapid Transit Railroad known as Sections Nos. 7 to 11, inclusive, of Route 
No. 5, in the Borough of Manhattan, in the City of New York; and 

Whereas, The City is about to enter into such contract with the Contractor 
upon the condition, and not otherwise, that this bond shall be given to the City, and 
upon the faith thereof, 

Now, Therefore, the condition of the foregonig obligation is such that if 
the Contractor shall faithfully perform all the conditions, covenants and require- 
ments specified and provided for in said contract, then this obligation shall be nuU 
and void, but else it shall remain in full force and virtue. 

It is Expressly Agreed between the City and the Sureties (and it is only 
upon such agreement l£at ihe City accepts this bond) that the Sureties will and do 
waive any and every notice of default on the part of the Contractor; that they 
will and do permit the City to extend the time of the Contractor to do any act ; that 
no omission on the part of the City to give any notice of extension of time granted 
by or on behalf of the City shall be availed of by the Sureties or any of them as a 
defence upon this bond ; that the Sureties shall not set up or have any defence upon 
this bond by reason of any alteration of the said contract unless such alteration shall 
be represented by a formal written instrument duly executed between the City and 
the Contractor which shall have been duly authorized by a vote of the Commission 
and entered into without the consent of the Sureties ; and that in case of such altera- 
tion, however made, the same shall be a defence to the Sureties only to the extent 
of the actual injury or damage caused to the Sureties by said alteration. 

If the Contract provides for changes in the Contract, and covers all 
requirements upon the Contractor, the final clause appears unnecessary. 
If provisions for extension of time are considered necessary they should 
be made a part of the Contract. 

A clause like the following is sometimes added to the Bond : 

0. And the surety hereby stipulates and agrees that no change, extension, 
alteration or addition to the tenns of the Contract or Specifications shall in any wise 
itffect his obligation to this Bond. 
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The Contract^ however, should provide for changes and correetioDa. 
If there are extensions, alterations, or additions which virtually make a new 
Contract, the proper way is to secure the written ''consent" of the surety. 
This consent will be to a specific change in the Contract, and ought to hold. 
It might well be a question whether the provision shown above would be 
effective in case the Contract was veiy materially changed, to the extent, 
perhaps, of making a new Contract in some features. 

The form shown below has points both of similarity and of difference 
in comparison with the other forms shown : 

H. BOND TO ACCOMPANY THE CONTRACT 

Know all Men by These Presents, 

That we, 

as principal, and the 

duly authorised to transact buriness in Massachusetts, and having an office at 

assurety,areheldandfinnlybounduntotheCityof Boston, in the sum of 

dollars ($ ) to be paid the City of Boston, for which 

payment, well and truly to be made, we bind ourselves, our heirs, executors and 
administrators, successors and assigns, jointly and severally, firmly by these 
presents. 

This Obligation is upon the Condition that if the party to the con- 
tract hereto annexed, other than the City, shall faithfully furnish, keep and do 
everything therein required of the party on his part to be furnished, kept and per- 
formed, and shall also pay for all labor performed or furnished, and for all materials 
used in the carrying otit of said contract, and shall indemnify the City and the Com- 
mission for any failure so to do, as provided in Section 23, Chapter 514 of the Acts 
of 1900 and amendments thereof, then this obligation shall become and be null and 
void ; otherwise it shall be and remain in full force and virtue. 

The bond is to remain in force two years after the completion ot the contract 
and if legal proceedings are then pending against the City or the Commission alleg- 
ing injury to person or property in the performance of this contract or have then 
been brought by the City or the Commission against the Contractor said bond shall 
remain in force until payment to the City or the Commission of the amount with 
interest of any judgment rendered therein. 

In Witness Whereof, we hereunto set our hands and seals this 

day of 

in the year nineteen hundred and sixteen. 

(sbal) 

There is considerable question as to the advisability of putting any time 
limit on the Bond. The risk is mainly a function of the size and quality 
of the Contract rather than of the time consumed in executing it, and the 
charges of the surety company are properly rated accordingly. As has 
been stated the premimn is now rated upon the amount of the Contract. 
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The following form of Bond is much more elaborate than any of the 
preceding forms : 

/. CONTRACTOR'S BOND 

Know all Men by These Presents, 

That we as principal, 

and as surety, 

are held and finnly bound unto The Sanitaiy District ot Chicago in the penal sum 
of Three Thousand DoUars (S3000) lawful money of the United States, 
for the payment of which sum of money well and truly to be made, we bind our- 
selves, our heirs, executors and administrators, successors and awrigns, jointly and 
severally, firmly by these presents. 

Sealed with our hands and seals and dated this 

day of A.D. 191 . 

The Condition of the Above Obligations is Such that whereas the above 

bounden 

has entered into a certain contract with The Sanitary District of Chicago, bearing 

date the day of a.d. 1916, for doing all the work 

and furnishing all the materials, tools, labor, appliances and appurtenances neces- 
sary for The Famishing, Fabrication, and Delivery of the Metal Work for 
^e Superstructure of a Double Track Bridge at the Crosshig of the Chicago 
and Joliet Electric Railway Over the Calumet-Sag Channel of the Sanitary 
District of Chicago at Lambert Station, in the Township of Lemont, County 
of Cook, State of fQinois. 

Now, if the said 

shall in idl respects well and truly keep and perf onn the said contract on his part 
in accordance with the terms thereof, and specifications therein contained and the 
plans thereto attached, and in the tune and manner therein prescribed, and further, 
shall protect, indemmfy, keep and save harmless The Sanitaiy District of Chicago 
against all liabilities, judgments, costs, damages, expenses and attorney's fees, which 
may in anywise come against said The Sanitary District of Chicago in consequence 
of the awarding of such contract, or which may in anywise result from the careless- 
ness or neglect of said 

or his agents, employees or workmen, in any respect whatsoever, or which may 
result on account of any infringement of any patent by reason of the materials, 
machinery, processes, devices or apparatus used or furnished in the peifomiance of 
said contract, and moreover shall pay to said The Sanitary District of Chicago any 
sum or sums of money determined by the Engineer to be due said The Sanitary Dis- 
trict of Chicago by reason of any fidlure or neglect in the performance of said con- 
tract, and shall pay all valid claims and demands whatsoever, including all valid 
claims and demands for first aid, medical, surgical and hospital services and for 
compensation for accidental injuries or deaths, under the provisions of the Act of 
the General Assembly of the State of Illinois entitled ''An Act to promote the 
general welfare of the people of this State by providing compensation for accidental 
injuries or death suffered in the course of employment within this State ; providing 
for the enforcement and administering thereof, and a penalty for its violation, and 
repealing an Act entitled 'An Act to promote the general welfare of the people of 
this State by providing compensation for accident injuries or death suffered in 
the course of employment,' approved June 28, 1913, in force July 1, 1913, as amended 
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by an Act of the State of Ulindsi in force July 1, 1915^ wliidi mayaecnie to eadi 

and every person who diall be employed by said 

in or about the peifonnanoe of said contract or wliich shall 

accrue to the beneficiaries of any such person, then is this obligation to be null 
and void, otherwise to remain in full force and effect 

And it is Herein Pipressly Understood and Agreed, and made a condition 
hereof, that any Judgment rendered against said The Sanitary District of 
Chicago, as aforeadd, in any suit for damages occasbned by caiefeaaness or 

neglect of said 

or his agents, employees or workmoi in the premises, and also that any judgment of 
any court or award of any Board of Arfoitmtors or of the State Industrial Board 
of the State of lUinois rendered against said The Sanitary District of Chicago in a^y 
suit or claim arising under the said Act of the Qeneral Assembly of the State cf 
Illinois, approved June 28, 1913, in force July 1, 1913, as amended by an Act of the 
General Assembly of the State of DHnois, in force July 1, 1915, relating to compenssr 
tion for accidental injuries or deaths suffered by employees, in the course of thdr 
employment, when notice of the pendency of such suit, hearing or arbitration shall 

have been given said 

shall be conclusive against each and all parties to this obligation, as to amount, 
liability and all other things pertainmg thereto. 

(sbal) 

(sbal) 

(seal) 

(sbal) 

Approved as to form aj>. 191 . 



« 



Asostant Attorn^. 
Attorn^. 

It vnll hardly be profitable to extend the discussion by induding addi- 
tional forms. 

In some New York Contracts, the Contractor is allowed to deposit 
cash or securities instead of filing a Bond. A Contractor who owns suffi- 
cient securities to satisfy the Board, is thus relieved of the fee to the surety 
company while the City is fully protected. Such a provision is shown 
below. 

/. Article XXVIII. The Contractor may at his option depodt with the 
Comptroller in lieu of said bond or of any part thereof, an equal amount in cash or in 
value of securities. If securities be deposited they shall be securities of which a 
schedule shall be hereto annexed, entitled Schedule of Securities, and there shall be 
deposited with them the written approval of the Commission which it shall g^ 
when satisfied as to the character thereof. In case any of the securities so deposited 
shall, in the opinion of the Commission, at any time cease to be of the character of 
securities in which the savings banks of the State of New York are then authorised 
by law to invest moneys, or shall, in the opinion of the Commission, at any time 
.become of less value than the value stated for it or them in the said schedule, — 
ihen within ten days after notice to the Contractor of ihe objection of the CcHninis- 
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aon, the Contnolor ahaD either sobstitate therefor seourities wbkii shall be ap« 
proved by the Comminion as of the character aforesaid and as bdng ot at least the 
-value of the foimer securities to which the Gommissioii shall have objected as such 
value was originally stated in the said schedule, or diall depodt with the Comp- 
troller in cash the amount ot such value of such f onner securities as so originally 
stated. In case the Contractor shall not within such ten (10) days or such further 
time, if any, as the Commission may grant substitute such new securities or make 
such deposit of cash, he shall, if the Conunission so elect, be deemed to be in default 
in the peifonnance of his obligation under this contract; and in addition to any and 
all other remedies against the Contractor or his sureties, the Commission may 
require the ComptroUer to deduct from any m<meys then due or which thereafter 
may become due to the Contractor under this contract, the amount of the original 
valuation of such securities objected to, and to hold such amount in lieu of such 
securities, as if part of the ori^^nal deposit or as if deposited with the Comptroller 
aforesaid, and such amount shall in such case be deemed to be paid to the Con- 
tractor upon this contract. The securities so objected to shall upon such substitu- 
tion of securities or depodt of cash in lieu thereof be returned to the Contractor. 

The City shall from time to time collect all interest, dividends or other profits 
or income on any securities deposited by the Contractor, and shaU, when and as 
collected, pay the same to the Contractor. If the securities are in the form of 
coupon bonds the coupons as they respectively become due shall be delivered to the 
Contractor. If the deposit be made in cash, interest shall be paid to tiie Contractor 
at the average rate of interest received by the CSty on its bank balances during such 
period. Provided, however, that the Contractor shall not be entitled to interest, 
dividends or other profits or income on any securities the proceeds of which shall 
be used or applied as hereinafter provided. 

Article XXIX. The said deposit, whether in cash or securities, in the form and 
as the same shall at any time be, shfdl be seojirity for the faithful performance by 
the Contractor of all the covenants, conditions and requirements specified and 
provided for in this contract. In case of any default on the part of the Contractor 
in such performance, and in the further case that the City shall for or by reason of 
such failure, whether by reason of employment of another contractor or contractors 
or otherwise, incur or become liable for expense through such default as hereinafter 
provided, then the Comptroller shall forthwith pay or apply to the use of the City 
the amount of such exi)ense out of the said deposit in caish or securities or out of 
the portion of the deposit remaining at the time. 

Article XXX. The Comptroller shall, upon the requirement of the Commis- 
sion, in order to make such payment or application to the use of the City, sell at 
public auction in the City of New York any of the securities which may then con- 
stitute part of such deposit upon notice to be published in three daily newspapers, 
the first publication to be not less than ten (10) days before the sale and such 
publication to be made three times within such ten (10) days. Any such sale shall 
be ad joiumed from time to time if requested by the (Commission. The ComptroUer 
shall, upon the requirement of the Commission, deduct from the proceeds of any 
such sale, all expenses thereof and of such advertisement, and pay and apply to the 
use of the City so much of the residue of such proceeds as may be necessary for the 
purpose aforesaid. And the Contractor within ten (10) days after notice from the 
Commission so to do shall (unless the time be extended by the Commission) by 
further depoat, according to the requirement of the Commission, of money or 
securities of the character aforesaid approved by the Commission restore the said 
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depoeit with the CSomptroDBr to the full amoant oijgiiiaDy veqniied. In additkn 
tO| or m liea of, the sale above provided for, the Oamnicnkm may, in the name ol 
and in bdialf of the City, bring any appropriate suit or proceeding in any proper 
court to enforce the lien and claim ctf the CS^ in and upon the said deporit^ wlie^ 
meh deporit bein money or eecuriiies. 

Some forme provide that a surety Bond shall be fumiahed instead of the 
certified check, and the following form has been used : 

K. PROPOSAL BOND 

In consideration of the premises, and (rf One Dollar to us and each of us in 
liand paid by The City of , and of other good and valuable considera- 
tions, the receipt whereof is hereby acknowledged : 

We, the undenigned, jointly and severally, consent and agree, that if the con- 
tract for ?diich the preceding bid or proposal is made be awarded to the person or 
persons making the same, we will, upon its being so awarded, become boimd as his 
or their or its sureties for the faithful peifonnance of said contract; and if the said 
person or persons shall omit or refuse to execute such contract and give the proper 
security within ten days after written notice that the same is ready for execution, 
is BO awarded, we will pay, without proof (rf notice or demand, to the CSty, any 
difference between the sum to which such person or persons would be entitled upon 
the completion of such contract, and the sum which the City may be obliged to pay 
to the person or persons to whom the contract shall be awuded at any subsequent 
letting; the amount in each case to be calculated upon the estimated quantities of 
work, labor and materials by which the bids are tested; provided, however, that the 
estimated amount under the subsequent letting be greater. 

In Witness Whereof, we have hereunto set our hands, this 

day of one thousand nine hundred and 

(Note. Each and every surety must sign below and state his place of business 
or residence.) 



No seal is shown here; apparently reliance is placed, in this form, upon 

''One Dollar and other good and valuable considerations" as the 

consideration of the agreemient, while in the other forms reliance is placed 
upon the seal. 

In the form above there appears to be no limit to the liability inctirred 
by the sureties, and most surety companies would probably be at some loss 
as to what charges to make for furnishing such a Bond. 

Another form somewhat similar in its general features provides in 
case of failure to sign the Contract and furnish Bond : 

If. We bind ourselves, to pay the sum of thousand dol- 
lars ($ ) as liquidated damages to reimburse said Board for expenses or 

delays incurred in making another letting for the construction of, etc and 

we do further bind ourselves to pay to said Board, the difference, not exceeding 
thousand dollars ($ ) between the amount of the accepted pro- 
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poeal of the undenaigiied bidder, and the amount for which said Board may procure 
and accept a bid or proposal from other parties to do said work, if the latter amount 
be in excess of the amount stated in the proposfd of the undersigned bidder. 

The criticiam of both of the above is as to substance rather than as to 
form. Most Engineers and most CJontractors would probably prefer that 
the Bond should cover a specific sum just aa the certified check does, to be 
forfeited in case of failure on the part of the Contractor to sign the Contract 
and furnish the Contract Bond. The general practice is in harmony with 
this view. 

If a Bond of this sort is to be furnished it may simply and properly be 
in the following form similar to that of the Contract Bond used by the 
Cambridge Bridge Commissiob, and that approved by the American Rail- 
way Engineering Association. 

Af. PROPOSAL BOND 

Know all Men t^ These Presents: 

That the undersigned 

are held and bound unto the (name the Board or Company) in the sum of 

.• dollars, lawful money of the United States 

of America, to be paid to the said its suc- 
cessors and assigns, to which payment the underagned, jointly and severally, bind 
themselves, their heirs, executors, administrators, successors and assigns. 

The condition of this obligation is such that in case the Proposal made by 

Contractor for (briefly indicate the work), to be opened 

A.D. 19. ., shaU be accepted by (name the Board or (Com- 
pany), if Contractor shall sign the Contract and furnish the 

Contract Bond in aU respects as provided and agreed in said Proposal, this obliga- 
tion shall become of no ^ect ; otherwise it shall continue in full force. 

Signed, sealed and delivered this day of aj>. 19 . . 

Attest: 

(bbal) 



CHAPTER XIX 

SPECIFICATIONS 

As has been stated previously, it is not always possible to draw a clear 
dividing line between Ck>ntra<rt proviaions and Specifications. It has 
also been stated that the Specifications are sometimes bodily included 
within the limits of the Contract, and are sometimes contained in a con- 
temporary document which by express provision is made a part of the 
CSontract, as the plans, in their turn, are made a part of the (Contract or 
of the Specifications. 

Strictly, as to form, the Contract should be an agreement and the 
Specifications not. The latter should specify qualities of materials, 
methods, and processes, and the quality or condition of any resulting 
structure. In form, the Specifications should state that a certain material 
shall have speci&ed qualities, and not that the Contractor shall furnish 
such material of specified qualities ; or that a process shall be carried out 
in a certain way or under certain conditions rather than that the Con- 
tractor shall conduct the process in this particular way; or it should 
provide that the structure shall have specified qualities. The form, how- 
ever, is less important than the substance. 

For a general statement the Contract should cover an agreement to 
do work, and the Specifications should apply to a particular class of work 
as well as to the particular work in hand. Practically it is often difficult 
not to overrun the theoretical line between the two on one side or the other. 

Clearness of description is of the utmost importance. For this a clear 
vision of what is wanted is the first requisite. To this must be added 
suffident ability in the use of language to make clear to others what the 
Engineer sees clearly. An able Contractor has stated that his training in 
descriptive geometry was of great value to him because it permitted him 
to visualize a piece of work. 

There are several mediums of expression, among them : spoken words, 
writings, drawings, and models, all of which may at times be used to 
describe work to be done. Specifications in writing, and drawings are 
regularly used to express what the work is to be, or perhaps how it is to 
be done. For some classes of work, models are well-nigh essential ; and 

19^1 



19L.2 SPECIFICATIONS 

the frequent use of moviog pictures for mich purposes is by no means 
improbable in the eariy future. Th^ have, however, the disadvantagei 
ordinarily, of not being available for frequent examination. 

Specifications should be logically ananged, partly for clearness, partly 
so that two clauses differently worded shaU not be written covering in 
whole or in part the same thing. Otherwise the meaning may be made 
obscure, and while the decision of the Chief En^eer may in general be 
final as to the meaning of a clause so far as technical questions are involved, 
the court, if appealed to, wiU not aUow its jurisdiction to be ousted, cer- 
tainly as to whether a breach ci contract has occurred, and conmionly 
as to the meaning of a Contract which is to be decided. A Contract means 
what it says and the Chief Engineer cannot directly change it, or mis- 
interpret it, which is the equivalent of changing it. The quantities of 
work or the quality of construction are matters wherdn the decision of 
the Chief Enpneer will not be disturbed unless for lack of good faith on 
his part, as has been stated. 

Specifications and drawings not only express what work is to be done 
but they also state in many cases existing conditions as to soil or founda- 
tions or borings, or other facts necessary for the Contractor for an intelli- 
gent bid. 

Upon the Company or the City, properly devolves the duty of determin- 
ing the conditions as to soil, foundations, and other matters upon which 
the construction depends and upon which the bids must be based. It is 
uneconomical to require that each Contractor shall make borings or ex- 
tensive surveys or investigations to determine conditions, and this should 
not be expected of him. A failure to know conditions means, in the long 
run, bids from the Contractors high enough to cover risk, and it is good 
economic law that the Company is the gainer from reducing the Con- 
tractor's risk to a nunimum. 

The Company or the City oftentimes refuses or fails to provide mon^ 
or opportunity to make the proper preliminary investigations of conditions 
necessary both for adequate designing and for intelligent bidding. Friction 
and lawsuits are among the probable sequences. The Engineer should 
exercise great care in stating facts or conditions whether in the Spedfica- 
tions and drawings, or in the Information for Bidders. He should state 
only facts and not conclusions derived from them. If borings have de- 
termined certain ledge elevations, these should be shown. Drawing 
contours based on these as probable elevations of ledge is unwise; let 
the Contractor do this if he cares to, or let him rely on the elevations 
shown. 

With relation to Specifications and drawings, however, it is sometimes 
provided : 
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Bidden or their authoiifed agenta are expected to ^^rvr^ the maps anddraw- 
iD0i in this office, which are opva to their inspection, to visit the locality of the 
work, and to make theur own estimates of the facilities and difficulties attending 
the execution of the proposed contract, including local conditions, uncertainties 
of the weather, and all otiier contingencies. 

In a case where this provision had been made, the United States Supreme 
Court rendered a dedsion in favor of the Contractor and against the United 
States as follows : 

''Where the specifications for repair of a dam say that the existing dam is now 
backed with broken stone, sawdust and sediment, and it is actually backed with 
solid crib work, the Government must pay the increased cost of removal, not- 
withstanding other provisions in the specifications notifying bidders to visit the 
locality, estimate difficulties, and obtain information necessary for an intelligent 
proposal. The Contractor has a right' to rely on a positive assertion of such a 
fact without an investigation to prove its falsity. 

"It was a positive and material representation as to a condition presumably 
within the knowledge of the Government^ and upon which, in the absence of any 
other provision or warranty, the plaintiffs had a right to rely." 

The Specifications put some burden upon the Contractor to learn 
conditions and the lower court thought that this relieved the Government. 
The Supreme Court on the facts in this case thought otherwise and granted 
relief to the Contractor. 

In another case as stated by the court : 

"The specifications provided : 'The material to be excavated as far as known, 
is shown by borings, drawings of which may be seen at this offi<», but bidders 
must inform and satisfy themselves as to the nature of the material.' 

"The material actually to be excavated conasted largely of stumps below the 
surface of the earth, buried logs, or cemented sand and gravel, none of the sand 
or gravel being described in said drawings as cemented, and sandstone conglomer- 
ate; and such materials were far more difficult and expensive to penetrate and 
excavate than ordinary sand and gravel as described in the drawings. 

"The claimants were forced to rely wholly on the information furnished them, 
the time not being sufficient to permit them to make their own borings, and they 
believed the infonnation furnished them to be accurate and reliable.'' 

In this case stumps and other unfavorable material had actually been 
found by the borings, but were not shown on the plans. 

The lower court, in this case also, decided in favor of the Government 
]t>ut the Supreme Court overruled their decision in favor of the Contractor. 
Whether much importance attached to the fact that time was not available 
for the Contractor to make borings may well be doubted. 

Where the Contract and Specifications make the decision of the Chief 
Engineer final, it apparently is not good law or morals to deny the Con-. 
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tnMstor the ri|^t to quettion the deciakm of the ChieC En^neer and at the 
flune time require the Contractor to question statements of fact within 
the knowledge and functions of the Chief En^neer. It is not altogether 
improbable that at some future time a court will hold substantially in the 
following form, that where the decision of the Chief Engineer is made 
final, his position has so far the fiduciary quality that it will amount to 
oonslructive fraud for him to give or withhold information as to material 
facts by which the Contractor is reasonably misled to his disadvantage 
in making his bid or handling his work. 
In another case which did not gjj to suit, a clause read : 



The said Contractors agree that they shall be aooountahle for the full per- 
f onnanoe of this contract, and by rigning hereof admit that the plaos, elevattons, 
sections, spedficationB and parts before ref ened to are sufficient for their intended 
purpose of doing the said work, and that the work can be successfully executed in 
aecordanoe therewith, without any additional or extra work other than that, set 
forth thereby or necessarily inferred to be done from the general nature and tend- 
ency of the plans, drawings and Specifications aforesaid, upcm a fair and liberal 
eonstruction thereof. 

The actual conditions were found in one feature to be materially 
different from those shown on the plans, and the cost of the work was 
much increased in consequence. There were in other matters hardships 
for the Contractor not due to information furnished, and for which the 
Contractor was legally responsible, and the Contractor's lawyer thought 
that in view of the above clause, the Contractor did not have a good case 
00 that a friendly adjustment resulted. Whether the decisions of the 
United States Supreme Court quoted above would cover this case is some- 
what doubtful. The clause above is in some wa3r8 more stringent than 
that quoted in the decision referred to. Nevertlieless, a reasonable in- 
terpretation would be that the Contractor's agreement that the plans 
were sufficient for their intended piupose for doing the work and that 
the work oouM be successfully executed, was based upon the facts shown 
on the plans, facts upon which the Contractor had a right to rely. The 
Contractor's agreement apparently covered ''plans" in the sense of 
methods and results and did not refer to the accuracy of the map or '' plan " 
in showing existing conditions, and to this extent the Company would be 
responsible. Whether the court would accept this interpretation is un- 
certain, but not at all improbable. 

This provision occurs in the Spedfioations for sewer construction in 
one of our large cities : 

Samples of borings made with a f ournbch hand auger, are on file in the En- 
l^neer^s office. The results are plotted on the prc^les for the iofonnation of the 
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CSontnclor, bat aie not guannteed. The Contractar must natidj himadf re- 
garding the character or amount of peat, day, sandi quickBandi gravel, glacial 
drift, rock, and all other material to be enoonntered and work to be perfoimed. 

It certainly is impractioable for Contractors to secure this information. 
It is doubtful whether permits would be granted to ten or twenty Oon- 
tractors to repeat the borings in a business street of a large dty or on 
private land traversed. The information is peculiarly within the knowl- 
edge of the Gity, and the courts might properly rule that the Contractor 
had a right to rely on it. In the United States case^ cited above, the 
Engineer knew that the borings shown were incomplete and niifllA«fc/<iTig^ 
but that probably was not a controlling consideration in the decision. 

Another Spedfication for important work states : 

Wadi boringB and diamond drill boringB have been made at the site of the work. 
These borings were made in the usual manner and with reasonable care subetantiany 
at the places and to the depths shown on the plans. Samples of material obtained 
from the borings and cores obtained by drilling have been preserved and labelled 
and can be seen at the office of the Dtrectors. From the results of the borings and 
samples of material obtained therefrom, fines of material and elevations <rf rock 
have been defineated on the plans, but lliere is no expressed or impfied agreement 
that the surface of the rock or the character of the material is even approximately 
correct. Bidders should take into account the possibility that the location of the 
surface of the ledge rook and the character of the overlying material, or other 
conditions affecting the cost or quantities of work may differ from the indications 
on the plans. 



This clause is so strong that it probably would be sustained by the 
courts. But in a case like this, only the facts found by the borings should 
have been shown, and the *' lines '^ should have been omitted. 

The evident intent of the Directors was that the Contractors should 
rely upon this information in making their bids, and the disftlaiming of 
all responsibility for the facts shown might fairly be interpreted as a 
notice to the bidders that every technicality would be availed of by the 
Directors during the execution of the Contract. 

An additional clause in the same Specifications reads : 

For the purpose of obtaining as much information as possible in regard to the 
meaning of the borings, the Directors have employed an experienced geologist to 
interpret the results. The report of the geologist is on file at the <^ce of the 
Directors where it may be oonmilted by intending bidders, but there is no expressed 
or impfied agreement that the interpretation ghren by him is even ajqnoximately 
correct. 

As to the clause above, there is no reason why the Direetors should 
aasome any reeponability for the opinions or interpretation of the geologist 
and the clause above seems proper. It is to be hoped, however, that the 
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geologirt WM not notified that there was no agreement that Hbe £acts on 
which he based hie oixnions and interpretation were even apprcndmatdy 
oorreot. 

In geneiali Specifications should cover qualities of materiala and 
resulting construction^ leaving the Contractor as free as possible as to 
methods of handling the work. Neverthetess, methods are at times and 
in cases of the very essence of the work, and must be specified. A com- 
mission of enipneers formulated a method for constructing the Detroit 
River Tunnel. Contractors' Inds were invited upon that method, and 
also on any alternate methods suggested. The method already formu- 
lated received the lowest bids and that method became of the essence of 
the Contract. Excavation in bad materials such as quicksand or muck, 
or under heavy buildings must be handled, in many cases, in specified 
ways to avoid risk of damage. The Engineer, however, should specify 
methods only so far as necessary to secure proper results. He diould 
understand further that the Company will be responsible for any resulting 
damage which results from the method rather than from any lack of skill 
or care in carrying it out. 

It is sometimes specified : 

AU materials of whatever nature required in the construction of the work shall 
be new and of the beet quality and of the best fitted for the special use intended. 

This is easy to write and doubtless legal, but for most Contracts not 
economical. A former Chief of Engbieers of the United States Army felt 
at one time that his most useful occupation was writing Specifications. 
Possibly he was wrong to the extent that, as a matter of organization, he 
should have selected one of his higher subordinates for this duty. The 
function of the Engineer, both in making the design and in writing the 
Specifications, is to use the materials which are adapted to the purpose, 
and to specify the best when essential, but other than the best where 
satisfactory results will be obtained at less cost, maintenance and 
operation being ^ven due consideration. A high order of ability is neces- 
sary to do this, but modem economic enguieering requires it. 

The Specifications should be clear, exact, and sufficient, having in mind 
that they must serve as a guide not only to the Contractor, but also to 
the Resident Enj^eer and to the inspectors. If inexact, and the Chief 
En^neer afterwards specifies further requirements to secure exactness, a 
question may arise as to whether this amounts to reading into the Contract 
a provision not ori{^nally contained therein, and a lawsuit may result. 
The Chief Engineer cannot add to or take away from the Contract, and the 
court will interpret the Contract. A question has arisen, in specifying the 
proportions, such as 1 : 2 : 4, by volume for concrete, whether this state- 
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ment is sufficiently explicit as it fails to fix the method of measurement. 
If a later requirement be made by the Chief Eln^neer as to method, it 
may be found that this is contrary to oonmion custom and lead to suit 
and an award of damages. 

The proper course is to demand a rigid interpretation of the Specifica- 
tions, which ought to be drawn as a standard for the work to be done, and 
not as an ideal from which to let down. Specifications, well drawn and 
impartially enforced, leave no room for suspicion of favoritism. In a Con- 
tract required by statute or ordinance to be advertised and let to the 
lowest bidder, the law, properly interpreted, demands that the work shall 
be performed according to the terms of the Specifications. A competent 
Engineer, however, will seldom go out of his way to measure the dimensions 
of stone better fitted than the average used and required, to see whether 
every measurement is fully up to standard. If directly appealed to by a 
workman, however, he can do no otherwise than to indst upon any meas- 
urement or other requirement specified. 

The terms " or as otherwise directed " and '' unless otherwise directed " 
which occur in some Specifications may be necessary in some cases, or may 
be quite harmless in others. It may happen, however, that such a quali- 
fication, if put in force, will mean materially increased cost to the Con- 
tractor, who presumably will make his price higher to correspond when 
such a term exists. Where conditions allow, the En^neer in drafting 
Specifications should determine what wiU be needed and fairly and clearly 
state it. The Contractor has a l^^l right to know what his work is to 
be, so far as this is possible. 

It is not intended that the subject of Specifications shall be extensively 
treated here or treated aade from its legal features ; this is a matter of 
technical en^^eering. There are standard Specifications for very many 
classes of construction, and these may be found in the records of various 
associations or societies. The subject of Specifications has also received 
attention in various other places. An extensive treatment of the subject 
may be found in a book published in 1916 on " Contracts, Specifications, 
and Engineering Relations," by Daniel W. Mead, where about 260 pages 
are devoted to Specifications, including an extensive iHbliogmphy. 
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in materials, 17 — 19. 
^ of various interests, 16 — ^24. 
risk, 16-43, 17—7. 
samples, 17—44. 
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■tpMrftto 60DtnMli» IT— fiOi 
ifgos proUbiteiL IT-AX 
QMoifiMtioiiB and ptoaa, tktml^ 

16— ao. 

QMoifiMtiona, pl*oo of, it— 3. 
■Ukes, preMTving, 16—^ 
■teksa ftDd batter^HMtfdi, IT— le. 
■UodaiTd oontraet foim, MnohiteaiiF, 

IT— 40^63. 
sabjeot mmiUr, !•— 1. 
•ublettiiic, 16—24, 17—90. 
•aboontraoti and robooiitnMlQn» 

16-24-20, 17—87-^, 61. 
■iMoeBson, oto., tazt, 16— 7-4», 12; 

17—41. 
iapcrintflDdonoe, 16—20. 
■ap«rvirion, 17—44. 
tnrety's oonient, 16—67. 
foipeiirion of work, 16—64. 
t«niiiiiAtioii of ooQtomot, 

17—28, 6a 
time of doing woric, 16—16. 
trmnif er or sablot, 16—24. 
uniform oontanot f onn, 16 — ^l-flO. 

.text, 16—2-10. 
wages of employeei, 16—40. 
written order, extra wor^ 16""*^; 
Contraots, genend, 6—1-16. 
agreement, 6—1. 
txreaoh, 6—14. 

proooring, 4 — 17. 
deamesB, 6—10. 
eompetition, 6—10. 
eonidderation, 
oorpoiationB, 
definition, 
diaohaige, 6 — 13. 
enentialB, 6—1. 
eyidenee, 6—10. 
fiaad,6— 3. 
Implied, 6—2, 8. 
impooibility, 6 — 16. 
lawfol sabjeot matter, 
ttoenses, 8 — 8. 
married women, 8—^. 
minors, 8 — 6. 
misreiweeentation, 
mistake, 8—3. 



nratoal promlsss, 8—7. 
asfw agrsemffit, 8 — 16. 
oAKand aooiiptancwi. 



psif onDftanos^ 8—18. 
pfoof , 8—2. 
pablio poiiqr, 8-41. 
re medies for br o aeh» 
lestramt of trade, 
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speeifle performanoe, 6— 11« 

sabjeot matter, 8—8, 16—1. 

Sanday laws, 8—8. 

tender, 8 — 14. 

valid eonridflsatloin, 8—7. 

Tolontary agreement, 8—4. 
Contribution, equity, 6—10. 
Oontiibatory ne^ligenoe, 4r— 7, 

8—13, 11, 11—11. 
Copyright, infringement, 4 
Oocporations, 7 — 1-20. 

agreement, 7 — 8. 

ssinnsment, 7 — ^16. 

bonds, 7—13. 

by-laws, 7—6, 10. 

oapital, 7—18. 

eapitsl stook, 7—6, 8, 14, 1& 

eerdfloate of ineorporatioii, 7— 6L 
of organisation, 7 — 7. 

eharter, 7—6, 6, 8, 24. 
amendment, 7 — 13. 
a oontraot, 7 — 12. 
form, 7 — 10. 

daytoai Aot, 7—17. 

direotors, 7—7, 9, 10, 19, 21, 28. < 

dividends, 7 — 20. 

evidence of ezistenee, 7 — 6w 

ezBoutive committee, 7 — ^22. 

Federal Trade Commission, 7 — ^17. 

first meeting, 7— 6» 8, 10. 

formation, 7—6, S» 

general disoussion, 7—4. 

how created, 7—6. 

incorporate wliece, 7 — 12. 

Incorporation, 7— 4k 8, 12, 14. 

Interstate Commeroe Act, 7 — 18i. 

kinds of, 7 — 6. 

meetings, stoekboiders', 7—20. 
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CorponHoni— Cml<iiti«A 
mnoieipal, Mt mmiUiipdi 
objeotB, 7 — Id* 
offioen, T— 7, 9* 19. 
OKsanisation, 7—4-10. 
orgftnisedv 7—7. 
party to oontiaet, t-^ 
power of iiiooiporAton» 7*"^ 
powan» 7 — 11. 
powers of State, 7—23. 
preferred stook, 7 — 10. 
promoters, 7 — 18. 
secret profit, 7 — 19. 
seourities, 7 — 13. 
Shermaii Iaw, 7 — 17. 
State oontrol, 7—23. 
stook, 10-15, 7— 13-ie, la 

bonus, 7 — 16. 

preferred, 7— Id. 
stookholders: 

fimotions, 7 — 19. 

liabilities, 7 — 15. 
sabsoriptioiis, 7 — 14. 
vUra vire$, 7 — 21. 
Cost phis percentage oantraot^ 

17—22-30. 
Costs of eonstmotlon, 17 — 24. 
Courts, systems of, 1—6. 
Crossings, 11 — 3, 7. 

Damaged work, 17 — 18. 

Decisions, reports of, 1 — 6. 

Deeds, tee real property. 

Def eets, sse oontraots, constmottaL 

Delay: 

eonstmcticn, 14—9, 16—63, 17—18. 

negotiable instruments, 10—26. 
Deliyery: 

carriers, 11 — 10. 

negotiable instroments, 10— IS. 

real property, 6 — ^2, 8. 

sales, 9—3, 10, 11. 
Depositions, 2—11. 
Discovery, equity, 6 — 14. 
Discrimination, m« carriers. 
Dividends, ses corporations. 
Documents, 1^—4, 13. 



IBmimsit domain; 

real property, 6 — ^16-17. 

railroads, 11— 4. 
Kmpk^yers and emplo yee s, sss master 

and servant. 
Endorsement, see negotiable InstnH 

ments, indorsement. 
Kagineer; 

care as to negligmce, 4—8. 

error m survey, 12— -4. 

of construction defined, 16—17. 

powers, 16—47. 

public officer, 12-^. 

qualifications for railroads, 

relation to evidence, 2—2, 9. 

relations with contractor, 

relations with others, 12—1-13. 

service expected, 12—4. 

skill required, 12 — 3. 

steps preliminary to constructlon« 



Easements, S— 12, 6—13. 
Emergency oontract, U. 8., 17—23-34. 



$$e contracts, ddef engineer. 

.MS expert. 
Equity, 6—1-16. 

discussion, 6 — 1. 

established iQrstem, 6—1, 2. 

evidence, 6—3. 

fiduciary character of engineer , 6— 9. 

fiexibiUty, 6—3. 

injunction, 6—13. 

jurisdiction, 

list of subjects, 

maxims, 6—^. 

mortgage, tes mortgage. 

multiplicity of suits, 

of redemption, 

origin, 

{heading, 

procedure, 6 — 3. 

receivers, 6—12. 

relief, kind of, 6—2. 

remedies, flexibility, 6—8. 

rii^ts and remedies, 6, 2, 4, 5i. 

titles, 

trusts. 
Estates, ses real estate. 
Estimates, 16 — ^73, 77. 
Estoppel: 

agency, 8—3. 

equity. 
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•gainst Interest, 5I^11» 18. 

beet, ft— 6. 

boundaries, €—17, 30, 21. 

burden of proof, S — 16. 

efroumstantial, S — 3, 0. 

olssses of testimony, S — 2. 

eompetenoy and weight, S — 1, 17. 

definition, 

depositions, 

diagrams, 2 — 14. 

direct and oireomstantial, 2—3, 5* 

documents, 2—4, 13. 

duties of Judge and jury, 2 — 1. 

engineers' opportunities, 2—2. 

entries, 2 — 12. 

equity, 5—3, 14. 

eipert, 2^16, 12—6, 8. 

hearsay, 2 — 0. 

instruments of, 2—4. 

irrelevant or immaterial, 2—8. 

Judicial notice, 2 — 3. 

maps and photographs, 2—4, 14« 
12—10. 

models, 2 — 14. 

necessity and trust wor t hiness, 
2—10. 

nei^igence, 4 — 7. 

opinions, 2 — 15. 

oral, 2-^. 

persuasiveness, 2 — 18. 

privileged communications, 2 — 16, 

quality, 2 — 2. 

real, 2 — 6. 

refreshing memory, 2 — 12, 12— 0»] 

reputation, 2 — 12. 

res geticBt 2 — 10. 

secondaiy, 2 — 7. 

standards of, 2 — 1. 

view, 2 — 6. 

witnesses, 2— 4. 

writings, 2—7. 
Executive committee, see corporatiooSi 
Exoneration, equity, 5—10. 
Expediting work, 16 — 66. 
Experts, 2—16, 12—6-13. 

advice to, 12—10. 

compensation, 12 — 11. 

court appointment, 12 — 12. 

cross examination, 12 — ^7, 9. 



E]qwrts — CoNKmMeL 
ethics, 12— 6. 
Investigation, 12—6 
opinions, 2 — 16, 12 — 7, 10. 



refreshing memory, 2 — 12, 12 — SL 
sdentiflc facts, 



value of evidence, 12 — 8. 

values, 12 — 9. 

yes or no, 12 — 9. 
Extension of time, 16—^ 63. 
Extra work, Ifr-^, 8, 16-^8, 17-^. 

IVMts: 

for jury, 1 — 12. 

In fraud, 4—3. 

in torts, 4—2. 
Federal Trade Ck>mmi8B&on, 7 — 17. 
Fences, railroad, 11 — 6. 
Fires, raiboad, 11—12. 
IVaud: 

constructive, 5 — 9. 

contract, 8 — 3. 

equity, 6 — 9. 

fiduciary character of 



Frauds, Statute of : 

acceptance and receipt, 9 — 8. 
contracts, 8 — 11. 
contract unenforoeable, 9 — 7* 
lease, 6 — 11. 
memorandum, 9 8. 
part performance, 9 — 8. 
sales, 9—7. 

General conditions of contracts, 

16—14, 17-80, 17—42. 
Grade s^^Mration, 11 — 15. 
Grantor, deeds, 6—6. 



Health and comfort, 4 — ^16. 
Health and safety, 8—19. 
Hearsay, see evidence. 
Hlg^wa3^: 

boundaries, 6 — ^20. 

erossings of railroads, 11— 3| 7. 

easement, 7 — ^28. 

landowner's zifl^t, 7 — ^28. 
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neg^igeiioe as to, 4*-^. 
righto of pubUo in, 4—10. 
title of muDioipatityt T— 28. 



biona in work, 1$— dd. 
Indemnity, 16-^38. 
Independent oontraotor, 8 — Id. 
Inoorpozation, 7 — 6, 8, 12, 14. 
Indorsement, iM negotiable instm- 

mento. 
Inf oroAtion for bidders, 14 — 1-18. 

bids in words and figures, 14 — 1, 5. 

bids opened and read, 14 — 1, 4. 

bids rejected, 14 — 3, 0. 

blank forms required, 14 — 1, 5. 

bond required, 14 — 2^ 6. 

certified oheok, 14—2, 7. 

deposita returned, 14 — 2, 6. 

examination by bidder, 14 — 3. 

Hill ^ew reservoir, 14—13. 

irregular bids, 14—3, 10. 

labor requiremento, 14 — 11. 

plans seen where, 14 — 1, 5. 

prices, 14 — 1, 5. 

quantities, 14 — 2, 8. 

quantities approximate, 14 — ^2, 8i 

sample form, 14 — 1. 

special requirements, 14 — 12. 

state qualifications, 14 — 3, 10. 

surety, 14 — 2, 6. 

time of beginning and ending, 
14—3,9. 

unbalanced bids, 14 — 3, 10. 
Infringement of patents, ete., 4 — 18. 
Injunction, fft— 13. 
Inspection: 

sales, 9 — 14. 

work, ld-n31, 17— 27, 44. 

Insurance: 

fire, Id— 37, 17—48. 

liability, 17-4, 40. 
Intent : 

plans and specifications, 18 — 20» 
17—43. 

writings, 1 — 15. 
Interpleader, equity, 6 — 10. 
Interpretation of statutes, 1 — 14. 
Interstate Commerce Act, 7 — 18» 
11—14. 



Interurban railroads, 11—7. 
Intoodoating liquors, 16— 4S» 
Introduction, 1 — 1-ld. 
Inrentlons, 8—0, IS-^. 

Judge: 

duties, evidence, 
general, 1—12. 
negligent 
Judidai notice, 
Jurisdiction of courts : 
equity, 8—4. 
ousting, ld-48, aa 
Jury: 

duticB, evidence, 
general, 1— '12. 
experts, IS — 8. 
negligence, 
in equity, 6—^. 

Labor laws, 14-11, 17—2, 30. 
Lading, biU of, 10—2, 11-4). 
Lands: 

for construction, 18—5. 

for raiboads, 11-4. 

provided for contracter, 16—82. 

966 ctUo real property. 
Law: 

common, definition and powers, 
1—2. 

constitutional questions, 

construction, 1 — 10, 14. 

merchant, 10-4, 7. 

purpose, 1 — 1. 

statute, definition, 1 — 2, 7. 
examples, 1 — 7, 7 — 6, 8, 
10-6. 

use of decisions, 1 — 6. 

value of stability, 1—4, 7. 
Lawsuit, conduct of, 1 — 10. 
Lease, 8—11-13. 
liability : 

agent, 8 — 6. 

commissioners, 17 — 17. 

directors, 7 — ^22. 

master, 8 — 0-13. 

partners, 7 — 3. 

principal, 8—4. 

stockholders, 7 — 16. 

third parties, d— 5, 6. 
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tlwftititioPt 6-— 14* 

Un, meehaiiio'i* t-17, 16-40li* 

17—40. 
Uquidated damaset, •—12, 1§— 15^ 

IT— 0. 
Loofttiaii of railrntdn, 11 — 2. 

MainteDADoe and repair, IT — 14. 
Matter and Mrvant, 8—7-19. 

afont and Mrvant, 3 — 1. 

oare in employing, 8 — 12. 

eare required of employ«r, 8— 11« 

oo-employee, 8 — 10-13. 

oontributory nefl^ligenoe, 8 — 11, 18. 

defeoto of plant, 8—12. 

Emi^oyer's liabiHty Aota, 8—14. 

feDow-aervant, 8—10-13. 

independent eontraotor, 8 — 18. 

inventions, 8—0. 

locality of employment, 8 — 8. 

negligence of employee, 8 — 10-18. 

plant required, 8 — 12. 

regolationa for safety, 8—13. 

remedy for diaohaige, 8 — 0. 

zeeponaibility of master, 8 — 0-13. 

rights of employee, 8 — 8. 

risk, a— 11. 

role stated, 8 — 10. 

vice principal, 6 — 13. 

Workmen's Oompensation Ast» 
8-15. 
Measurements, IT — 10. 
Mechanic's Uen, «— 17, iO-HbO, IT-^tt. 

materials, 8 — 17. 
Minor, 3—6, 8—3. 
Misrepresentation, 8—4, 18— d. 



Mortgsgs— CeaKmmL 
legal title, 8— 1& 



contract, 

equity. 
Monthly estimate, 18—73. 
Monuments, bu boundaries. 
Mortgage: 

an estate, 6 — 7. 

definition, 6—6, 8— 14« 

equity of redemption, 
6—15. 

foreclosure, 6—7. 



Munioipal oorporatiras, T— 23-28. 

award of contracts, T — 28. 

bonds and irarrants, T — 28. 

building laws, T— 25. 

business corporations, T — 28. 

charter, T— 24. 

dvfl service, T— 26. 

oounties, towns, school distrietSi 
T— 27. 

departments, T — 25. 

esprefls grants, T— 27. 

formalities, T — 26. 

officers, T— 25, 29. 

ofganised how, T— 23. 

powers, T — 24. 

State contrc^ T— 26, 27. 

taaoation, T— 28. 

titie In lidghways, T— 28. 

warrants, town meetings, T — 27. 
Mutual promises, 8—7. 

Nci^lgence, 4— 4-8. 



burden of proof, 4 — 7. 
common cairiers, 11 — 0. 
contributcvy, 4 — 7. 
damages, measoreof, 
definition, 4—4. 
emplf^ees, 8 — 10, 12. 
essentials, 4 — 7. 
evidence, 4 — 7. 
feUow-servant, 8—10-13. 
highways, 4 — 5. 
In nuisance, 4 — 17. 
negotiable instruments, 10—^82. 
professional service, 4—6. 
proximate cause, 4—6. 
right of support, 4 — 12. 
Negotiable instruments, 10 — 1-^. 
acceptance, 10—2, 15, 33. 
accommodation, 10 — 7^ 18. 
agent, 10—14. 
alteration, 10—81. 
ambiguous, 10 — 14. 
bank notes, 10—^. 
bearer, 10-12, 20, 21. 
bffl of lading* 18— 2. 
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Nafoiiable instnuneiilB — CdM^md. 
bill of ezohaoge, 10—1, 7« 10. 
bills in sets, 10— W. 
blAnks, ilDiiig, 11^13. 
eerteinty of som, 10 — 10. 
oertifioates of deposit, 10-^. 
oertiiloates dt stock, 10 — 6. 
certified checks, 10—0. 
checks, 10—2, 8. 
collateral security, 10 — 11. 
consideration, 10—4, 18. 
computation of time, 10 — ^7, 20. 
coupon bonds, 10 — 6. 
dates, 10—12, 13. 
definitions, 10—6. 
delay, 10—20. 
deUvery, 10 — 13. 
demand, 10—10, 12. 
disohaige, 10 — 30. 
dishonor, notice, 10 — ^27. 
drafts, 10— 4. 

foreign and inland bills, 10-^ ?• 
forged checks, 10 — 9. 
forgery, 10 — 15, 31. 
form, 10 — 10. 
holder: 

for value, 10—18. 

in due course, 1<^22. 

rights of, 10—22. 
honor, 10—^. 

Imperfect or incomplete, 10—18. 
indorsement, 10—3, 10-22. 
innocent purchaser, 10 — ^23* 
law merohaht, 10—4, 7. 
letters of credit, 10—5. 
liabiHty of parties, 11^23. 
Negotiable Instruments Law, 

10-5-37. 
negotiation, 10—2, 18. 
notice, 10 — ^27. 
order, 10—12. 
payment, 10—25, 30, 34. 
patent right notes, 10—35. 
presentment, 10 — 16, 25. 
promissory notes, 10—3, 8. 
promises of notes, 10 — 11. 
. protest, 10—29, 32. 
omlsoons, 10 — 11. 
recourse, 10—20. 
qieoulatiye coaildflKatkni, 10—36. 



Negotiable instruments — ConiiiitMcL 

tender, 10—30. 

time determination, 10—11. 

Izansfer, 10—13. 

traveler's checques, 10-^ 

vtUta vir$$f 7 — ^21. 

warranty, 10—24. 
Nlg^t work, 17—18. 
Note books, 2—12. 



Notice : 

acceptance of bid, 15— 3*12.* 

equity, 5—10. 

how served, 16 — ^70. 

negotiable instruments, 10—27. 
Nuisance, 4—10, 17. 

Offer and acceptance, 3 — ^2, 15 — 1. 
Officers, public, 12—4. 
Opinion: 

evidence, S — 15. 

expert, 1^—7, 10. 
Order: 

and discipline, 16—44. 

<rf work, 16 — 64, 17 — 5. 
Organisation of corporations^ 

7—0-10. 
Ownership: 

inventions, 18 — 3. 

note books, 12 — ^2, 3. 

plans, 12—2, 3, 17—44 

Partition of lands, equity, 5—10. 
Ftotnership, 7 — 1-4. 

accounts closed, 5—15. 

agreement, 7 — 1. 

definition, 7 — 1. 

fiduciary chanM^ter, 7—2. 

firm name, 7 — 2. 

good-wiU, 7 — 2. 

liability, 7—3. 

limited, 7—3. 

principals and agents, 7— 2, 

private debts, 7—3. 

proof of, 7—4. 

property, 7 — 1. *^ 

Pfcssengorw, 11—11. 
Patents, infringement, 4—18. 
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Fftymanta: 

monthly, 16— 73. 
f aflure to mAke, 16—78. 

negotiable instnunentav 
10—26, aO, 34. 

aalee, •—10. 
Penalties, »— 12, 17—9. 
Permits in eoDstraotian, 16—22. 
Plana: 

oopyright, IS — 3. 

ownership, IS — ^2, 8. 

part of oontraoty 16—201 
Fleadincs, 1—11. 

equity, fr— 4. 

Uw, 1—11. 
Powers: 

oorporation, T — 11. 

engineer, 16—47. 
Prescription, ue real property. 
Prioes, 14—1, 5, 16—3, 7. 

9ee also oontraots, oonstmotlon. 
Prinoipal: 

agency, 8 — ^3-6. 

partnership, 7 — 2, 
Professional service, 4 — 6, IS — 3. 
Promissory note, 10 — 3, 8, 10. 
Proof, 9ee evidence. 
Proposal, 16—1-15. 

acknowledgment, 16—4. 

agreement, 16—3, 8. 

agreement for certified cheeky 
16—1, 3, ^12. 

award, 15—13. 

bidders in arrears, 16—2, 7. 

bond, 15—3, &-12, 16—10. 

collusion by bidders, 16 — 2, 6. 

examination of conditions, 16 — 2, 7. 

extra work, 15—3, 8. 

lowest bidder, 15—14. 

notice, 15—3, 9-12. 

offer and acceptance, 16 — 1, 11. 

opening bids, 15 — 13. 

persons interested, 16— 2^ 6. 

prices, 15 — 3, 7. 

qualification of bidders, 15—3, 4. 

quantities, 16—3, 9. 

rejection of bids, 18 — 16, 14 — 8* 9, 
16—14. 

sealed box, 14—4. 

surety, 16—3, 6, 9-11. 



Pkopoial — ConltfiiiecL 

surety's consent, 16-^ 
unbalanced bids, 14 — 3, 10. 
words and figures, 14 — 1, 6, 

Protecting work, 16—28, 17— 45« 

Public pdioy. 



by expert. 
Quality, sales, 0-^, 9. 
Quantities, approximate, 
17-8. 



Railroads, 11—1-16. 

accounts and statistics, 11 — 15. 
bonds, 11 — 1. 

common carriers, ses oarriers. 
construction, 11—^. 
contractor's work adjacent to, 



crossings, 11 — 3, 7. 

eminent domain, 11—4. 

fencing and cattie^ 11—5. 

financing, 11 — 1. 

fires, 11—12. 

grade separation, 11 — ^15. 

incorporation, 11 — 1. 

interurban, 11 — 7. 

location, 11 — 2. 

private tracks, 11—4. 

right of way, 11—4, 5. 

route, 11 — 1, 3. 

safety appliances, 11 — 15. 

securing lands, 11—4. 

use of streets, 11 — 6. 

valiufction, 11 — 15. 

Workmen's Compensaticm Ael» 

11—16. 
Railways, street, 11 — 6. 
Rates, see carriers. 
Ratification, see agent. 
Real property, 6 — 1-22. 
boundaries, 6 — 17-22. 
deeds, 6—2-9. 

acknowledgment, 

essentials, 

quitclaim, 

recording, 

seal, 6 — 7. 

signed, 

warranty, 6 — ^2-6. 
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Itoal proporly — CmUinuti. 
wff e'l BifBttliire, 



definitioii, 

delivery, (^— 2. 8. 

desoriptioiiB, #— 31. 

eaaementSt 6 — 13. 

emineiit domam, ^— 16L 

estotee, 6 — 1. 

fee dmple, 6 — 1. 

highways, 6—20. 

leftse, ue leaoe. 

meohanie's lien, 6—17. 

numuments, 6 — 18. 

mortgage, tee mortgage. 

preeoription, 6 — 14, 20. 

statute of fhraidB, 8—9, IS. 

tenants, 8—11, 13. 

title: 
ahstraot, 6 — 0. 
land courts, 8 — 10. 
search, 6 — 9. 

waters as boundaries, 10 — 10. 
Receipt, s€€ sides. 
Receivers, 8—12. 
Refreshing memory, 8 — 12, 18—0. 
Rentals, 17—24, 31-33. 
Repair, see contracts, construotloii. 
Repeal of statutes, 1 — 1ft. 
Reports of decisions, 1 — 6. 
Rescission, equity, 6 — 11. 
Restraint of trade, 8 — 0. 
Right of support, 4 — 11-13* 
Right of way, 11—4, 5. 
Rights: 

contiguous contractor, 18 — 34* 

equitable, 8 — 2, 5. 

public, in highways, 4 — 10* 
Riparian rights, 4 — 13. 
Risk: 

contraotOT's, eee contraets, 
construction. 

to emi^oyees, 8 — 11. 

Sales, 8—1-17. 

acceptance, 8—8, 14. 
ascertained goods, 
oash sales, 8 — 5. 
choses in action, 
conditional, 8 — 5, 11, 17. 



Dales— vOfiiifNiea* 

contracts, 8—2. 

definitkm, 8— 1. 

delay, 8—14, 18. 

delivery, 8-3, 10, 11. 

duties of buyer, 8 — 14. 

duties of seller, 8—8. 

Frauds, Statute of, 8—7. 

future goods, 8—5. 

future payment and deiivisry, 
8—10. 

Inspection, 8 — 14. 

inw^untary, 8 — 2. 

lands, connected with, 8—8. 

lien, seller's, 8 — 14. 

notice by sdler, 8 — 11. 

perished goods, 8 — 8. 

price, 8 — 7. 

purpose of article, 8 — 13. 

quality and character, 8—4, 0» 

quantity, 8—4, 9. 

receipt, 8 — 8. 

risk, 8—16. 

sample or description, 8 — 18. 

specific article, 8 — 9. 

specific characteristics, 8—9. 

specific goods, 8 — 3. 

stoppage in transit, 8 — 15. 

suitable for purpose, 8 — 9. 

termination of transit, 8—15. 

title, 8—8, 11, 14, 16. 

Uniform Sales Act, 8—1, 17. 

M. contract to sell, 8—^1, 3. 

99. labor and materials, 8—2. 

warranty, 8—12, 13. 

weighing, measuring, testing, 
Sanitary regulations, 14 — 15, 17—^ 
Seal, 8—7, 8—7. 
Securities of corporation, 7 — 13. 
Servant, see master and servant. 
Sherman Law, 7 — 17. 
Specific performance, 8—11. 
Speoifications, 18—1-7. 

see also contracts, construction. 
Stakes, 16-^, 17—6. 
Statute law, see law. 
Statutes : 

construction or interinetatlon, 
1—14. 
Stock, tee corporations. 
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INDBX 



8l06]dioldfln9 Mi oorpontioiUL 
SIraet nilwaytf Me nStwmyw. 
BabooiitrMts and ■obco n tomciow. 
Me oontnotet eonitmotioiL 
Sobjeet mftltar, S— «, IS— 1. 
SaUettiiiSf Me oontimoU* 
Sabffogatioa, eqni^, i^lO. 
Bundfty laws, t— & 
BaperintendfliKoe, Me eontmoU* 

Buraty. 14-2, 6, !•— a, 6, 0, 9-11, 

!•— 57. 
Soipfiirfoii of wofk« Me oo&tnotiy 



TondflTt 
Title: 



6— 11, 18. 
10-aa 



11, 14, Itt. 
Tortf, 4— l*ia 

teoanh of oontraol, pipeurioi^, 
4—17. 



IkMid or deeelt, 4— -3. 
lkt,4-2. 

HQgUgMMe, eM lM|^%eBM» 

Bttfwiiwe, «M noiflaiioe. 
ifi^t of rapport, 4—11-18. 



M. orimMi 4 — 1. 
water righti, eM imter. 
ways of oe o mrcnee, 4 — % 



againit poMewkm, 4— 10. 

by rarv^yor8,4 — 0. 

deflnitkm, 

duty of 

entqr undor cmlneiit donaiAi 



on iMMd land, 4— 12. 

M. lieeiuM,4 — 9. 
Trial at law, 1—10, 18. 
Tmats and tmatees : 

definitions, 5—6. 

diroeton <^ oorporation, T— 22. 

dlitiea of tmatee, 4— d. 

ezpreas tnuts, 9—6. 

implied tnuts, 8 — 6. 

Ullro etrM, 7—21. 

Unbalanced bide, «m information for 

bidden. 
UnoonMiionable etipnlatione, aqnity. 



Uniform eontraet form, 16 — ^1-^80. 

Valuation, 18—18. 
Vetdiet, 1—18. 

View, 



Wacee in eontraet, oenstmetion, 16— 40 
Wairant, town meeting, 7—27, 18—8. 
Waiianty: 



neffotiable instrmnenti, 10— 24» 
nlea, f— 12, 18. 
Water: 

eoofMB, 4r— 18. 

elamiffloation waten, 4 — 18. 

eeapiomie uae, 4 — 14. 

pereolating, 4 — 15. 

priority of appropriation, 4 — 14. 

power and mill privileffea, 4 — 14. 

reaeonable nee, 4 — 18. 

richts, 4—18-16. 

riparian riii^ta, 4 — 18. 

■ufaee, 4 — 15. 
WltneMoe, Me evidenee. 
Workmen'i Compeoeation Aet, 11 — ^15. 
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